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REPORT  OF  THE  PUBLIC  SERVICE  COMMISSION  FOR 

THE  FIRST  DISTRICT. 


Nxw  YosK^  January  13,  1915. 

Honorable  Edwabb  Sohoxnbck,  President  of  the  Senate. 
Honorable  Thaddxus  C.  Swebt,  Speaker  of  the  Assembly. 

SiB8 :  —  The  Public  Service  Commissioii  for  the  First  District 

of  the  State  of  New  York  herewith  transmits  to  the  Legislature  its 
report  for  the  year  ending  December  31,  1914. 

Respectfully, 

EDWARD  E.  MoCALL, 

OhoMfnan. 
MHO  B.  MALTBIE, 
J.  SERGEANT  CRAM, 
GEORGE  V.  S.  WILLIAMS, 
ROBERT  C.  WOOD, 

Oommiasionera. 
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CHAPTER   I 


GENERAL 


New  Tobk  Citt,  January  11,  1916. 

To  the  Honorable,  the  Legislature  of  the  State  of  New  York: 

In  conformity  mtfa  the  law,  the  Public  Service  Commuasion  for 
the  Eirst  District  herewith  presents  to  the  Legislature  its  eighth 
annual  report,  covering  the  year  ending  December  31,  1914.    ^ 

On  May  29,  1914,  by  appointment  of  the  Qovemor,  with  the 
approval  of  the  Senate,  Eobert  C.  Wood  succeeded  John  E.  Eustis 
as  member  of  the  Commission,  for  the  term  ending  January  31, 
1919. 

The  Le^slature  of  1914  enacted  certain  amendments  to  the 
Eapid  Transit  Act,  under  which  the  Commission  for  this  District 
plans  and  supervises  the  construction  of  additional  rapid  transit 
railroads.  One  permits  the  installation  of  public  telephone  booths 
in  the  stations  of  rapid  transit  railroads ;  and  another  authorizes 
the  Commission,  with  the  consent  of  the  Board  of  Estimate  and 
Apportionment,  to  permit  a  company  operating  an  existing  rapid 
transit  railroad  to  change  its  route  and  obtain  a  franchise  over  a 
new  route  upon  the  surrender  of  a  corresponding  stretch  of  the  old 
franchise.  In  accordance  with  the  former,  the  New  York  Tele- 
phone Company  is  preparing  to  make  a  proposition  for  the  instal- 
lation of  public  telephones  in  the  existing  subway  and  in  the  new 
lines  of  the  Dual  System.  TTnder  the  latter,  the  New  York  Con- 
i^lidated  Railroad  Company,  which  operates  the  elevated  rail- 
roads in  Brooklyn,  has  petitioned  the  Commission  to  permit  a 
change  of  its  route  in  the  neighborfiood  of  Borough  Hall,  Brook- 
lyn, so  that  the  existing  elevated  railroad  structure  will  be 
removed  from  Eulton  street  and  diverted  to  Adams  street  for  the 
stretch  between  Borough  Hall  and  the  Brooklyn  bridge.  As  this 
change  would  involve  a  considerable  expenditure  by  the  City  of 
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New  York,  the  Commission  has  submitted  the  matter  to  the  Board 
of  Estimate  and  Apportionment  with  a  request  that  it  be  informed 
whether  the  City  will  provide  the  necessary  funds  for  this  purpose. 
In  case  of  a  favorable  reply  the  Commission,  undoubtedly,  will 
grant  the  company's  application,  as  the  proposed  change  will 
greatly  benefit  the  Borough  Hall  section  of  Brooklyn. 

The  running  expenses  of  the  Commission  during  the  year,  as 
set  forth  in  the  Auditor's  report,  amounted  to  practically 
$3,000,000.  Of  this  amount,  $2,500,000  was  chargeable  to  rapid 
transit,  that  is,  to  the  expenses  necessarily  incurred  in  the  prepara- 
tion of  plans,  letting  of  contracts,  supervision  of  construction  and 
other  work  required  to  provide  the  additional  rapid  transit 
facilities  now  under  construction.  Under  the  Dual  System 
contracts  these  expenses  of  the  Commission  are  included  in  the 
cost  of  construction  of  the  rapid  transit  lines,  that  is  to  say,  they 
become  a  part  of  the  City  capitalization  upon  which  the  companies 
make  interest  and  sinking  fund  payments.  The  increase  in 
expenses  of  the  Commission  on  its  rapid  transit  work  is  due  to  the 
large  increase  in  the  amount  of  its  engineering  work,  as  set  forth 
in  chapter  III  of  this  report  These  expenses  are  based  on  an 
engineering  expense  of  6  per  cent  of  the  cost  of  construction, 
which  is  considerably  less  than  many  public  departments  have 
sustained  on  large  construction  work  and  as  low  as  has  been 
accomplished  by  large  private  enterprises. 

The  remaining  expenses  of  the  Commission,  about  $500,000, 
that  is,  about  15  per  cent  of  the  total  expenses,  are  incurred  in 
connection  with  the  duties  of  the  Commission  under  the  Public 
Service  Commissions  Law  and  the  Eailroad  Law,  that  is  to  say, 
on  regulation  work. 

The  total  number  of  employees  of  the  Commission  at  the  end 
of  the  year  was  2,100.  Of  these,  1,800  are  engaged  exclusively 
on  rapid  transit  work,  the  remainder,  300,  in  regulation  work. 
This  represents  an  increase  in  two  years'  time  of  approximately 
1,400  employees;  and  during  this  period  the  Commission  has 
awarded  about  $80,000,000  worth  of  additional  rapid  transit  con- 
struction contracts.  The  Commission  several  years  ago  put  in  effect 
regulations  with  respect  to  efficiency  marks  and  promotions,  under 
which  it  has  been  possible  to  expand  the  engineering  organization 
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by  the  promotion  of  experienced  men,  so  that  the  additions  to  the 

force  have  been  in  the  bottom  grades.     Some  difficulty  has  been 

experienced  in  this  expansion,  due  to  the  inability  of  the  State 

Civil  Service  Commission  to  obtain  sufficient  applicants  for  the 

various  technical  examinations  that  it  had  to  hold  at  the  request 

of  the  Commission. 

The  Commission  herewith  reports  the  work  it  has  done  during 

the  year  1914  under  the  various  statutes  governing  its  operations, 

namely,  the  Rapid  Transit  Act,  the  Public  Service  Commissions 

Law  and  the  Railroad  Law. 

• 
Rapid  Transit 

The  Commission  has  continued  during  the  year  the  work 
of  supervising  the  construction  of  certain  sections  of  the  Dual 
System  of  rapid  transit;  awarding  new  contracts  for  additional 
sections,  and  preparing  plans  for  other  sections.  From 
January  1,  to  December  31,  1914,  it  has  awarded  twenty-four  con- 
struction  contracts  and  several  contracts  for  track  materials  and 
installation,  at  a  total  estimated  cost  of  about  $52,000,000.  Thi>> 
is  more  than  double  .the  amount  awarded  during  the  year  1918, 
when,  as  stated  in  the  report  for  that  year,  thirteen  contracts  were 
awarded,  aggregating  about  $24,000,000.  Upon  these  and  con- 
tracts previously  awarded,  the  Commission  during  the  year 
expaided  a  total  of  $26,108,884.91  in  monthly  estimates  to  the 
several  contractors  and  for  the  purchase  of  real  estate  for  right  of 
way,  etc  Of  this  amount,  $21,270,356.24  was  provided  by  the 
City  of  New  York  and  $4,838,528.67  by  the  Interborough  Rapid 
Transit  Company  and  the  New  York  Municipal  Railway  Corpora- 
tion as  part  of  their  contributions  to  the  cost  of  construction  of 
the  new  lines. 

The  contracts  awarded  during  the  year  were : 

To  New  York  Municipal  Railway  Corporation,  for  recon- 
struction of  Route  No.  9-0,  approximately  $600,000. 

To  New  York  Municipal  Railway  Corporation,  for  Section  1 
of  Route  No.  39.     To  be  built  at  cost. 

To  Rapid  Transit  Subway  Construction  Company,  for  Section 
6  oi  Routes  Nos.  4  and  38,  $2,292,943.50. 
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To  Degiion  Contracting  Company,  for  Section  2  of  Routes 
Nos.  4  and  38,  $3,069,632. 

To  Oscar  Daniels  Company,  for  Section  1  of  Eoute  Ko.  18, 
$914,400.26. 

To  Cooper  and  Evans  Company,  for  section  2  of  Boute  "So.  16, 
$1,076,831. 

To  Rapid  Transit  Subway  Construction  Company,  for  recon- 
struction of  Route  No.  26,  $383,910.76. 

To  United  States  Realty  and  Improvement  Company,  for 
Section  4  of  Routes  Nos.  4  and  38,  $1,837,726.60. 

To  Cranford  Company,  for  Section  1-A  of  Route  No.  12, 
$2,226,519.25. 

To  Booth  and  Flinn,  Ltd.,  for  Section  .1  of  Route  No.  33, 
$2,069,182. 

To  Rapid  Transit  Subway  Construction  Company,  for  Section 
1  of  Routes  Nos.  4  and  38,  $2,121,077.25. 

To  Rapid  Transit  Subway  Construction  Company,  for  Section 
7  of  Route  No.  8,  $1,916,164.50. 

To  Cranford  Company,  for  Section  1  of  Route  No.  12, 
$2,196,296.25. 

To  United  States  Realty  and  Improvement  Company,  for 
Section  2  of  Routes  Nos.  4  and  38,  $2,667,004.50. 

To  Flinn-O'Rourke  Company,  Inc.,  for  Section  2  of  Route 
No.  33,  $5,974,809.50. 

To  Underpinning  and  Foundation  Company,  for  Section  2  of 
Route  No.  20,  $1,822,994.25. 

To  Degnon  Contracting  Company,  for  Section  5  of  Routes  Nos. 
4  and  36,  $2,819,611. 

To  Flinn-O^Rourke  Company,  Inc.,  for  Section  3  of  Route  No. 
48,  $6,469,916.25. 

To  Holbrook,  Cabot  and  Rollins  Corporation,  for  Section  No. 
6-A  of  Routes  Nos.  4  and  38,  $421,566. 

To  Rapid  Transit  Subway  Construction  Company,  for  Section 
No.  1-A  of  Routes  Nos.  4  and  38,  $474,244. 
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To  Fliim-O'Rourke  Company,  Inc.,  for  Section  3  of  Route 
No.  33,  $3,396,162. 

To  Rapid  Transit  Snbway  Oonstruction  Company,  for  Section 
No.  1  of  Routes  Nos.  48  and  26,  $3,097,312.60. 

To  Frederick  L.  Cranford,  Inc.,  for  Section  1  of  Route  No.  48, 
$1,571,363.50. 

To  Smith,  Hauser  and  Mac  Isaac,  Inc.,  for  Section  2  of  Route 
No.  48,  $2,264,670. 

To  Thomas  Crimmins  Contracting  Company,  for  track  instal- 
lation in  the  Fourth  Avenue,  Brooklyn,  subway,  $210,880. 

To  Station  Construction  Company,  Inc.,  for  station  finish  work 
on  Sections  1  and  2  of  Route  No.  11-B,  $251,133.72. 

To  various  contractors^  for  Special  Work  for  Fourth  Avenue, 
Brooklyn,  sidyway,  $48,921. 

To  various  contractors,  for  track  materials  for  Fourth  Avenue, 
Brooklyn,  subway,  $409,053.36. 

At  the  close  of  the  year  contracts  for  sixty-four  of  the  eighty- 
three  sections  of  the  City-owned  lines  of  the  Dual  System  had  been 
awarded,  the  aggr^ate  of  the  contract  prices  for  the  same  being 
about  $142,000,000.  The  greater  part  of  this  will  be  provided 
by  The  City  of  New  York,  which,  under  the  Dual  System  agree- 
ments, is  pledged  to  devote  $163,837,628.84  to  the  new  construc- 
tion work.  The  Interborough  Rapid  Transit  Company,  which  wiU 
operate  part  of  the  Dual  System,  is  obligated  to  provide 
$58,000,000,  and  the  New  York  Municipal  Railway  Corporation, 
which  will  operate  the  rest  of  the  system,  is  obligated  to  contribute 
about  $14,000,000  to  the  cost  of  construction  of  City-owned  lines. 
During  the  year  1914,  the  total  amount  of  such  contributions 
furnished  by  the  companies  was  $4,838,528.67,  of  which 
$4,215,388.89  was  provided  by  the  Interborough  Rapid  Transit 
Company,  and  $623,139.78  by  the  New  York  Municipal  Railway 
Corporation. 

Upon  the  outbreak  of  the  European  war,  the  City  authorities 
decided  upon  a  policy  of  retrenchment  on  account  of  the  financial 
situation  thereby  created,  curtaiLd  expenditures  and  suspended 
the    making   of    new    contracts    imposing    additional    financial 
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obligations  upon  the  City  government,  except  such  as  were  abso- 
lutely necessary  either  to  complete  unfinished  work  or  to  keep  the 
several  departments  in  running  order.  Owing  to  the  importance 
of  completing  the  new  rapid  transit  system  at  the  earliest  moment 
possible  and  on  account  of  the  vast  amount  of  work  under  contract, 
it  was  wisely  determined  to  except  rapid  transit  work  from  this 
curtailment  policy,  with  the  result  that  the  Commission  was  in  no 
way  hampered  by  the  untoward  financial  conditions  and  continued 
the  disbursement  of  public  moneys  each  month  in  payment  of  the 
several  contractors.  No  stoppage  occurred  in  the  construction 
work  and  no  delay  was  occasioned  in  the  preparation  and  adver- 
tisement of  plans  for  additional  sections.  The  Commission's 
dieibursements  on  contracts  during  the  year  averaged  aboiit 
$2,000,000  per  month,  and  it  is  generally  recognizei  that  the 
placing  of  this  new  money  in  circulation  had  a  beneficial  eflFect 
upon  business  conditions. 

The  Labor  Law. —  Toward  the  end  of  the  year  a  serious  situa- 
tion arose  in  connection  with  rapid  transit  construction  because 
of  the  provisions  of  the  state  Labor  Law.  This  law  provides  that 
none  but  citizens  of  the  United  States  shall  be  employed  on  any 
public  work  or  by  any  contractor  doing  public  work.  In  one  of 
the  proceedings  before  the  Commission  it  was  brought  out  that 
the  contractor  was  employing  non-citizens  for  imskilled  labor. 
The  complainant  then  demanded  that  the  contract  be  forfeited 
because  of  the  employment  of  such  aliens.  The  contractor  in 
question,  as  soon  as  his  attention  was  called  to  the  facts,  promptly 
discharged  the  aliens  and  put  citizens  in  their  places. 

The  same  question  was  brought  up  in  other  proceedings,  and 
as  a  result  the  several  contractors  on  rapid  transit  work  became 
alarmed,  and  one  of  them  suspended  work.  Others  threatened 
to  do  so,  and  at  one  time  the  Commission  was  confronted  with  the 
possibility  of  a  general  suspension  of  work  on  this  account. 
Fearing  a  delay  in  the  completion  of  the  new  lines,  a  taxpayer, 
Mr.  W.  E.  Heim,  of  No.  1  Madison  avenue,  New  York  City,  in 
November,  brought  suit  for  an  injunction  to  restrain  the  Com- 
mission from  forfeiting  any  contracts  or  suspending  any  pay- 
ments to  contractors  on  account  of  the  employment  by  contractors 
of  alien  laborers,  alleging  that  this  provision  of  the  Ld)or  Law 
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was  unoonstitutional  and  in  contravention  of  the  treaties  between 
the  United  States  and  Italy  and  other  foreign  powers.  The  lower 
court  sustained  the  Labor  Law,  but  the  plaintiff  immediately 
appealed  to  the  Appellate  Division  of  the  Supreme  Court. 

On  December  31,  1914,  the  Appellate  Division  handed  down 
a  decision  reversing  the  lower  court  and  holding  this  provision 
of  the  law  unconstitutional.  The  Commission  immediately 
instructed  its  counsel  to  take  an  appeal  to  the  Court  of  Appeals, 
and  this  will  be  done  at  once.  The  decision  of  the  court  of  last 
resort  is  greatly  desired  as  the  question  is  of  the  utmost  imports 
anoe  at  this  juncture,  as  the  right  to  employ  aliens  for  common 
labor  will  have  an  influence  on  the  prices  bid  for  future  rapid 
transit  contracts. 

New  Contracts,  —  It  has  been  the  policy  of  the  Commissicm  to 
give  preference  to  the  long-time  contracts,  that  is,  to  complete  first 
the  plans  for  those  sections  which  will  take  the  longest  time  to 
buUd.  A  number  of  such  contracts  have  been  awarded  during 
the  year  just  closed,  particularly  the  contracts  for  two  of  the  new 
tminels  under  the  East  river,  and  several  contracts  for  under- 
ground work  in  the  business  districts  of  Manhattan  and  Brooklyn, 
where,  owing  to  traffic  and  subsurface  conditions,  progress  upon 
such  work  is  necessarily  slow.  Subaqueous  tunnels  involve  the 
most  dangerous  and  difficult  construction  work  on  the  new  rapid 
transit  lines.  The  Dual  System  contracts  call  for  four  such  tun- 
nels under  the  East  river.  One  of  these,  the  Steinway  Tunnel, 
is  already  completed  from  42d  street,  Manhattan,  to  Long  Island 
City.  This  tunnel  was  built  by  the  Interborough  Bapid  Transit 
interests  at  a  cost  of  about  $8,000,000,  and  was  purchased  by  the 
City  of  New  York,  under  the  Dual  System  agreements,  for 
$3,000,000.  It  is  now  being  reconstructed  to  fit  it  for  operation 
by  that  company  in  connection  with  the  new  system. 

Of  the  other  three  tunnels,  two  will  be  operated  by  the  New 
York  Municipal  Bailway  Corporation  and  one  by  the  Inters 
borough  Bapid  Transit  Company.  One  of  the  former  will  leave 
14th  street,  Manhattan,  and  run  to  North  7th  street,  Brooklyn. 
It  will  be  a  part  of  the  14th  Street-Eastern  line.  Plans  for  this 
tnmiel  have  not  yet  been  prepared. 
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The  two  other  tunnels  run  to  Brooklyn  from  down-town  points 
in  Manhattan,  one  from  Old  Slip,  Manhattan,  to  Clark  street, 
Brooklyn,  for  operation  by  the  Interborougfa  Rapid  Transit  Com- 
pany; and  the  other  from  Whitehall  street,  Manhattan,  to  Mon- 
tague street,  Brooklyn,  for  operation  by  the  New  York  Municipal 
Bailway  Corporation.  During  the  year  plans  were  perfected  for 
these  two  tunnels  and  bids  for  their  construction  solicited  in  the 
usual  way  by  public  advertisement  Six  of  the  largest  contracting 
firms  in  New  York  City  submitted  bids  in  this  oompetition,  and 
the  contract  was  awarded  to  ihe  lowest  bidder  for  both  tunnels, 
namely.  Booth  and  Flinn,  Limited,  and  the  O'Bourke  Engineering 
Construction  Company.  Subsequently  these  concerns  formed  the 
Flinn-O'Bourke  Company,  Inc.,  to  which  the  contracts  were 
assigned.  Actual  construction  work  on  this  contract,  the  largest 
ever  awarded  on  rapid  transit  work  with  the  exception  of  the 
$35,000,000  contract  given  to  John  B.  McDonald  for  the  original 
subway,  was  begun  October  13,  1914.  The  time  limit  for  the  con- 
struction of  each  tunnel  is  forty-two  months. 

Tempobabt  Opera^tion 

Some  of  the  new  rapid  transit  lines  are  approaching  completion, 
and  under  the  Dual  System  contracts  will  be  placed  in  temporary 
operation  pending  the  completion  of  the  whole  system.  Prom- 
inent among  these  are  the  Steinway  Tunnel,  above  alluded  to,  and 
the  Fourth  Avenue  subway  in  Brooklyn. 

After  the  opening  for  temporary  operation  of  the  Steinway 
Tunnel  and  the  Fourth  Avenue  subway,  the  next  relief  to  be  pro- 
vided by  the  Dual  System  will  come  from  the  operation  of  the 
new  elevated  railroads  and  additions  to  existing  roads  of  the  same 
type,  owned  and  operated  by  the  two  companies.  The  New  York 
Municipal  Bailway  Corporation  has  about  completed  the  Lutheran 
Cemetery  line,  which  should  be  placed  in  operation  this  year. 
This  is  an  elevated  railroad  running  from  the  existing  elevated 
railroad  through  Myrtle  avenue,  Brooklyn,  over  the  company's 
right  of  way  to  Metropolitan  avenue,  near  Lutheran  cemetery. 
The  company  has  also  completed  the  elevated  connection  between 
the  Myrtle  Avenue  and  the  Broadway  elevated  railroads,  which 
already  has  been  placed  in  operation.    It  is  building  an  elevated 


General  15 

extension  of  the  Fulton  Street  line  out  Liberty  avenue  to  Lefferts 
avenue,  in  Queens  Borough,  and  is  also  constructing  third-tracks 
on  the  Fulton  Street  and  Broadway  elevated  roads.  It  should  be 
possible  to  b^in  operation  of  these  additional  tracks  during  the 
year  1916,  and  such  operation  will  be  a  great  accommodation  to 
the  public,  as  it  will  afiFord  express  service  to  and  from  Manhat- 
tan— a  service  that  is  impossible  under  existing  conditions,  as 
the  present  structures  contain  only  two  tracks  and  these,  of  neces- 
sity, must  be  used  for  local  service.  The  addition  of  a  third- 
track  will  permit  the  establishment  of  an  express  service  as  well 
as  a  oontinuatioQ  of  the  present  local  service.  This  will  mean 
almost  a  revolution  in  the  rapid  transit  facilities  of  Brooklyn. 

The  Interborough  Rapid  Transit  Company,  under  the  Dual 
System  agreements,  has  the  right  to  build  additional  tracks  on  the 
Second,  Third  and  Ninth  Avenue  elevated  railroads  in  Manhattan 
and  The  Bronx  and  to  construct  certain  extensions  of  the  same. 
It  has  already  awarded  contracts  for  the  tiiird-tracking  work, 
which  is  well  under  way.  In  December,  1914,  it  was  authorized 
by  the  Commissitm  to  award  contracts  for  the  connecti(Mis  between 
the  elevated  railroads  and  the  new  Dual  System  lines  as  well  as 
for  the  extensions  contemplated.  It  is  expected  that  the  third- 
tracking  work  will  be  finished  by  the  end  of  the  present  year, 
when  operation  of  the  new  tracks  will  be  possible.  Owing  to  the 
fact  that  the  existing  elevated  structures  are  already  partially 
third-tracked,  the  completion  of  the  express  tracks  will  not  result 
in  such  a  marked  improvement  as  has  been  indicated  for  the 
Brooklyn  elevated  railroads,  but  nevertheless  the  improvement 
will  be  a  great  benefit  to  the  traveling  public  as  the  express  service 
on  all  lines  will  be  extended  from  the  down-town  sections  of  Man- 
hattan to  the  Harlem  river  and  beyond. 

Following  the  completion  of  the  elevated  railroad  improve- 
ments, the  opening  of  the  elevated  extension  of  the  Lexington 
avenue  subway  through  Jerome  avenue  to  Woodlawn  road,  and 
of  the  extension  of  the  existing  subway  from  Bronx  Park  through 
White  Plains  road  to  241st  street,  and  of  the  new  elevated  rail- 
roads in  Queens  Borough  may  be  expected.  After  that  will  come 
the  opening  of  the  main  subway  lines,  like  the  Lexington  Avenue, 
Seventh   Avenue  and  Broadway   subways   in  Manhattan;    the 
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Eastern  Parkway  and  Nostrand  Avenue  subways  and  the  New 
Utrecht  Avenue  and  Gravesend  Avenue  elevated  branches  of  the 
Fourth  Avenue  subway  in  Brooklyn ;  and  last  of  all  the  new  tun- 
nels under  the  East  river.  During  the  present  year  the  Commis- 
sion expects  to  complete  the  plans  for  the  14th  Street-Eastern  line, 
as  well  as  for  all  other  sections  of  the  Dual  System  not  already 
under  contract  The  details  of  the  year's  work  of  the  Commis- 
sion and  the  progress  of  construction  are  given  in  full  in  chapters 
II  and  III  of  this  voluma 

Grade  Crossings 

Again,  the  Commission  respectfully  calls  the  attention  of 
the  Legislature  to  the  growing  necessity  for  additional  appropria- 
tions by  the  State  for  the  elimination  of  grade  crossings  in 
the  First  District  The  Legislature  of  1914,  like  the 
Legislatures  of  1913  and  1912,  either  failed  to  make  appropri- 
ations for  this  purpose  or  such  appropriations  as  were  made  were 
rendered  void  by  gubernatorial  veto.  As  a  result,  the  work  of  this 
Commission  in  so  far  as  the  ordering  of  additional  elimination  is 
concerned,  has  been  at  a  stand-still  for  three  years.  Under  the 
law  the  Commission  cannot  order  such  elimination  work  done 
until  the  State  has  appropriated  its  share  of  the  cost,  which  is 
borne  one-half  by  the  railroad  company,  one-fourth  by  the  State 
and  one-fourth  by  the  City.  There  are  450  grade  crossings  of 
steam  and  high  speed  electric  railroads  within  the  First  District, 
and  it  is  estimated  that  it  will  cost  $30,000,000  to  eliminate  them, 
^lany  of  them  are  dangerous  crossings,  and  the  danger  is  growing 
from  year  to  year  with  the  growth  of  traffic,  both  on  the  railroads 
and  on  the  highways  intersecting  them.  Fatal  accidents  occur 
every  year,  and  while  the  Commission  has  endeavored  to  supply 
protection  by  gates  or  otherwise  to  all  such  crossings,  experience 
has  shown  that  only  the  separation  of  grades  will  put  an  end  to 
such  fatal  accidents.  The  Commission  urges  upon  your  honorable 
body  the  appropriation  by  the  State  of  at  least  $500,000  for  the 
year  1915.  This  will  make  it  possible  for  the  Commission  to 
order  elimination  work  costing  $2,000,000,  and  to  cause  the 
expenditure  of  this  amount  of  money  upon  the  most  dangerous 
crossings. 
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Not  since  the  year  1911  has  the  State  made  appropriations  for 
thb  purpose,  and  in  that  year  and  the  year  previous  a  total  of 
$500,000  was  appropriated.  This  made  possible  elimination  work 
costing  about  $2,000,000.  The  Commission  is  pleased  to  report 
that  much  of  the  work  ordered  by  it  under  these  appropriations 
has  been  about  completed.  The  elimination  of  nine  dangerous 
grade  crossings  in  Flushing,  on  the  North  Side  division  of  The 
Long  Island  Kailroad,  is  now  complete.  It  was  accomplished  at 
a  total  cost  of  more  than  $800,000,  furnished  in  the  proporticms 
required  by  law  by  the  company,  the  State  and  the  City.  The 
State's  share  was  about  $200,000.  The  elimination  was  accom- 
plished by  elevating  the  railroad  tracks  to  pass  over  two  streets 
and  then  descending  on  a  slight  grade  and  passing  imder  five 
streets,  then  gradually  ascending  to  the  original  grade  and  again 
elevated  to  pass  over  two  streets,  and  then  descending  to  meet  the 
existing  grade  of  the  tracks.  The  grades  of  the  streets  so  crossed 
remain  practically  unchanged,  except  for  two  streets  which  were 
depressed  about  ten  feet  below  the  former  level. 

As  stated  in  the  Commission's  annual  report  for  1913,  the 
grade  crossing  of  the  Staten  Island  Railway  at  Amboy  road. 
Huguenot,  was  eliminated  toward  the  close  of  that  year.  Before 
elimination,  the  railroad  was  a  one-track  line  and  Amboy  road 
was  forty  feet  wide.  The  company  double-tracked  its  road  at  the 
same  time  that  the  elimination  work  was  done,  so  that  now  it  is 
a  two-track  railroad  and  passes  over  Amboy  road,  which,  at  this 
point,  has  been  widened  to  sixty  feet  The  final  accounting  for 
this  work  was  made  during  the  year  1914.  It  shows  that  the  total 
cost  was  $92,117.02,  the  State's  proportion  being  $18,109.60. 

Another  elimination  of  a  grade  crossing  on  Amboy  road  was 
accomplished  in  November,  1914.  This  is  known  as  Crooks 
Crossing  at  Great  Kills,  where  Amboy  road  crosses  the  tracks  of 
the  Staten  Island  Railway  Company.  The  order  for  this  elim- 
ination was  issued  by  the  Commission  at  about  the  same  time  as 
were  the  orders  for  the  Flushing  and  Huguenot  improvements. 
The  work  was  accomplished  by  diverting  Amboy  road  to  pass 
under  the  tracks  at  a  point  about  two  hundred  and  seventy-five 
feet  northeast  of  the  original  crossing,  the  tracks  being  raised 
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about  six  feet.  The  final  accounting  has  been  made,  and  shows 
that  the  total  cost  was  $101,987.33,  the  Stato's  share  being 
$25,361.94. 

Pending  elimination  the  Commission  has  ordered  the  existing 
crossings  protected  in  accordance  with  the  requirements  of  the 
traffic.  The  following  table  shows  the  number  of  such  crossings 
in  each  borough  of  the  City,  the  number  protected  and  the  char^ 
acter  of  the  protection : 


BOROUGH 


Mftnhattan 
Brooklyn.., 

Bronx 

QueoniL 

Richmond. 


Flag, 

Flac 

PubUo 

Private 

ToUl 

Gates 

day 
only 

day  and 
night 

Ben 

Sign 

104 

104 

10 

19 

16 

•  •  •  • 

■  •  •  • 

66 

1 

66 

23 

•  ■  •  • 

•  •  ■  • 

22 

2 

2 

2 

>  •  •  ■ 

•  •  •  • 

•  ■  •  • 

156 

21 

177 

150 

•  •  •  • 

2 

7 

11 

82 

29 

111 

61 

6 

1 

17 

29 

899 

61 

460 

286 

26 

19 

24 

02 

No 

pro- 
tection 


11 


7 
7 


84 


The  following  table  shows  the  number  of  persons  killed  or 
injured  at  grade  crossings  in  the  First  District  from  the  year 
1908  to  the  year  1914,  inclusive: 


COMPANY 

KiLLSD 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

New  York  Cvntral  RailTmid. 

1 

12 

3 

1 
6 

1 

13 

1 

•  ■  •  • 

1 

4 
24 

■     •      B      • 

•     •      ■      • 

2 

1. 
7 

•  •  •  • 

2 

1 
8 

2 

■  •  ■  • 

2 

I/>nff  Mf^nd  Railroad 

16 

•  •  •  • 

1 
5 

6 

Staten  Island  Rapid  Transit  Railway 

6 

Brooklyn  Raoid  Tranait 

9 

Totals 

21 

23 

16 

30 

10 

13 

13 

Gbrbbai. 
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COMPANY 

Injvbbd 

1006 

1000 

1010 

2 

10 

5 

4 
2 

1011 

1012 

1018 

1014 

N«v  York  GoBlnl  BMlRMid. 

11 

18 

2 

5 
10 

4 

■  •  •  • 

16 

6 
11 
1 
7 
3 

2 

6 

4 

■  •  •  ■ 

2 

5 

7 
5 

■  •  •  • 

1 

5 

Ijm^  TalmiMl  RoOnHM] 

0 

Bum  Uand  Rapid  Truat  Saflwmr 

Steta  labuftd  Bailivasr 

6 

BftoUyn  Bi^id  TraiHit. 

15 

6 

Tirtak  . .      , . 

41 

35 

32 

28 

14 

18 

90 

Begulation  of  Cobfobations 

Under  Hie  Public  Service  CommissioiiB  Law  the  Commission 
continued  the  r^ulation  and  supervision  of  the  corporations 
under  its  jurisdiction.  These  numbered  127.  In  addition  there 
were  33  corporations  under  its  jurisdiction  as  to  special  matters. 
Of  the  127  under  general  jurisdiction,  72  are  operating  com- 
panies, 30  lessor  companies  and  25  inchoate  or  dormant  companies. 

The  operating  companies  are  divided  as  follows: 

Street  railroad  companies 36 

Stage  companies 1 

Steam  railroad  companies 5 

Baggage  or  transfer  companies 2 

Gas  companies 16 

Gas^lectric  companies 3 

Electric  companies 6 

Electric  conduit  companies 2 

Steam  companies 1 

The  lessor  companies  are  divided  as  follows: 

Street  railroad  companies 23 

Steam  railroad  companies 4 

Electric  companies 3 

The  total  capitalization,  that  is,  stocks  and  bonds  of  102  such 
operating  and  lessor  companies  is  $1,221,541,672.  This  is  an 
increase  of  four  companies  and  $47,911,098  over  1913. 

The  followiug  summary  shows: 


20 


Public  Sebvice  Commission  —  Fibst  Distmot 


(1)  Capitalization  of  public  service  corporations  in 
1907,  when  the  Commission  was  created,  and  in  1914. 

(2)  Capitalization,  output  and  receipts  of  gas  and 
electric  companies  for  the  year  ended  December  31, 
1913. 

(3)  Capitalization  and  revenue  of  transportation 
companies  for  the  year  ended  June  30,  1914. 

(4)  Comparative  summary  of  gas  and  electric  com- 
panies for  the  calendar  year  1908  and  the- calendar  year 
1913. 

(5)  Comparative  summary  of  street  railway  operation 
for  each  fiscal  year  since  the  Commission  was  created, 
namely,  for  the  year  ended  June  30,  1908,  to  the  year 
ended  June  30,  1914,  inclusive. 

Capitalization  (in  Stocks  and  Bonds)  of  Public  Ssbvicb  Cobpobationb  of 

THB  Fibst  Dibtbict,  1907  and  1914 

[The  figures  in  parenlhesea  refer  to  the  number  of  companies] 

1907  1914 

Street  and  electric  railways....      (59)     $672,795,000  (59)  $802,272,605  (a) 

Steam  railroads  (7)         37,617,460  (9)  36,731,460 

Baggage     and     transfer     com- 
panies   (2)  1,250,000 

Stage  coach  companies (1 )  65,000 

Total  common  carriers (66)       710402,^60  (71)  8k0fil9fl65 

Gas  companies (16)       209,588,800  (16)  210,669,500 

Gas-electric  companies    (3)           5,376,500  (3)  5,823,000 

Electric   light   and   power   com- 
panies         (7)       132,786,484  (9)  139,095,151 

Electric  conduit  companies (2)  17,458,000 

Steam  companies    (1)  8,176,956 

Total  light,  heat  and  power     (26)       3^7,751,784  (31)  981^22,601 

TotaL (9^)  $1,058,154,244     (102)  $1,221,541,672 


(a)  The  inoreaae  of  $37,000,000  as  compared  with  1913  is  due  mainly  to  an  issue  of  832,000,000 
bonos  by  liie  Interborough  Rapid  Transit  Company. 

Note. — ^This  statemant  does  not  include  the  indebtedness  of  various  oorporations  to  financing 
and  holding  con^Minies  for  advances  mads  for  capital  purposes,  since  such  advances  are  usually 
temporary  in  form  (for  example,  demand  notes) .  On  the  other  hand,  the  statement  includes  securi* 
ties  of  some  operatms  companies  owned  by  other  companies  as  a  means  of  control,  and  to  that  ex- 
tent exceeds  the  amount  of  securities  actually  in  the  hands  of  the  public.  The  amount  of  intercor- 
porate holdings  thus  duplicated  is  approximately  S  162,000,000. 

The  statement  includes  corporate  stock  issued  by  the  City  of  New  York  for  the  construction  of 
the  first  subwAv;  also  bonds  issued  by  the  Interborough  Rapid  Transit  Company  and  the  New  York 
Municipal  Railway  Corporation  to  provide  funds  for  the  rapid  transit  lines  projected  by  Contracts 
3  and  4,  signed  March  19,  1913,  but  not  any  securities  issued  by  the  City  for  such  purpose.  Unim- 
portant Ofimpanies  that  are  In  either  the  inchoate  or  the  dormant  stage  are  omitted. 
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Cafitalbation,  OuTPirr  and  Rbcbifts  of  Gas  and  Elbctbical  Companies, 

Yeab  Ended  December  31, 1913 


Gaa  Compaay  of  N.  Y . . . 
Artoria  lisht,  He«t  A  Poww  Co.,  Tlie.. 

Nev  Amterdam  Qaa  Company  (a) 

CcBtral  Umon  Gat  Company 

ataadard  Gm  li^t  Co.  of  the  City  of 

New  Yoric.  Th«. 

Nev  York  Mntiial  Gm  lii^t  Co.,  The . 

Northern  Unkm  Gas  Company 

Nev  York  A  Queens  Gas  Company. . . . 


Btookign  Umon  §aa  eompanAta  (b) 
BnMldyn  Union  Gas  Company,  The . . . 

Nevtova  Gaa  Conqpany,  The 

Woodhavan  Gas  light  Company,  The. . 

Jamaica  Qaa  lii^t  Coo4»any.  The 

Sidunond    HiU  A  Queens   Coonty   Gas 
li^t  Company 


Oihtr  QOM  eompanUM 

Kmss  County  li^Uat  Company 

Nev  York  A  Ridmiond  Gas  Company . 
Brooklyn  Borough  Gas  Company 


Capttahsation 
in  stocks 
and  bonds 


Qa»  tUth  iiial  companieM 
Flatboih  Gas  Company,  The 


QuBcoo  Borooi^  Gsa  A  Electric  Co..  The . 


Bronx  Gaa  A  Electric  Co.,  The . 


EUctrieal  companies 

New  York  Edison  Co.,  The 

Brush  Electric  Illuminating  Company  of 

New  York,  The 

Cniied  Electric  light  A  Power  Co,  The  . . 
New  York  A  Queens  Electric  light  A 

Power  Company 

Eifison  Electric  Illuminating  Company  of 

Brooklsrn 

Kings  County  Electric  light  A  Power  Co. 
Amalefdam  Electric  lii^t.  Heat  A  Power 

Company 

Riefamond  Light  A  Railroad  Co 

Bowvry  Bay  Electric  light  A  Power  Co . . 
Lone  Acre  Electric  light  A  Power  Co. . . 

EUetrie  conduit  eomponi«a 
Oonaolidated  Telegraph  A  Electrical  Sub- 

ij  ConqMuy 

CHy  Subway  Co.  (Limited) 


$101,052,500 

875,000 

40.400,000 

7,055,000 

10,476,400 
3,436.600 
2.750.000 
1.416.000 


33.000.000 

60,000 

20.000 

200,000 

250,000 


5.178.000 
3,000.000 
1.500.000 


335.000 
4,062,500 
1.435.500 

88.281.717 

999.000 
10.150,934 

4,850.000 

9.275.000 
24.176.000 

800.000 
(c)  (5,071.7601 
3.500 
550.000 


4.810.000 
12.648.000 


Gas  (M  ou.  ft.) 
and  electricity 
(kw.  hra.)  soki 


16.553.735.7 

10.356,150.5 

3,190.403.9 

2,521.704.9 

2.062.826.0 

1,917,856.8 

1.470,844.6 

220.679.3 


13.443,085.2 
742,039.8 
289,541.9 
162,952.2 

127,832.4 


730.295.4 
347,829.3 
318.505.7 


G721.534.9 
E  4.601.951 
0  254,019.0 
E  3.431.688 
G 165.448.1 
E  2,255,476 


540.028,777 

(Leesor 
46.924.232 

17.714,973 

103.898.832 

(Lessor 

(Lessor 
6.150.790 
557.031 
54,214 


Receipts  from 
sales 


$13,221,853  20 
4.492.649  42 
2.519.976  29 
2,015.148  53 

1.650.792  33 

1.502.968  89 

1.151,869  30 

216.725  01 


10.086,808  26 
707,801  06 
285,427  72 
161,043  60 

124.920  72 


790,913  22 
346,147  86 
309,093  61 


575,508  35 
366,069  67 
293.013  78 
332.158  67 
164,840  74 
148,851  60 


22,979.425  77 

company) 

2,905,100  07 

1,068.765  10 

5.637.021  17 
company) 

company) 

443.495  12 

28.173  96 

3,891  51 


(d)  1,568.357  96 
(d)  1.484.053  11 


(a)  Includes  business  conducted  undo*  the  name  of  the  E^t  River  Gas  Company  of  Long  Island 
City,  the  eatnt'd  stock  of  which  (11.000.000)  is  held  by  the  New  Amsterdam. 

Cb!i  Esdusive  of  the  Flatbush  Gas  Company,  whtch  is  here  listed  with  gas-eleotri<*al  companies. 
icj  Represents  the  c^taKsation  of  both  the  railway  and  lighting  deptftments. 
(a)  RMcired  for  rent  of  underground  comduit^. 
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Capitalization  and  Rbvbnub  op  Transportation  Coupanibs  Rbportino  to 
THE  PuBuc  Service  Commission  for  the  First  District 

Fiscal  Ybab  Ended  June  30, 1914 


GOMyAXT 

(NuMs  of  leHor  eomiMiuM  an  indantad) 

■TAOB  OOAOa  OOBfOBAnON 

Fifth  ATvnuo  Coaeh  Co 

BAooAoa  TBAinm  ooMPAicns 

Naw  York  Traoafar  Co 

Waatoott  EzpraM  Co. 

tnaotna 

CONIIMtlMt 

Eaat  Rivar  Tvminal  R.  R 

Jay  Btiaat  Connaoting  R.  R.,  Tha 

Naw  York  Doek  Railway 

Btotan  laUad  Railway  Co..  Tha 

Btoten  laland  Rapid  TkMwit  Ry.  Co.,  Tha 

L§99or  Compani§a 
Qlandala  A  Eaat  Rivar  R.  R.  Co..  Tha.. 
Naw  York  A  Roekaway  Baaoh  Railway 

Co.,  Tlfta. 

Naw  York.  BrooUyn  A  Manhattan  Baaoh 

Railway  Co..  Tha. 

Panna.  Tnnnal  A  Tarminal  R.  R.  Co 

aTBBBT  RAILWATa 

EIraalidor  Undmrground 
Intarboroush  Rapid  TVanatt  Co. 

RapidTranait R.  R.  (Qty  of  N.  Y.). . . 

Manhattan  Railway  Co 

Hudaon  A  Manhattan  R.  R.  Co 

Brooklyn  Sapid  TrantU 

Naw  York  ConaoIkUtad  R.  R.  Co 

Naw  York  Municipal  Ry .  Corporation . 

Brooklyn  Haighta  R.  R.  Co.,  Tha 

Brooklyn  City  R.  R.  Co.,  Tha. 

Bridca  Oparatins  Co 

Broddyn,  Quaana  County  A  Suburban  R. 

R.  Co 

Conay  laland  A  Brooklyn  R.R.  Co..  Tha. 
DaKalb  Ara.  A  North  Baaoh  R.  R.  Co. 

Coo«y  bland  A  QravaMod  Ry.  Co 

NaaMW  Eiaetrie  R.  R.  Co..  Tha 

Sooth  Brooklyn  Railway  Co 

Pro«aet  Park  A  Coo«y  Uand  R.  R. 

Co 

Naw  York  A  Coo«y  Uand  R.  R.  Co.. . 

Tha 

PKomaet  Park  A  Sooth  Brooklyn  R.  R. 
Co 

MonhaUan  Smrfaeo  Boadt 

Naw  York  Railways  Co 

Blaaokar  St.  A  Fulton  Ferry  R.  R.  Co. . 
Broadway  A  Savanth  Ava.  R.  R.  Co. . . 
Cantral  CroHtown  R.  R.  Co.  of  N.  Y. . 
Chriatophar  A  Taath  St.  R.  R.  Co..  Tha 


CapitaHaation 

inatoflka 

and  bffiylf 


$08,000  00 

000.000  00 
OM.OOO  00 


10.000  00 

10,000  00 

3,000  00 

1,001.000  00 

4.360.000  00 

107.400  00 

2.904,000  00 

2,720.000  00 
25.000.000  00 


133,005.000  00 

63,870.052  00 

100.784.031  02 

123.101.174  91 

42.560.000  00 
40.100.000  00 

460.000  00 
18.925.000  00 

100.000  00 

8,024.000  00 

9.257.902  10 

10,000  00 

360.000  00 

30,000,000  00 

080,000  00 

1,200,000  00 

100,000  00 

60.000  00 

74.207.984  97 

1.000.000  00 

10.280.000  00 

(b)     860.000  00 

800.000  00 


Nombar  of 
(oaahfarea) 


11.270.430 


2.878,883 
4,000,273 


051.880,871 
(340.419.108) 
(311. 473.608) 
00.081,890 

170,871,280 
171,388.994 


14.204,830 

32,278,078 
32,702,941 

1,327,072 

100.603,908 

7.360,810 


272,992,043 


Total 

oparating 

ravttnuaa  (a) 


$1,170,060  38 

482.843  04 
882,874  10 


14,400  00 
48,808  17 


874,800  06 
1,100,241  06 


33,818,398  09 

(17,600,887  OS) 

(18.984.837  71) 

8,827,808  09 

8,760,441  87 

8,700,600  88 

242,997  49 

1,039.407  86 
1,080,001  32 

67,801  48 

8,040.171  78 

910.402  03 


13.800.887  82 
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For  the  fiscal  year  ending  June  80,  1914,  the  street  railroad 
companies,  that  is  the  elevated,  subway  and  surface  lines,  carried 
1,813,204,692  passengers,  an  inerease  of  43,328,184  over  the  fiscal 
year  1913.  The  total  receipts  for  the  year  were  $94,153,673.93, 
an  increase  of  $2,012,068.99.  Estimating  die  population  of  the 
Greater  City  at  5,400,000,  this  is  an  average  of  $17.48  per  capita 
for  street  car  fares. 

Following  is  a  statement  of  the  total  number  of  passengers  car- 
ried annually  since  the  organization  of  the  Commission  on  the 
elevated,  subway  and  surface  lines  of  the  City : 

1908 1,358,000,407  1912 1,680,901,397 

1909 1,402,417,642  1918 1,769,889,284 

1910 1,631,262,914  1914 1,818,204,692 

1911 1,608,901,897 

During  the  calendar  year  1913,  the  gas  companiea  sold 
42,731,869,000  cubic  feet  of  gas^  valued  at  $34,836,210.64,  or 
81.52  cents  per  thousand  cubic  feet,  which  is  equivalent  to  a  per 
capita,  charge  of  $6.70.  In  the  same  year,  the  electric  companies 
sold  651,236,101  kilowatt  hours  of  electric  current,  valued  at 
$32,897,659.80,  a  per  capita  expenditure  of  $6.32.  This  makes 
a  total  of  $161,886,544.37,  or  about  $30.45  per  capita,  for  trans- 
portation,  gas  and  electric  current. 

Meetings. —  Begular  meetings  were  held  during  the  year,  in 
accordance  with  previous  practice,  on  Tuesday  and  Friday  of  each 
week,  except  when  the  occurrence  of  holidays  or  other  considera- 
tions made  necessary  the  holding  of  a  stated  meeting  upon  some 
other  day.  It  has  also  held  special  meetings  when  business  re- 
quired it  During  the  year,  the  Commission  held  108  r^ular  and 
5  special  meetings.  At  these  meetings  formal  action  was  taken 
upon  the  various  matters  awaiting  decision.  In  addition,  the 
Conmiission  held  public  hearings  upon  matters  involving  com- 
plaints against  the  service  or  facilities  of  transportation,  steam, 
gas  and  electric  companies;  applications  for  the  issue  of  stocks 
and  bonds;  inquiries  into  accidents,  etc  These  hearings  were 
held  either  before  the  whole  Commission  or  before  an  individual 
Commissioner.  In  addition  to  the  meetings  and  hearings,  many 
informal  conferences  were  held  at  which  representatives  of  cor- 
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porations  under  the  jurisdiction  of  the  Commission  were  present 
to  give  needed  information  to  the  Commission  on  pending  matters. 

Formal  Cases. —  Upon  matters  other  than  rapid  transit  the 
Commission  had  before  it  during  the  year  261  formal  cases.  Of 
the  total  number,  66  remained  undetemjined  at  the  end  of  the 
year.  In  these  cases  628  hearings  were  held.  In  the  majority, 
final  orders  were  issued,  and  these  orders  are  presented  in 
Appendix  A  of  this  voluma 

The  Commission  has  continued  the  practice  of  publishing  its 
opinions  in  pamphlet  form  each  month  and  binding  th«  pamphlets 
together  in  one  volume  at  the  end  of  the  year.  This  publication 
is  known  as  "  Reports  of  Decisions  of  the  Public  Service  Com- 
mission for  the  First  District ".  The  monthly  pamj^lets  are  sold 
to  the  general  public  for  twenty-five  cents  apiece,  and  subscrip- 
tions are  taken  for  the  bound  volume  at  the  rate  of  $2  a  year. 
The  subscription  price  includes  the  monthly  pamjdilet  service  as 
well  as  the  bound  volume. 

The  following  tables  show  the  number  of  cases  considered  dur- 
ing the  year  1914  and  the  years  preceding  it,  together  with  the 
nature  of  the  cases: 

Subject  Matter  of  Gases,  1914 

Number 
Number     open  at 
considered      end  of 
ye»r 

Applications  for  approval  of  stocks,  bonds,  etc *40  7 

Applications  for  certificates  of  convenience  and  necessity. . .  2  1 

Applications  as  to  exercise  of  franchises  and  rights 2  0 

Applications  for  approval  of  miscellaneous  franchise  rights .  2  2 

Applications  for  approval  of  leases  and  contracts 9  3 

Applications  as  to  acquisition  of  corporate  stock 3  1 

Applications  as  to  abandonment  of  routes 4  0 

Applications  as  to  grade  crossings 7  0 

Applications  for  approval  of  change  of  motive  power 1  0 

Miscellaneous  applications 2  1 

Cases  on  complaint: 

Facilities,  service  and  equipment 13  3 

Rates  or  transfers 11  9 

Cases  on  motion  of  the  Commission: 

Facilities,  service  and  equipment 97  24 

Rates  or  transfers 21  7 

Grade  crossings 17  6 

Filing  information  or  investigations 30  3 

Totals 261    66 

*Caaes  Nos.  1714.  1723  and  1830  embraced  also  applications  for  tbe  approval  of  the  transfer  to 
another  corporation  of  the  stock  to  be  issued. 
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Classification  of  Fobmal  Cases  befobe  the  Commission  fbom  Jult  1, 1907, 

TO  Decembeb  31,  1914 

Subject  Matteb  of  Cases 


Applications  for  approval  of  stocks,  bonds,  etc 

Applications  for  oertificates^of  convenience  and  necessity. . . 

Applications  as  to  exercise  of  franchises  and  rights 

Ai^cations  for  approval  of  miscellaneous  franchise  rights . 

Applications  for  approval  of  leases  and  contracts 

Applications  as  to  acquisition  of  corporate  stock 

i^yplications  as  to  abandonment  of  routes 

Applications  as  to  grade  crossings 

i^^)licatioiis  for  approval  of  discontinuance  and  relocation 

<H  stations 

Applications  for  approval  of  change  of  motive  power 

M  iseeDaneous  applications 

Cases  on  complamt: 

Facilities,  service  and  equipment 

Rates  or  transfers 

Gnide  crossings 

Cases  on  motion  of  the  Commission: 

Facilities,  service  and  equipment 

Rates  or  transfers 

Grade  crossings 

Filing  information  or  invesUgations 

Totals 1 ,385 


Number 

open  at 

Number 

end  of 

eoDsIdered 

1914 

114 

7 

19 

1 

59 

0 

11 

2 

50 

3 

21 

1 

16 

0 

35 

0 

21 

0 

11 

0 

29 

1 

200 

3 

73 

9 

6 

0 

391 

24 

48 

7 

67 

5 

214 

3 

1,385 

66 

Stocks  and  Bonds  AvJthorized. —  During  the  year  1914,  the 
Coimhission  passed  upon  applications  by  public  service  corpora- 
tions under  its  jurisdiction  for  various  issues  of  stocks  and  bonds 
aggr^ating  $97,728,964,  and  gave  authorization  for  the  same  to 
the  extent  of  $94,695,350.  The  following  table  shows  the  names 
of  the  companies  making  such  applications,  tiie  nature  of  the 
securities  proposed  to  be  issued,  the  amount  applied  for,  the 
amount  authorized  and  the  dates  of  such  autiiorization : 


30 


Public  Sebvicb  Commission  —  Fibst  District 


Stock  and  Bond  Issubb  Authorized  by  the  Coioossion  in  1914 


TnuupcrtaUon  CompaniM 
(iSm.  66) 

Broadway  A  Serenth  AvenuA 
Railroad  Co 

Hudaon  4c  Manhattan  Rail- 
road Co 

Hudaon  A  Manhattan  Rail- 
road Co 

Manhattan  Bridge  Three 
Cent  line 

Mid-Croastown  Railway  Co. . 

New  York  A  North  Shore 
Traction  Co 

New  York  Connecting  Rafl- 
roadCo ^ 

New  York  Railwaya  Co 

SUtMi  Idand  Midland  Rail- 
way Co 


Third  Avenue  Railway  Co. . . 
Third  Avenue  Railway  Co. . . 
Twenty-thiid  Street  R*y  Co.. 
Lighting  Comvani—  (800.  00) 
Astoria   Light,   Heat   and/ 

Power  Co \ 

Brooklyn  Borough  Qaa  Co. . . 
ConMoUdftted  Qaa  Co.   of/ 

New  York \ 

New  York  Edison  Co 


Total(3). 


Nature 

of 
security 


Bonds. 


Bonds. 


Bonds. .... 


Date  of 

attthorla»- 

tion 


Stock. 
Stock. 

Stock. 


Bonds. 
Bonds. 


Equtpment 
trust  cer- 
tificates. 

Bonds. 

Bonds 

Bonds 


Bonds. 
Stock. 
Stock. 
Bonds. 
Stock. 
Stock. 


June  28, 1014 

April  7, 1014 

July  81, 1014 

Biar.  18. 1014 
Jan.  28. 1014 

Jan.    0.1014 

April  14, 1014 
Oct.  80. 1014 


Dee.  83. 1014 
Jan.  38.  1014 
Feb.  30, 1014 
May  28. 1014 

May  4,1014 
May  4,1014 
Oct.  80, 1014 
Dee.  1,1014 
Deo.  1,1014 
May  4,  1014 


Amount  of 
issue  au- 
thorised 

(parvahie) 


$600,000 

164.000 

308.600 

360.000 
160,000 

81.860 

6.000.000 
3.100.000 


186.000 

187.000 

(3)4.000.000 

1.600.000 

6.000.000 

0.600.000 

136.000 

36,000,000 

36.000.000 

16.800.000 


104.006.860 


Amoani 

applied 

for 


$600,000 

164.000 

303.600 

360.000 
(1)187.000 

116.464 

6.000.000 
2.100.000 


186.000 

600,000 

6,060,000 

1,600.000 

6,000.006 

0.600.000 

136.000 

36.000.UOO 

36.000.000 

16.800,000 


(4)$07. 738,064 


No. 


1888 

1806 

1846 

1803 
1738 

1770 

1810 
1880 


1887 
1714 
1778 
1684 

\ 

/1717 
1800 

\ 

/1838 
1718 


The  total  amount  of  stoc^kB  and  bonds  authorized  from  the  date 
of  the  Commission's  organization,  July  1,  1907,  to  December  31, 
1914,  was  $612,230,569  out  of  a  total  applied  for  of 
$819,710,057.48.  In  the  same  period  the  Commission  dis- 
approved applicsatioiis  aggregating  $185,800,236.12;  applications 


(1)  Application  originally  aaked  for  issue  of  stock  or  bonds  in  such  amount  aa  Commiwiftn  ahoukl 
deem  proper. 

(2)  Balance  of  application,  in  amount  $2,660,000.  deferred,  awaiting  prewntation  of  further  proof. 
W  Does  not  include  issue  of  stock,  in  amount  $706,000,  tnr  the  Manhattan  A  Queens  TftMtioB 

Corporation  (Case  No.  1660),  authorised  in  order  dated  February  6,  1014,  which  was  abrogated 
March  10,  1014.  upon  withdnwal  of  spplieation  for  $1,600,000  stock  and  $1,600,000  bonds. 

(4)  Of  this  amount,  $68,476,600  was  applied  for  in  1014,  and  $80,363,464  preirious  to  1014,  con- 
tained in  the  appHcatioos  of  the  MidOosstown  Raflway.  the  New  Yorkdc  North  Shore  l>aetioii, 
the  Third  Avenue  Railway,  the  Twenty-third  Street  Railway,  the  Astoria  Uf^t,  Heat  *  P«>wer, 
and  the  New  York  Ediaoa  oompanias. 


Oeneral  31 

for  $10^244,000  were  withdrawn,  and  applications  for  $11,435,- 
252.36  were  pending  at  the  end  of  the  year. 

Informal  Complaints. —  As  explained  in  previous  annual 
reports  the  majority  of  complaints  received  by  the  Commission 
against  companies  under  its  jurisdiction  have  been  handled 
informally.  When  a  complaint  is  made  the  basis  of  a  proceeding 
before  the  Commission,  in  which  hearings  are  held  and  witnesses 
examined,  it  becomes  a  formal  case.  Under  the  informal  method, 
a  complaint  is  transmitted  to  the  company  against  which  it  is 
made  with  a  request  for  satisfaction.  Correspondence  ensues 
between  the  Commission  and  the  company  as  well  as  between  the 
Commission  and  the  complainant.  In  many  instances,  this  method 
reaches  a  common  result  upon  which  tiie  complainant  and  the 
OHnpany  can  agree.  When  this  is  accomplished  a  satisfaction  of 
the  complaint  is  obtained.  This  method  has  worked  well  and  saves 
a  large  amount  of  time  which  would  be  consumed  if  all  such 
matters  were  made  the  subjects  of  formal  proceedings.  Where 
the  informal  method  fails  to  bring  about  an  adjustment  and  the 
complainant  is  willing  to  try  his  case  before  the  Commission  and 
bring  forward  evidence  in  support  of  his  claim,  a  complaint  is 
taken  out  of  the  informal  class  and  made  a  formal  case. 

During  the  year,  the  Commission  received  6,436  complaints 
of  an  informal  nature.  Of  these,  4,548  were  against  gas  and 
electric  companies,  1,888  against  transportation  and  other 
campanies.  The  complaints  against  gas  and  electric  companies 
included  3,215  applications  for  tests  of  gas  meters,  918  applica- 
tions for  tests  of  electric  meters  and  415  complaints  r^arding 
service  conditions  not  involving  meter  tests.  Of  tiie  918  applica- 
tions for  electric  meter  tests  the  Conmiission  tested  701 ;  and  of 
the  applications  for  gas  meter  tests  the  Commission  tested  2,880. 
Of  the  415  informal  complaints  against  gas  and  electric  companies, 
exdnsive  of  meter  tests,  all  were  closed  at  the  end  of  tiie  year.  A 
Bommary  of  these  informal  complaints  will  be  found  in  Appendix 
C  of  this  volume. 

Complaints  against  transportation  and  otiier  companies,  other 
than  gas  and  electric  companies,  received  during  the  year 
numbered  1,888.  This  was  an  increase  of  120  over  the  year  1918. 
Of  the  total  number,  1,633  had  been  dosed  at  the  end  of  the  year 
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The  following  table  shows  the  number  and  classification  of 
complaints  against  transportation  and  other  companies,  other  than 
gas  and  electric,  received  for  the  year  1914,  with  the  totals  for 
1913: 


1014 


January. . . 
February. . 
March. . . . 

April 

May 

June 

July 

August.... 
September 
October... 
November. 
December. 


Fares, 

Sendee 

Equip- 

trans- 

Way 

^Noise, 

Em- 

Miscel- 

Total 

ment 

fers,  etc. 

N.&A. 

ployees 

laneous 

65 

63 

16 

32 

4 

10 

16 

106 

02 

15 

0 

18 

0 

13 

10 

175 

76 

10 

14 

31 

4 

16 

28 

170 

33 

8 

14 

23 

13 

11 

13 

115 

43 

13 

12 

10 

20 

12 

16 

135 

68 

12 

56 

20 

.27 

15 

24 

212 

47 

6 

21 

17 

23 

0 

25 

148 

42 

3 

13 

12 

36 

12 

16 

134 

47 

6 

11 

20 

16 

13 

16 

120 

70 

7 

12 

31 

26 

13 

20 

170 

47 

21 

7 

11 

16 

7 

15 

124 

70 

20 

8 

23 

5 

10 

17 

162 

600 

174 

103 

257 

100 

141 

225 

;.888 

1013 
Totals 


137 
103 
108 
146 
141 
103 
175 
111 

i4g 

180 
165 
190 

1.708 


*Noise,  N.  &  A  ^  Noise,  Nuisances  and  Annoyances. 


As  will  be  seen  by  the  tabulated  statement,  the  numb^  of  such 
complaints  received  during  the  year  1914,  exceeded  by  120  the 
compla;ints  received  in  1913.  The  statement  shows  the  complaints 
separated  as  to  subject  matter  and  also  gives  the  year's  record  by 
months.  The  volume  of  complaints  does  not  appear  to  increase  and 
diminish  with  any  uniformity  one  year  with  another.  In  1914, 
the  largest  number  of  complaints  received  in  any  one  month  was 
212,  in  Juna  In  1913,  the  largest  number  was  in  December, 
when  190  were  received.  The  smallest  number  received  in  1913 
was  103,  in  February,  while  the  lightest  month  in  1914  was  in 
November,  when  124  were  received. 

An  examination  of  the  complaints  from  the  point  of  view  of 
matters  complained  of,  shows  several  hundred  complaints  under 
the  headings  "  Employees  ",  "  Noise,  etc."  and  "  Miscellaneous  " 
which  could  not  in  the  nature  of  things  be  disposed  of  to  the 
satisfaction  of  the  complainants.  Complaints  of  this  character 
explain  the  considerable  number  of  complaints  shown  as  disposed 
of  under  the  heading  "  Dismissed  "  in  the  table  of  Complaints 


General  33 

Disposed  of  during  the  Year,  given  in  Appendix  B  of  this 
voluma  Complaints  against  employees  are  seldom  disposed  of  to 
the  satisfaction  of  the  complainants  and  yet  they  are  complaints 
which  could  not  properly  he  classed  under  the  heading  ''  No 
Jurisdiction/' 

The  most  conspicuous  benefit  to  the  public  of  anything  that 
occurred  in  the  handling  of  complaints  during  the  year  resulted 
from  the  work  of  the  Transit  Bureau  in  adjusting  the  transfer 
situation  in  Brooklyn.  The  complaints  received  subsequent  to 
the  adjustment  of  transfers  were  so  few  as  to  diow  almost  universal 
satisfaction. 

Corporate  Changes. —  During  the  year,  the  Third  Avenue 
Bailway  Company  made  arrangements  to  purchase  the  Pelham 
Park  and  City  Island  Railroad  Companies  from  the  Interborough 
interests.  These  two  companies  operated  a  service  from  Bartow 
station,  on  the  Harlem  River  branch  of  the  New  York,  New  Haven 
and  Hartford  Railroad  in  The  Bronx,  across  Pelham  Bay  park 
to  Belden  Point,  City  Island.  For  the  last  few  years  this  road 
had  been  operated  in  part  by  horse-cars  and  in  part  by  a  type  of 
monorail  which  failed  to  give  satisfaction.  In  the  year  1913,  the 
Commission  ordered  the  monorail  operation  discontinued  on 
account  of  dangerous  conditions,  and  approved  the  reorganization 
of  the  two  companies  as  one  corporation,  known  as  the  Pelham 
Park  and  City  Island  Railway  Company,  Inc.,  upon  the  condition 
that  it  would  proceed  to  build  and  operate  the  usual  type  of  an 
overhead  trolley  railroad.  In  July,  1914,  the  property  was  taken 
over  by  the  Third  Avenue  Railway  Company  which  began 
the  operation  of  the  road  with  storage  battery  cars  pending  the 
complete  equipment  for  overhead  trolley  operation.  The  formal 
transfer  of  the  property  has  not  yet  been  submitted  to  the  Com- 
mission for  approval. 

Improvements  in  Service. —  Pending  the  completion  of  the  new 
rapid  transit  system,  the  Commission  has  given  constant  attention 
to  the  improvement  of  service  on  existing  rapid  transit  lines  as 
well  as  upon  the  street  surface  lines  of  the  City.  Service  condi- 
tions are  investigated  by  the  Transit  Bureau  and  conditions  of 
track .  and   equipment   by   the   Equipment    Inspection   Bureau. 
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During  the  year,  more  than  1,300  matters  were  made  the  subject 
of  investigation,  observation  or  study  by  the  Transit  Bureau,  of 
which  709  were  upon  complaints  from  patrons.  The  equipment 
Inspection  Bureau  also  considered  a  number  of  matters  involving 
equipment.  The  matters  investigated  included  rates  of  fare, 
protective  devices,  grade  crossings,  equipment,  heating  and  light- 
ing, noises,  ticket  facilities,  transfers,  ventilation,  waiting  rooms 
and  shelters,  etc.  In  general,  all  lines  showed  an  increase  in  traffic 
and  an  increase  in  service. 

A  complete  summary  of  the  service  and  facilities  of  the 
Brooklyn  Rapid  Transit  system  was  made  by  the  Transit  Bureau 
of  the  Commission  in  the  latter  part  of  the  year.  Its  extent  and 
character  are  more  fully  set  forth  in  chapter  V  of  this  volume. 

During  the  year,  electric  motive  power  replaced  horses  on 
several  surface  lines,  and  at  the  end  of  the  year  only  three  horse- 
car  lines  were  in  operation.  The  Commission  has  endeavored  to 
avoid  excessive  car  loading  by  securing  a  more  strict  observance 
of  headways.  At  the  present  time  on  the  surface  car  lines  the 
minimum  headway  is  about  30  seconds,  or  approximately  120 
cars  per  hour;^  on  tiie  elevated  lines  the  minimum  headway  is 
1  minute  and  6  seconds,  or  approximately  54  trains  per  hour; 
and  in  the  subway  tiie  minimum  headway  is  1  minute  48  seconds, 
or  33  trains  per  hour.  On  account  of  increased  traffic,  the  Com- 
mission has  obtained  the  extension  of  the  period  of  operation  of 
ten-car  trains  in  the  subway  a  half  hour  longer  than  the  former 
rush-hour  periods. 

After  the  absorption  of  the  Coney  Island  and  Brooklyn  Kailroad 
by  the  Brooklyn  Rapid  Transit  system,  tJie  Commission  investi- 
gated the  entire  transfer  system  in  Brooklyn  and  after  months 
of  study  and  conference  with  the  companies'  managers,  issued  an 
order  establishing  a  new  and  comprehensive  transfer  system,  by 
which,  generally  speaking,  a  passenger  can  get  a  transfer  at  every 
car  line  intersection.  The  system  established  287  new  transfer 
points,  making  a  total  of  more  than  1,000.  The  basis  of  the  new 
system  is  a  transfer  at  every  intersecting  point  for  a  single  fare, 
except  that  the  ten-cent  fare  to  Coney  Island,  Flushing  and  North 
Beach  is  not  disturbed. 
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In  October,  1914,  the  transfer  arrangement  between  the  Staten 
Island  ferries  and  the  New  York  Railways  Company^  recom- 
mended by  Chairman  McCall,  was  put  into  effect.  Under  this 
arrangement  passengers  on  the  Staten  Island  ferries  may  get 
transfers  entitling  them  to  a  continuation  of  their  journey  on  the 
surface  lines  of  the  New  York  Railways  Company,  and  similarly 
passengers  on  the  New  York  Railways  lines  traveling  to  the  Bat- 
tery may  get  a  transfer  good  for  a  passage  on  the  Staten  Island 
ferry  boats.  These  boats  are  municipally  operated.  The  fare  is 
divided  so  that  three  cents  goes  to  the  New  York  Railways  Com- 
pany and  two  cents  to  the  City. 

Among  the  improvements  of  the  year  may  be  mentioned 
enlarged  platforms  at  stations,  new  ticket  booths  and  stairways, 
new  stations  on  elevated  lines  and  the  introduction  of  emergency 
tickets  furnished  passengers  in  a  blockade,  allowing  a  continu- 
ation of  their  journey  on  another  line  of  the  same  company. 

The  details  of  the  Commission's  work  in  regulating  the  opera- 
tions of  transportation  companies  will  be  found  in  chapter  V  of 
this  Yoluma 

Gas  and  Electric  Service,  etc,  —  Supervision  of  the  operations 
of  gas  and  electric  companies  was  continued  during  the  year.  It 
was  found  that  the  gas  pressure  regulations,  adopted  last  year  by 
the  Commission,  have  worked  well.  They  have  been  in  effect  in 
all  boroughs  for  a  year  or  more,  and  observations  show  a  marked 
improvement  in  pressure  conditions.  The  law  prohibits  gas  and 
electric  companies  from  setting  meters  which  have  not  been  tested 
by  the  Commission.  During  the  year  the  Conmiission  tested 
352,354  gas  meters  and  701  electric  meters.  This  makes  a  total 
of  2,704,754  gas  meters  and  4,332  electric  meters  tested  by  the 
Commission  since  its  organization,  July  1,  1907.  Under  the  law 
a  gas  meter  is  not  classified  as  fast  if  it  registers  two  per  cent 
more  and  an  electric  meter  if  it  rasters  4  per  cent  more  than 
absolute  accuracy.  Of  the  total  number  of  meters  tested  on  com- 
plaint, 1,064  gas  meters  were  found  fast,  383  slow  and  1,433 
within  the  legal  limits;  24  electric  meters  were  found  fast,  17 
slow,  and  660  within  the  legal  limits. 

A  notable  incident  of  the  beneficial  results  of  regulation  of  the 
capitalization  of  public  service  corporations  was  the  voluntary 


36  Public  Seevice  Commission  —  Fibst  Disteiot 

writmg  off  by  the  BrooUjn  Borough  Gas  Company  of  $428,428 
of  excess  capitalization.  The  excess  was  discovered  in  the  course 
of  a  rate  case,  and  at  the  suggestion  of  the  Commission  the  com- 
pany agreed  to  cancel  it  Its  action  in  this  respect  was  formally 
commended  by  the  Commission. 

The  investigation  into  the  rates  charged  by  the  Kew  York 
Edison  Company  (Stadtlander  and  Ewoldt  cases)  was  continued 
during  the  year.  When  the  testimony  had  been  about  concluded, 
the  company  urged  a  continuation  of  the  case  upon  the  ground 
that  the  changed  financial '  conditions,  brought  about  by  the 
European  war,  would  render  any  order  for  a  reduction  of  rates, 
based  upon  conditions  existing  before  the  war,  unjust  The  Com- 
mission consented  to  a  reopening  of  the  case  to  permit  the  com- 
pany to  place  upon  the  record  evidence  of  this  change  in  condi- 
tionsw  The  company  then  made  formal  application  for  a  physical 
valuation  of  its  property  before  the  issuance  of  any  order  affecting 
its  rate&  At  the  close  of  the  year  the  Commission  still  had  this 
application  under  advisement 

Details  of  the  Commission's  work  in  the  regulation  of  gas  and 
electric  companies  will  be  found  in  chapter  VI  of  this  volume. 

Exhibits  -  Publications, —  In  conformity  with  the  policy  of 
the  State  government  in  providing  a  building  at  the  State  Fair 
grounds  in  Syracuse  for  exhibits  by  State  departments,  the  Com- 
mission made  an  extensive  exhibit  in  September  at  the  1914  State 
Fair.  The  value  of  such  a  method  of  conveying  to  the  people 
knowledge  of  the  work  done  is  appreciated  by  the  Commission, 
and  advantage  is  taken  of  every  suitable  opportunity  for  such 
demonstrations.  An  exhibit  was  made  at  the  Efficiency  Exposi- 
tion, in  the  Grand  Central  Palace,  New  York  City,  in  April, 
1914;  and  the  Commission  is  now  preparing  an  extensive  exhibit 
to  be  displayed  as  part  of  the  'New  York  City  exhibit  in  the  New 
York  City  building  at  the  Panama-Pacific  Exposition  at  San 
Francisco,  to  be  held  this  year. 

In  June,  the  Commission  added  to  its  list  of  publications  a 
monthly  journal,  known  as  the  "  Public  Service  Record."  In  this 
periodical,  technical  papers  by  the  engineers  of  the  Commission 
upon  various  phases  of  the  important  rapid  transit  work  now  being 
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done  are  preeented,  together  with  a  monthly  summary  of  the 
progress  of  construction  work  on  all  lines  imder  contract  Mem- 
bers of  the  staff  also  contribute  articles  descriptive  of  the  regula- 
tion work  of  l^e  Commission  in  its  various  departments.  This 
publication  is  distributed  free  to  the  members  and  staff  of  the 
Commission,  State  and  City  officers,  as  well  as  to  the  contractors 
doing  work  under  the  Commission  and  to  companies  under  its 
supervision.  It  is  not  placed  on  sale,  but  public  subscriptions  are 
tak^i  for  the  nominal  charge  of  fifty  cents  a  year.  The  Commis- 
sion believes  this  publication  will  be  a  valuable  supplement  to  the 
official  records  of  its  rapid  transit  and  regulation  work,  as  well 
as  a  means  of  informing  the  public  as  to  such  work. 

Litigation 

People  ex  rel.  Kings  County  Lighting  Company  v.  Willcox, 
156  App.  Div.  603;  210  K  Y.  479.— Certiorari  proceeding  to 
review  determination  of  Commission  in  Case  1273  fixing  maxi- 
mum rates  for  gas  to  be  charged  by  relator  in  Thirtieth  Ward  of 
the  Borough  of  Brooklyn.  Writ  served  November  25,  iflll,  and 
on  December  15,  1911,  a  stay  of  the  enforcement  of  Commission's 
order  was  granted.  Return  filed  August  27,  1912.  Case  on 
appeal  served  and  filed  in  Appellate  Division,  First  Department, 
October  18,  1912.  Argument  in  Appellate  Division,  First  De- 
partment, March  11,  1913,  and  on  May  9,  1913,  decision  rendered 
sustaining  writ  and  reversing  determination  of  Commission  and 
remitting  same  back  to  Commission  for  action  in  accordance  with 
opinion  of  court.  Leave  was  granted  to  Commission  on  June  21, 
1913,  to  appeal  to  Court  of  Appeals.  Notice  of  appeal  served  by 
Commission  July  21,  1913,  and  original  return  filed  with  clerk 
of  Court  of  Appeals  on  August  8,  1913.  On  December  23,  1913, 
case  on  appeal  sent  to  clerk.  Argument  in  Court  of  Appeals 
January  7,  1914,  and  on  March  24,  1914,  decision  rendered 
modifying  the  order  of  the  Appellate  Division  appealed  from. 
The  Court  of  Appeals  held  that  the  relator  was  entitled,  upon  the 
facts  shown  in  the  record,  to  have  Commission  make  an  allowance 
for  "  going  value  "  in  determining  the  value  of  the  relatoi'^s  prop- 
erty used  in  the  public  service,  and  defined  "  going  value  "  and 
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how  it  is  to  be  ftppraised ;  that  the  relator  was  not  eatitledy  upon 
the  facts  shown  in  the  record,  to  have  the  cost  of  reproduction  of 
paving  now  in  the  streets,  but  not  in  place  at  the  time  the  mains 
were  laid,  allowed  for  in  ascertaining  the  value  of  its  property 
used  in  the  public  service^  and  noi  entitled  to  have  the  cost  of 
reproduction  of  paving  now  in  the  streets,  but  not  in  place  at  the 
time  the  mains  were  laid,  allowed  for  in  ascertaining  the  capital 
actually  expended,  and  the  Commission  was  not  entitled,  in  ascer- 
taining the  amount  which  should  constitute  a  proper  return,  to 
consider  as  part  of  what  accrues  to  the  relator  as  gross  receipts  of 
its  yearly  operations  the  annual  appreciation  in  the  value  of  its 
land.  Order  of  the  Appellate  Division  appealed  from,  in  so  far 
as  it  remitted  proceeding  to  the  Public  Service  Commission,  was 
affirmed. 

Utica  Avenue  Route,  169  App.  Div.  306. —  Application  by 
Commission  for  appointment  of  three  commissioners  to  determine 
and  report  whether  route  should  be  constructed  and  operated. 
Application  made  to  Appellate  Division,  Second  Department, 
April  7,  1913,  and  on  April  11,  1913,  the  application  was  granted, 
and  Thomas  H.  Troy,  Wm,  Seward  Shanahan  and  Desmond 
Dunne  were  appointed  commissioners.  The  first  hearing  was  held 
on  April  25,  1913,  and  the  taking  of  testimony  closed  on  July  8, 
1918.  On  September  18,  1913,  the  report  of  the  commissioners 
in  favor  of  the  construction  and  operation  of  the  route  was  filed. 
Motion  for  confirmation  of  the  report  was  ai^ed  on  October  14, 

1913,  and  on  November  28,  1913,  the  Court  denied  the  motion 
to  confirm  the  report  and  referred  the  matter  back  to  the  commis- 
sioners to  take  further  proof  as  to  the  public  necessity  for  the 
route  in  accordance  with  the  opinion  of  the  Court  A  further 
hearing  was  held  on  December  30,  1913,  and  the  hearings  then 
closed.  On  January  7,  1914,  the  commissioners  filed  a  supple- 
mental report  setting  forth  that  a  hearing  was  duly  held  and  no 
further  proof  offered  as  to  the  public  necessity  for  the  route.  A 
motion  was  made  by  property  ovmers  for  an  order  in  accordance 
with  the  decision  of  the  Court  made  on  Ifovember  28,  1913,  and 
the  motion  was  duly  heard  on  January  14,  1914.    On  January  16, 

1914,  an  order  was  granted  denying  the  motion  to  confirm  the 
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report  of  the  commissionersy  and  the  order  was  duly  entered  on 
January  23,  1914. 

Pvhlic  Service  Commission  v,  Mendel, —  Application  by  the 
Commission  to  punish  Mendel  for  contempt  in  failing  to  answer 
legal  and  pertinent  questions  and  produce  books  of  account  and 
papers  in  connection  with  Case  No.  1730  then  pending  before  the 
Commission.  An  order  to  show  cause  was  issued  and  served  on 
M^del  on  October  15,  1913,  and  on  November  13,  1913,  the 
motion  was  duly  argued  at  Special  Term,  Part  I,  of  the  Supreme 
Court,  New  York  County,  before  Seabury,  J.  On  November  14, 
1913,  the  motion  was  duly  granted  and  on  November  26,  1913, 
notice  of  appeal  was  served  upon  the  Commission.  The  case  on 
appeal  was  received  December  18,  1913.  The  appellant's  briefs 
were  served  upon  the  Conmaission  February  10,  1914,  and  on 
March  18,  1914,  the  Commission's  briefs  were  served  upon  the 
appellant.  On  March  30,  1914,  appellant's  reply  brief  was  served 
upon  the  Commission.  The  case  was  argued  in  the  Appellate 
Division,  First  Department,  on  May  1,  1914.  On  May  15,  1914, 
the  Appellate  Division  handed  down  an  opinion  reversing  the 
order  of  the  lower  Court  and  denying  the  motion.  The  order  of 
the  Appellate  Division  was  filed  the  same  day.  On  July  14,  1914, 
the  Commission  served  notice  of  appeal  from  the  order  of  the 
Appellate  Division  upon  the  attorneys  for  Mendel,  and  on 
August  28,  1914,  papers  on  appeal  were  served  upon  said  attor- 
neys. The  case  was  noticed  for  ailment  for  January  4,  1915. 
On  December  30,  1914,  copies  of  Mendel's  brief  served  upon 
the  Conunission,  and  on  December  31,  1914,  copies  of  Commisr 
uon's  brief  served  upon  attorneys  for  Mendel.  On  the  same  day 
appellant's  notice  of  argument  and  copies  of  briefs  sent  to  the 
clerk  of  the  Court  of  Appeals. 

People  V.  Southfield  Beach  Railroad  Company. —  This  was  a 
penalty  action  instituted  by  the  Commission  in  the  Supreme 
Court,  Kings  County,  for  failure  of  the  company  to  file  monthly 
and  annual  reports  and  a  financial  statement.  The  summons  and 
complaint  were  served  on  the  company  November  24,  1913,  and 
the  company's  time  to  answ^  extended  to  and  including  Jan* 
uaiy  26,  1914.    On  January  12,  1914,  a  stipulation  was  entered 
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into  discontinuing  the  action  without  costs  subject  to  the  approval 
of  the  Court,  it  appearing  that  the  failure  of  the  company  to  file 
said  reports  within  the  time  required  was  due  to  inadvertence  and 
was  unintentional,  the  reports  having  since  been  filed.  On 
January  14,  1914,  the  order  of  discontinuance  was  signed  and 
entered. 

People  V.  Stolen  Island  Midland  Railway  Company.  —  This 
was  a  penalty  action  instituted  in  the  Supreme  Court,  Kings 
County,  by  the  Commission  for  failure  of  the  company  to  file 
monthly  and  annual  reports  and  a  financial  statement.  The  sum- 
mons and  complaint  were  served  on  tihe  company  on  Novem- 
ber 24,  1913,  and  the  company's  time  to  answer  extended  to  and 
including  January  26,  1914.  On  January  12,  1914,  a  stipulation 
was  entered  into  discontinuing  the  action  witiiout  costs  subject  to 
the  approval  of  the  Court,  it  appearing  that  the  failure  of  the 
company  to  file  sudi  reports  within  the  time  required  was  due  to 
inadvertance  and  was  unintentional,  the  said  reports  having 
since  been  filed.  On  January  14,  1914,  the  order  of  discontinu- 
ance was  signed  and  entered. 

People  V.  Richmond  Light  and  Railroad  Com^pany, —  This  was 
a  penalty  action  instituted  in  the  Supreme  Court,  Kings  County, 
by  the  Commission  for  failure  of  the  company  to  file  monthly  and 
annual  reports  and  a  financial  statement.  The  summons  and  com- 
plaint were  served  on  the  company  November  24,  1913,  and  the 
company's  time  to  answer  extended  to  and  including  January  26, 
1914.  On  January  12,  1914,  a  stipulation  was  entered  into  dis- 
continuing the  action  without  costs  subject  to  the  approval  of  the 
Court,  it  appearing  that  the  failure  of  the  company  to  file  said 
reports  within  the  time  required  was  due  to  inadvertence  and  was 
unintentional,  the  said  reports  having  since  been  filed.  On 
January  14,  1914,  the  order  of  discontinuance  was  signed  and 
entered. 

People  V.  The  Long  Island  Railroad  Company. —  This  was  a 
penalty  action  instituted  in  the  SuprOTie  Court,  Queens  County, 
by  the  Commission  for  violation  by  the  company  of  the  Commis- 
sion's order  in  Case  No.  1192  providing  for  full  train  crews.  The 
summons  and  complaint  were  served  upon  the  company  Octo- 
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ber  29,  1913,  and  on  December  20,  1913,  the  company's  answer 
was  received  by  mail.  On  January  19,  1914,  notice  of  motion 
lot  preference  and  notice  of  trial  for  the  first  Monday  in  Feb- 
ruary, 1914,  were  served  on  the  attorney  for  the  company. 

People  ex  rel.  Richmond  Light  and  Railroad  Company  v. 
McCall. —  This  was  a  certiorari  proceeding  in  the  Supreme  Court, 
New  York  County,  to  review  the  determination  of  the  Commis- 
sion in  Case  No.  1601  directing  the  said  company  to  double-track 
its  entire  Castleton  Avenue  or  Brighton  Heights  line  between 
St.  George,  New  Brighton,  and  Broadway,  West  New  Brighton. 
The  writ  was  served  on  the  Commission  June  20,  1913.  On 
April  20,  1914,  the  return  was  verified  by  the  Chairman  and  the 
Secretary  and  on  May  15,  1914,  the  return  was  filed  in  the  County 
Clerk's  office. 

People  ex  rel.  Rapid  Transit  Subway  Construction  Company  v. 
Craven,  N.  Y.  Law  Journal,  November  22,  1913;  160  App.  Div. 
925;  210  N.  Y.  443. —  This  was  an  application  for  a  writ  of 
mandamus  to  compel  the  Chief  Engineer  of  the  Commission  to 
determine  certain  claims  of  the  relator  under  the  contract  for  the 
construction,  equipment,  maintenance  and  operation  of  the 
Brooklyn-Manhattan  Rapid  Transit  Railroad  (Contract  No.  2). 
The  order  to  show  cause  and  other  papers  were  served  on  Octo- 
ber 6,  1913,  and  on  October  14,  1913,  the  motion  was  argued  at 
Special  Term,  Part  I,  before  Pendleton,  J.     On  November  21, 

1913,  the  motion  was  granted  and  a  peremptory  writ  of  mandamus 
allowed.  The  writ  was  served  on  the  Chief  Engineer  on  Novem- 
ber 25,  1913.  On  November  26,  1913,  a  notice  of  appeal  was 
served  by  the  Commission,  and  on  December  27,  1913,  the  case 
on  appeal,  notice  of  argument  and  note  of  issue  for  January  9, 

1914,  were  filed  with  the  clerk  of  the  Appellate  Division,  First 
Department  On  January  9,  1914,  the  appeal  was  argued  in  the 
Appellate  Division,  and  on  January  16,  1914,  the  Court  handed 
down  decision  affirming  the  order  of  the  lower  Court  The  order 
of  affirmance  was  entered  the  same  day  in  the  clerk's  office.  On 
January  23,  1914,  notice  of  appeal  was  served  by  the  Commission 
and  on  February  10,  1914,  copies  of  the  papers  on  appeal  were 
served  on  the  attorney  for  the  relator.     On  February  19,  1914, 
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Commission's  brief  was  served  upon  the  relator  and  on  Feb- 
ruary 20,  1914,  the  relator's  brief  was  served  upon  the  Commisr 
sion.  On  February  23,  1914,  the  appeal  was  argued  in  the  Court 
of  Appeals  and  on  March  7,  1914,  the  Court  of  Appeals  affirmed 
the  order  of  the  lower  Courts. 

People  ex  reL  New  York  Batlways  Company  v.  Public  Service 
ComnUasion. —  This  was  a  certiorari  proceeding  to  review  the 
determination  of  the  Commission  in  Case  No.  1305  requiring  the 
company  before  declaring  or  paying  any  dividends  on  its  shares 
of  stock  or  interest  on  its  bonds  secured  by  a  certain  adjustment 
mortgage  previously  authorized  to  expend  or  set  aside  each  month 
for  maintenance  and  depreciation  a  sum  at  least  equal  to  twenty 
per  cent  of  its  gross  operating  revenues.  The  writ  was  served  on 
the  Commission  April  18,  1913,  and  the  time  to  file  return  has 
been  extended  from  time  to  time  to  and  including  January  18, 
1915. 

People  ex  reL  Frankel  Brothers  v.  Public  Service  Commis- 
sion,—  This  was  a  certiorari  proceeding  instituted  in  the  Supreme 
Court,  New  York  County,  to  review  the  determination  of  the 
Commission  in  Case  No.  1661  dismissing  the  complaint  of  the 
relator  against  The  New  York  Edison  Company  for  refusing  to 
sell  current  to  the  relator  at  reasonable  rates.  The  writ  was 
served  on  the  Commission  July  17,  1913,  and  on  August  22,  1913, 
The  New  York  Edison  Company  was  permitted  to  intervene  as  a 
party  defendant  by  the  Court.  On  April  9,  1914,  the  Commis- 
sion was  advised  by  the  attorney  for  the  relator  that  the  relator 
had  sold  the  building  involved  in  the  proceeding  and  had  no  fur- 
ther interest  in  the  proceeding,  and  accordingly  on  April  24,  1914, 
a  stipulation  was  entered  into  discontinuing  the  proceeding. 

Steinway  Tv/rmel  (md  Queenshoro  Plaza  Route,  157  App.  Div. 
211 ;  211  N.  Y.  550. —  This  was  an  application  by  the  Commis- 
sion for  the  appointment  of  three  commissioners  to  determine  and 
report  whether  a  route  should  be  constructed  and  operated.  The 
application  was  made  before  the  Appellate  Division,  Second  De- 
partment, on  December  2,  1912,  and  on  December  6,  1912,  the 
application  was  granted  and  James  W.  Prendergast,  William  D. 
Steele  and  Bobert  F.  Bandall  were  appointed  commissioners. 
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The  first  hearing  was  held  on  December  20,  1912^  and  the  taking 
of  testimony  was  closed  on  March  7^  1913.  On  April  4,  1913, 
the  report  of  commissioners  was  filed  favoring  the  construction 
and  operation  of  the  route.  Motion  for  confirmation  of  the  report 
was  argued  on  April  21,  1913,  and  on  May  14,  1913,  the  motion 
was  granted.  Notice  of  appeal  to  the  Court  of  Appeals  was  served 
on  the  Commission  by  abutting  owners  June  25,  1913.  On  Jan- 
uary 8,  1914,  papers  on  appeal  were  received  by  the  Commission, 
and  on  April  10,  1914,  copy  of  appellants'  briefs  received.  On 
April  11,  1914,  the  Commission's  briefs  were  served,  and  on 
April  17,  1914,  the  appellants'  reply  briefs  received.  The  appeal 
was  argued  in  the  Court  of  Appeals  on  April  21,  1914,  and  on 
May  5,  1&14,  the  Court  of  Appeals  affirmed  the  order  of  the 
Appellate  Division  without  opinion. 

People  ex  rel.  Jay  Street  Connecting  Railroad  v.  McCall, 
162  App.  Div.  908. —  This  was  a  certiorari  proceeding  insti- 
tuted in  the  Supreme  Court,  Kings  County,  to  review  the  deter- 
mination of  the  Commission  in  Case  No.  1599  commanding  the 
relator  to  lay  dovni  railroad  tracks  in  Brooklyn  and  to  operate 
cars  thereon.  The  writ  was  served  upon  the  Commission  May  29, 
1913,  and  the  return  was  filed  by  the  Commission  in  the  County 
Clerk's  office,  New  York  County,  on  November  19,  1913.  The 
case  on  appeal  was  filed  in  the  Appellate  Division,  First  Depart- 
ment, by  the  relator  on  November  28,  1913.  On  December  31, 
1913,  the  relator's  briefs  were  received  and  on  February  11,  1914, 
the  Commission's  briefs  were  served  on  the  relator.  On  Feb- 
ruary 18,  1914,  the  relator's  reply  briefs  were  received.  On 
March  6,  1914,  the  case  was  argued  in  the  Appellate  Division, 
and  on  March  20,  1914,  the  Court  handed  down  a  decision  dis- 
missing the  writ  and  confirming  the  proceedings  without  opinion. 
On  April  14,  1914,  notice  of  appeal  served  on  the  Commission  by 
the  relator.  On  June  29,  1914,  copies  of  papers  on  appeal 
received  by  the  Commission.  The  argument  of  the  appeal  has 
been  suspended  at  the  request  of  E.  W.  Bliss  Company,  the  com- 
plainant before  the  Commission,  pending  the  result  of  an  appli- 
cation that  has  been  made  by  the  Jay  Street  Connecting  Railroad 
to  the  Board  of  Estimate  and  Apportionment  for  a  modified  fran- 
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chise^  which  application  if  granted  will  result  in  better  service  to 
the  E.  W.  Bliss  Company  than  was  contemplated  when  the  orig^ 
inal  franchise,  upon  which  the  complaint  before  the  Commission 
was  based,  was  granted,  and  better  service  than  it  would  secure 
if  the  order  of  the  Commission,  herein  appealed  from,  should  be 
sustained  by  the  Court  of  Appeals. 

Buckley  Engineering  Company  v.  McCall,  83  Misc.  603;  161 
App.  Div.  931. —  This  was  an  application  in  the  Supreme  Court^ 
New  York  County,  by  a  bidder  on  a  subway  contract  (Section  2 
of  Routes  4  and  38)  to  correct  errors  in  its  bid  and  to  restrain  the 
awarding  of  the  contract  to  any  bidder  other  than  plaintiff.  On 
December  24,  1913,  motion  was  argued  before  Gavegan,  J.,  and 
on  January  2,  1914,  the  application  for  the  injunction  pendente 
lite  was  denied.  The  order  was  signed  on  January  8,  1914,  deny- 
ing the  motion  and  was  entered  on  January  12,  1914.  On  Jan- 
uary 31,  1914,  notice  of  appeal  to  the  Appellate  Division,  First 
Department,  served  upon  the  Commission.  On  February  11, 
1914,  papers  on  appeal  served  on  Commission.  On  February  20, 
1914,  appeal  argued  in  Appellate  Division  and  on  February  27, 
1914,  the  Court  affirmed  the  order  of  the  lower  Court  without 
opinion. 

Nassau  Electric  Railroad  Company  v.  The  City  of  New  York 
and  the  Public  Service  Commission  for  the  First  District. —  This 
was  an  action  instituted  in  the  Supreme  Court,  Kings  County,  to 
restrain  the  City  and  the  Commission  from  removing  overhead 
trolley  wires  of  the  railroad  company  on  New  Utrecht  avenue  and 
from  removing  the  elevated  structure  and  the  columns  of  the 
rapid  transit  railroad  and  from  lowering  the  grade  or  interfering 
with  the  present  tracks  of  the  railroad  in  New  Utrecht  avenue, 
except  in  the  particular  manner  specified  in  the  papers  in  the  pro- 
ceeding. Summons,  complaint,  affidavits  and  order  to  show  cause 
served  on  the  Commission  December  24,  1914,  returnable  Decem- 
ber 28,  1914.  The  motion  was  adjourned  by  stipulation  from 
time  to  time  to  and  including  January  8,  1915. 

People  ex  rel.  Flushing  Association  v.  McCall. —  This  was  an 
application  to  the  Supreme  Court,  New  York  County,  for  an 
alternative  writ  of  prohibition  commanding  the  Public  Service 
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Commiasioa  to  refrain  from  proceeding  upon  or 'considering  an 
application  of  the  New  York  and  Queens  County  Railway  Com- 
ptny  for  a  modification  of  an  order  of  the  Commission  in  Case 
Na  1848,  e2Eoept  upon  an  application  in  writing  for  a  rehearing 
at  whidi  the  relator  can  appear  and  present  evidence.  Affidavits 
and  order  to  show  cause  served  on  the  Commission  December  21, 
1914,  returnable  December  22,  1914.  The  motion  was  argued  at 
Special  Term,  Part  I,  before  Goff,  J.,  on  December  22,  1914. 
Counsel  for  the  Commission  stipulated  in  open  court  that  if  a 
hearing  be  had  for  a  modification  of  the  order  in  Case  No.  1848, 
upon  the  application  of  the  railroad  company,  then  pending  before 
the  Commiaeion,  the  relator  should  have  an  opportunity  to  be 
heard  in  opposition  and  that  no  decision  should  be  made  therein 
until  such  relator  has  been  accorded  such  opportunity.  The  appli- 
cati(m  for  the  alternative  writ  of  prohibition  was  accordingly 
denied  with  leave,  however,  to  the  relator  to  renew  the  application 
on  proper  proof  if  said  stipulation  is  not  carried  out.  An  order 
to  that  e£Fect  was  made  and  entered  on  December  24,  1914. 

Heim  v.  MeCally  88  Misc.  291; App.  Div. .—  This 

was  an  action  instituted  in  the  Supreme  Court,  New  York  County, 
to  restrain  the  Conmiission  from  signing,  executing  or  other- 
wise effecting  the  declaration  of  the  forfeiture  of  certain 
subway  route  construction  contracts  in  accordance  with  Section 
14  of  the  Labor  Law  of  the  State  of  New  York  because 
of  the  past  or  present  employment  of  laborers  thereon  who 
are  not  citizens  of  the  State  of  New  York  or  of  the  United 
States.  Summcms,  complaint,  affidavits,  injunction  order,  bond 
and  undertaking  served  on  Commission  on  November  28, 
1914,  returnable  December  1,  1914.  Argument  of  motion  later 
adjourned  to  December  4,  1914.  On  December  2,  1914,  affidavits 
and  order  to  show  cause  why  Cranford  Company  and  Flinn- 
CFBonrke  Company,  Inc.,  should  not  be  made  parties  defendants 
served  upon  the  Commission,  returnable  December  4,  1914.  On 
December  8,  1914,  general  demurrer  served  on  attorneys  for 
I^intiff.  On  Detjember  4,  1914,  motion  by  Cranford  Company 
and  ITinn-O'Rourke  Company,  Inc.,  to  be  made  parties  argued 
before  Newburger,  J.,  and  motion  granted.     Motion  for  injunr- 
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tion  also  argued  and  Court  reserved  decision.  On  the  same  day 
summons,  amended  complaint,  affidavits,  injunction  order,  bond 
and  undertaking  served  upon  Commission,  and  a  demurrer  to  the 
amended  complaint  served  by  the  Commission  on  the  attorney  for 
plaintiff.  On  December  8,  1914,  copy  of  order  admitting  Cran- 
ford  and  Flinn-O'Rourke  Company  as  parties  defendants,  together 
with  notice  of  entry  on  December  4,  1914,  received.  On  Decem- 
ber 8,  1914,  decision  by  Nev^burger,  J.,  denying  motion  for  the 
injunction,  and  on  December  12,  1914,  the  order  with  a  stay, 
signed  by  Newburger,  J.,  and  entered.  On  December  14,  1914, 
notices  of  appeal  to  the  Appellate  Division,  First  Department, 
served  on  the  Commission  by  the  attorney  for  plaintiff  and  by  the 
attorneys  for  the  Cranford  Company  and  Flinn-O'Kourke  Com- 
pany, Inc.  On  December  14,  1914,  briefs  received  by  the  Com- 
mission from  the  attorneys  for  the  Cranford  Company  and  Flinn- 
O'Eourke  Company,  Inc.,  and  on  December  16,  1914,  briefs 
received  by  Commission  from  attorney  for  plaintiff.  On  Decem- 
ber 16,  1914,  Commission's  briefs  served  upon  attorney  for  plain- 
tiff and  attorneys  for  defendants,  Cranford  Company  and  Flinn- 
O'Eourke  Company,  Inc.  The  appeal  was  argued  in  the  Appel- 
late Division  on  December  17,  1914,  and  on  December  31,  1914, 
the  Court  handed  down  a  decision  reversing  the  order  of  the  lower 
Court  and  overruling  demurrer  of  the  Commission  and  directing 
judgment  for  the  plaintiff  for  the  relief  demanded  in  the 
complaint 

In  the  Matter  of  Pvhlic  Service  Commission  {Walton 
avenue). —  This  was  a  proceeding  instituted  by  the  Public  Service 
Commission  through  the  Corporation  Counsel  to  condemn  certain 
property  in  Walton  avenue,  The  Bronx,  for  rapid  transit  pur- 
poses. After  the  hearings  by  commissioners  and  before  the  filing 
of  their  report,  Henry  Lewis  Morris,  an  abutting  property  owner, 
served  upon  the  Commission  affidavits  and  order  to  show  cause 
why  Commission  should  not  be  compelled  to  include  in  the  pro- 
ceeding certain  property  of  his  affected  by  the  rapid  transit  rail- 
road. The  application  was  based  upon  a  decision  of  the  Appellate 
Division  in  the  Second  Department  in  the  matter  of  Willcox  (Ash- 
land Place  proceeding),   163  App.  Div.   13.     The  motion  was 
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adjourned  from  time  to  time  pending  the  decision  of  the  Court 
of  Appeals  on  an  appeal  from  the  Appellate  Division's  deter- 
mination in  the  Ashland  Place  proceeding.  On  December  15, 
1914,  the  Court  of  Appeals  reversed  the  determination  of  the 
Appellate  Division,  Second  Department,  in  the  Ashland  Place 
proceeding,  and  the  motion  by  Henry  Lewis  Morris  was  accord- 
ingly withdrawn  on  December  31,  1914. 

Matter  of  Westchester  Lighting  Company. —  This  was  an 
application  under  Article  X  of  Title  I  of  Chapter  14  of  the  Codo 
of  Civil  Procedure  to  the  Supreme  Court,  New  York  County,  by 
the  Westchester  Lighting  Company  for  an  order  appointing  a 
referee  to  take  depositions  and  perpetuate  testimony  as  to  an 
alleged  perpetual  franchise  or  easement  to  lay  pipes,  etc.,  in  the 
former  town  of  Kingsbridge,  now  a  portion  of  the  Borough  of 
The  Bronx,  alleged  to  have  been  lost  or  destroyed  during  a  fire. 
The  petition  and  order  to  show  cause  was  served  upon  the  Com- 
mission January  2,  1914,  and  on  January  8,  1914,  counsel 
appeared  and  neither  approved  nor  disapproved  the  application. 
The  Attorney-General's  office  appeared,  however,  and  filed  a  brief 
m  opposition.  On  January  9,  1914,  the  Court  granted  the  appli- 
cation, except  as  to  the  State  of  New  York.  An  order  was 
accordingly  entered  in  the  clerk's  office,  New  York  County,  Jan- 
uary 14,  1914,  and  Henry  M.  Stevenson  appointed  referee. 
Depositions  were  accordingly  taken,  and  on  February  7,  1914, 
filed  in  the  clerk's  office.  New  York  County.  A  certified  copy  of 
said  depositions  was  recorded  in  the  office  of  the  Begister  of 
Bronx  County  on  February  16,  1914.  On  March  17,  1914,  a 
copy  o£  the  notice  and  filing  and  recording  of  depositions  was 
received  by  the  Commission. 

Oravesend  Avenue  Boute. —  This  was  ,an  application  by  the 
Commission  to  the  Appellate  Division  of  the  Supreme  Court, 
Second  Department,  for  the  appointment  of  commissioners  to 
determine  and  report  after  due  hearing  whether  the  Gravesend 
Avenue  Rapid  Transit  Bailroad  ought  to  be  constructed  and 
operated,  in  lieu  of  the  consent  of  property  owners.  The  appli- 
cation was  made  on  March  2,  1914,  and  on  March  13,  1914,  the 
motion  was   granted   and   Hon.   William  Watson,   Joseph   H. 
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Esquirol  and  F.  Wilder  Bellamy  were  appointed  commissionerg. 
An  order  was  signed  and  entered  on  March  18,  1914,  and  the  first 
hearing  set  for  March  30,  1914.  The  first  hearing  was  held  before 
the  commissioners  on  March  30,  1914,  and  on  April  27,  1914,  the 
taking  of  testimony  was  closed.  On  May  7,  1914,  the  report  of 
the  commissioners  in  favor  of  the  construction  and  operation  of 
the  route  was  filed.  On  May  12,  1914,  motion  was  made  for  the 
confirmation  of  the  report  of  the  commissioners,  there  being  no 
opposition  to  the  motion.  On  May  15,  1914,  the  Court  granted 
the  motion  to  confirm  the  report  and  cm  the  same  day  an  order  to 
that  effect  was  entered. 

People  ex  reL  Perceval  v.  Public  Service  ComnUssion,  163 
App.  Div.  705. —  This  was  a  proceeding  by  certiorari  instituted 
in  the  Appellate  Division,  First  Department,  to  review  the  action 
of  the  Commission  in  dismissing  the  complaint  of  the  relator 
against  The  New  York  Edison  Company  for  its  refusal  to  supply 
electric  current.  The  petition,  order  and  writ  of  certiorari  were 
served  on  the  Commission  April  6,  1914.  On  April  20,  1914,  the 
return  was  signed  and  executed  and  on  April  30,  1914,  filed 
in  the  clerk's  office.  On  May  26,  1914,  relator's  briefs  received 
by  the  Commission  and  on  June  5,  1914,  briefs  of  The  New  York 
Edison  Company  received.  Case  submitted  to  the  Appellate 
Division  without  oral  argument.  No  brief  was  filed  by  the  Com- 
mission. On  July  10,  1914,  the  Court  sustained  the  writ  and 
reversed  the  determination  of  the  Commission  and  remitted  the 
matter  to  the  Commission  to  make  such  order  as  might  be  proper 
in  the  premises.  On  July  24,  1914,  an  order  was  duly  entered 
in  the  office  of  the  clerk  of  the  Appellate  Division. 

People  ex  rel.  New  York  Railways  Company  v.  Ptiblic  Service 
Commission.  —  This  was  a  proceeding  by  certiorari  instituted  in 
the  Supreme  Court,  New  York  County,  to  review  the  order  of  the 
Commission  in  Case  No.  1560  refusing  to  authorize  the  relator 
to  issue  bonds  in  excess  of  $640,000.  Petition,  order  and  writ  of 
certiorari  served  on  Ccmimission  June  16,  1914,  and  return  due 
not  later  than  July  6,  1914.  Time  to  make  return  has  been 
extended  to  and  including  January  18,  1915. 
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Chesehrov{fk  Building  Company  v.  McCaU,  N,  Y.  Law  Journal^ 
August  11,  1914.— This  was  an  action  instituted  in  the  Supreme 
Courty  New  Yor|:  Countj,  to  restrain  the  Commission  from  enter- 
ing into  a  contract  with  I{apid  Transit  Subway  Construction  Com- 
pany for  the  cwstruetion  of  Section  No.  1-A  of  Boutes  No^  4 
and  S8.  Summons  and  complaint,  affidavits^  order  to  show 
cause,  in  junction  order  and  undertaking  were  served  upon  the 
Commission  on  July  9,  1914.  On  July  15,  1914,  answer  of  Com- 
mission served  on  plaintiff's  attorneys.  On  July  20,  1914,  motion 
for  injunction  pendente  lite  argued  before  Giegericb,  J.,  at 
Special  Term,  Part  I.  On  August  10,  1914,  decision  by 
Giegerich,  J.,  denying  the  motion  for  the  injunction,  and  on 
August  17,  1914,  order  signed  and  entered.  On  September  9, 
1914,  The  City  of  New  York  and  Rapid  Transit  Subway  Con- 
struction Company  were  made  parties  defendants  by  consent  with- 
out prejudice  to  the  proceedings  already  had.  On  September  11, 
1914,  plaintiff  served  an  amended  complaint  and  on  October  20, 
1914,  Commission's  answer  to  amended  complaint  served. 

Union  Real  Estate  Company  and  Andrew  Freedman  v.  The 
City  of  New  York  et  al.,  N,  Y.  Law  Journal,  September  15, 
1914. —  This  was  an  action  instituted  in  the  Supreme  Court, 
Bronx  County,  to  resl^rain  the  Commission  from  proceeding  in 
any  way  to  carry  out  and  perform  such  portions  of  the  contract 
with  Rodgers  &  Hagerty  which  involve  any  work  upon  the  con- 
struction c^  a  local  station  upon  a  rapid  transit  railroad  to  be 
constructed  under  said  contract  at  149th  street  and  Southern 
boulevard.  Summons,  complaint,  affidavits  and  order  to  show 
cause  with  restraining  order  served  on  Commission  August  27, 
1914.  Motion  for  injunction  pendente  lite  was  argued  before 
Brady,  J.,  <hi  September  1,  1914,  and  restraining  order  vacated. 
On  September  12,  1914,  answer  of  the  Commission  serve<l.  On 
September  14,  1914,  dacision  by  Brady,  J.,  denying  motion,  and 
on  September  25,  1914,  order  signed.  On  October  14,  1914,  Com- 
mission received  notice  of  trial  for  October  26,  1914.  On  Octo- 
ber 28,  1914,  copy  of  answer  of  defendant,  Interborough  Rapid 
Transit  Company,  received.  On  November  5,  1914,  the  trial  of 
the  case  was  set  over  indefinitely. 
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The  New  York  Times  Company  v.  McCaiL — This  was  an 
action  instituted  in  the  Supreme  Court,  New  York  County,  to 
recover  damages  for  the  invasion  of  the  vaults  of  the  plaintiff  in 
the  construction  of  the  Seventh  Avenue-Lexington  Avenue  Rapid 
Transit  Bailroad.  Summons  was  served  upon  the  Commission 
on  October  6,  1914,  and  on  October  7,  1914,  the  Commission 
served  notice  of  appearance  on  plaintiff's  attorneys.  On  Octo- 
ber 28,  1914,  a  stipulation  was  signed  discontinuing  the  proceed- 
ing and  an  order  of  discontinuance  entered  on  November  4,  1914. 

Hopper  Company  v.  Maiatesta  et  al.  (Action  No.  1). —  This 
was  an  action  instituted  in  the  Supreme  Court,  New  York  County, 
to  foreclose  a  mechanic's  lien  filed  against  the  Oscar  Daniels  Com- 
pany on  Section  No.  1,  Eoute  No.  18.  The  summons  and  com- 
plaint were  served  on  the  Commission  November  2,  1914.  On 
December  8,  1914,  Commission's  answer  served  on  plaintiff'i 
attorneys.  Commission  received  notice  of  trial  from  the  various 
parties  for  January  4,  1915.  On  December  31,  1914,  receivetl 
copy  of  order  discharging  lien  and  filing  undertaking  nunc  pro 
tunc  and  notice  of  entry,  together  with  copy  of  bond  approved  by 
Hendricks,  J. 

Hopper  Company  v.  MaXatesta  et  al.  (Action  No.  2). —  This 
was  an  action  instituted  in  the  Supreme  Court,  New  York  County, 
to  foreclose  mechanic's  lien  against  Cooper  &  Evans  Company  on 
Section  No.  2,  Eoute  No.  16.  Summons  and  complaint  served 
on  Commission  November  2,  1914.  On  December  8,  1914,  Com- 
mission's answer  served  on  plaintiff's  attorneys.  Notices  of  trial 
received  from  the  various  parties  for  January  4,  1915. 

People  ex  rel.  Dry  Dock,  East  Broadway  &  Battery  Railroad 
Company  v.  Public  Service  Commission. —  This  was  a  proceeding 
by  writ  of  certiorari  instituted  in  the  Supreme  Courts  New  York 
County,  to  review  the  determination  of  the  Commission  in  Case 
No.  1715  as  to  the  Dry  Dock  Company's  application  for  approval 
of  mortgage.  On  December  23,  1914,  petition,  order  and  writ  of 
certiorari  served  on  the  Commission. 


CHAPTER  II 


RAPID  TRANSIT 


Under  chapter  IV  of  the  Laws  of  1891  and  its  amendments^ 
known  as  the  Rapid  Transit  Act^  the  Conmiission  continued 
during  the  year  1914  its  work  in  planning  and  supervising 
the  construction  of  the  Dual  System  of  Rapid  Transit.  This  act 
authorizes  the  Commission  to  lay  out  routes  for  rapid  transit  rail- 
roads within  the  City  of  New  York  wherever  public  necessity,  in 
the  opinion  of  the  Commission,  requires  the  construction  of  such 
roads.  After  the  routes  laid  out  by  the  Commission  are  consented 
to  by  the  local  authorities  and  by  property  owners  to  the  extent  of 
a  majority  in  value  of  the  front  feet  along  such  routes,  or 
authorized  by  order  of  the  Appellate  Division  in  lieu  of  such 
property  owners'  consents,  the  Commission  is  authorized  to  make 
plans  for  the  railroads  to  be  built  over  such  routes,  to  let  the  con- 
tracts therefor  and  to  supervise  the  construction  thereof. 

As  stated  in  the  annual  report  for  1913,  the  Commission  on 

March  19th  of  that  year  executed  the  so-called  Dual  System  agree- 

moits.     These  agre^nents  consist  of  contracts  between  the  City 

of  New  York,  acting  by  the  Commission,  and  the  Interborough 

Rapid  Transit  Company  and  the  New  York  Municipal  Railway 

Corporation.     The  Interborough  Rapid  Transit  Company  is  the 

lessee  of  the  elevated  railroads  in  Manhattan  and  The  Bronx, 

owned  by  the  Manhattan  Railway  Company,  and  the  lessee  of  the 

existing  subway  in  Manhattan,  The  Bronx  and  Brooklyn,  owned 

by  the  City  of  New  York.    The  New  York  Municipal  Railway 

Corporation  is  a  company  formed  by  the  Brooklyn  Rapid  Transit 

interests  to  carry  out  the  contracts  made  with  the  City  as  affectr 

ing  that  system.    Under  these  contracts  the  City  agreed  to  build 

at  its  own  expense,  with  certain  contributions  by  each  of  the 

companies  named,  several  new  subway  and  elevated  railroads;  and 

[61] 
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the  companies  agreed  to  build^  at  their  own  expense,  certain  addi- 
tions of  and  extensions  to  the  existing  elevated  railroads,  and  to 
equip,  at  their  own  expense,  both  the  City-owned  lines  and  the 
lines  built  by  them;  and  to  operate  the  combined  system,  each 
company  within  its  own  special  sphere,  for  a  term  of  forty-nine 
years  from  the  beginning  of  permanent  operation,  that  is,  opera- 
tion of  the  completed  system.  The  date  for  this  "  initial  opera- 
tion ",  as  it  is  called  in  the  contracts,  was  set  for  January  1,  1917, 
but  provision  was  made  that  it  can  be  deferred  if  the  construction 
of  the  several  lines  is  not  completed.  It  is  now  apparent  that 
some  of  the  lines  will  not  be  completed  by  that  time,  so  thai 
"  initial  op^ation "  probably  will  not  begin  until  later  in  the 
year  1917  or  possibly  in  the  year  1918. 

The  total  cost  of  the  new  lines  and  their  equipment  is  estimated 
at  $330,000,000,  of  whidi  the  City  of  New  York  will  supply 
about  $164,000,000,  the  Interborough  Bapid  Transit  Company 
$105,000,000  and  the  New  York  Municipal  Railway  Corporation 
$61,000,000.  The  cost  of  construction  alone  of  the  City-owned 
lines  is  estimated  at  $236,000,000.  This  includes  the  City's 
quota  of  $164,000,000,  plus  $58,000,000  to  be  contributed  by  the 
Interborough  Eapid  Transit  Company  and  about  $14,000,000  to 
be  contributed  by  the  New  York  Municipal  Railway  Corporation. 
The  remaining  $94,000,000  will  be  expended  by  the  companies 
for  the  construction  of  additions  to  or  extensions  of  their  elevated 
railroads  and  for  the  equipment  of  the  entire  system. 

As  the  terms  and  conditions  of  these  contracts  were  set  forth 
in  full  and  the  contracts  themselves  reproduced  in  the  annual 
report  for  1913,  extended  reference  to  them  in  this  report  is  need- 
less. In  general,  they  call  for  a  pooling  of  receipts  upon  the 
several  lines  and  ihe  deduction  therefrom  of  operating  expenses, 
taxes,  interest  on  cost  and  a  fixed  amount  to  represent  current 
profits,  the  remaining  surplus  to  be  divided  equally  between  the 
companies  and  the  City.  The  existing  subway  and  elevated  lines 
in  Manhattan  and  The  Bronx  are  to  be  made  a  part  of  the  new 
system  and  operated  in  connection  with  certain  new  lines  by  the 
Interberonj^  Company.  The  forty-nine  year  lease  will  apply  to 
tlie  existing  subway  as  well  as  to  the  new  City-owned  lines. 
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The  Brooklyn  compftHj  will  provide  for  operation  in  its 
diyision  of  the  Dual  System  the  existing  elevated  railroads  in 
Brooklyn  as  extended  and  reconstructed,  to  be  operated  in  con- 
nection with  the  new  City-owned  lines  which  will  be  leased  to  the 
company  for  forty-nine  years. 

Temporary  Operation 

The  contracts  with  both  companies  provide  for  temporary  oper- 
ation of  any  line  or  lines  which  may  be  completed  before  the 
whole  system  is  ready  for  "  initial  operation  ",  provided  the  Com- 
mission directs  such  temporary  operation.  Under  this  provision, 
as  stated  in  the  annual  report  for  1913,  the  two  westerly  tracks 
in  the  Centre  Street  Loop  subway  were  placed  in  operation  by 
the  Brooklyn  company  in  August,  1913.  This  subway  was  built 
by  the  City,  at  a  cost  of  about  $12,000,000,  and  made  a  part  of 
the  Dual  System  allotted  for  operation  to  the  New  Yotk  Munici- 
pal Railway  Corporation.  That  company,  under  authorization 
of  the  Commission,  is  now  equipping  and  reconstructing  the  two 
easterly  tracks  in  this  subway  for  temporary  operation  in  con- 
nection with  the  Fourth  Avenue  subway  in  Brooklyn.  The  Cen- 
tre Street  Loop  subway  runs  from  the  basement  of  the  new 
Mnnieipal  Building,  at  Chambers  street,  Manhattan,  north  under 
Centre  street  to  Delancey  street  extension  and  through  Delancey 
street  extension  to  the  Williamsburg  bridge  over  the  East  river. 
The  tracks  already  in  operation  connect  with  the  elevated  rail- 
roads of  the  Brooklyn  company  crossing  the  Williamsburg  bridge. 
This  operation  enables  the  company  to  bring  passengers  from 
these  lines  through  the  Loop  subway  as  far  south  as  Chambers 
street,  Manhattan,  instead  of  depositing  them  at  the  end  of  the 
bridge  as  fonnerly.  As  this  additional  journey  is  provided  with- 
out any  extra  fare,  this  temporary  operation  has  proved  of  great 
benefit  to  the  public  traveling  over  these  lines.  Indeed,  these  two 
tracks  and  the  station  facilities  are  already  crowded  to  their 
capacity,  and  the  relief  which  will  be  afforded  by  the  placing  in 
operation  of  the  two  easterly  tracks  from  the  Williamsburg  bridge 
to  Canal  street  is  urgently  needed.  South  of  Canal  street  the  two 
easterly  tracks  connect  with  two  tracks  from  the  Fourth  Avenue 
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subway  coming  over  the  Manhattan  bridge,  so  that  they  will  not 
be  available  for  use  by  the  elevated  trains  passing  over  the  Wil- 
liamsburg bridge.  The  additional  capacity  to  be  provided  by  the 
two  easterly  tracks  north  of  Canal  street,  however,  will  do  much 
to  relieve  the  congestion  upon  the  two  westerly  tracks  now  in  daily 
use,  for  the  bulk  of  travel  passes  through  the  Essex  Street,  Bowery 
and  Canal  Street  stations. 

Steinway  Tunnel, —  On  April  13,  1914,  the  Commission  exe- 
cuted a  contract  with  the  Rapid  Transit  Subway  Construction 
Company,  the  lowest  bidder,  for  the  reconstruction  of  the  Stein- 
way Tunnel,  to  fit  it  for  tonporary  and  permanent  use  as  a  part 
of  the  Interborough  Rapid  Transit  Company's  lines  in  the  Dual 
System.  As  stated  in  the  last  annual  report,  the  Steinway  Tun- 
nel was  constructed  by  Interborough  interests,  and  completed  dur- 
ing the  year  1907.  It  was  built  as  a  two-track  tunnel  and  intended 
for  the  operation  of  street  surface  cars  from  the  New  York  and 
Queens  County  lines  in  Queens  Borough,  owned  by  the  Inter- 
borough Rapid  Transit  Company.  It  was  never  operated,  for  the 
reason  that  it  was  not  completed  within  the  time  specified  by  the 
franchise,  and  litigation  ensued  between  the  City  and  the  New- 
York  and  Long  Island  Railroad  Company,  the  corporation  which 
built  the  tunnel.  The  courts  decided  that  this  company  had  no 
franchise  for  the  tunnel  but  that  the  title  to  the  structure  remained 
with  the  Board  of  Trustees.  The  Interborough  company  made 
an  offer  to  sell  the  tunnel  to  the  City  at  cost,  between  $7,000,000 
and  $8,000,000,  but  the  Public  Service  Commission  refused  to 
purchase  it  upon  the  terms  offered.  Shortly  thereafter,  negotia- 
tions for  the  Dual  System  of  rapid  transit  began,  and  the  Inter- 
borough Rapid  Transit  Company  made  a  formal  proposition  to 
contribute  $58,000,000  toward  the  construction  of  certain  new 
rapid  transit  lines  to  be  owned  by  the  City  in  consideration  of 
obtaining  a  lease  for  their  operation.  As  part  of  this  contribu- 
tion, it  proposed  to  transfer  title  to  the  Steinway  Tunnel  to  tlie 
City  at  a  value  of  $3,000,000,  and  to  operate  the  same  as  a  part 
of  the  Dual  System  lines  allotted  to  it  for  operation.  This  propo- 
sition, with  its  many  other  details,  set  forth  in  the  last  annual 
report,  was  finally  accepted  and  incorporated  in  the  Dual  System 
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contract  between  the  City  and  the  Interborough  Rapid  Transit 
Company,  signed  (m  March  19^  1913. 

It  was  found,  however,  that  certain  changes  would  be  necessary 
in  the  physical  structure  of  the  tunnel  to  fit  it  for  use  in  the  Dual 
System.  As  originally  built,  the  tunnel  extended  from  a  point 
under  42d  street,  Manhattan,  between  Lexington  and  Third  ave- 
nues, under  the  East  river  to  Jackson  and  Van  Alst  avenues,  Long 
Island  City.  The  Dual  System  plans  call  for  its  extension  on 
the  west  under  42d  street  to  a  junction  with  the  existing  subway 
at  Times  square  and  for  its  extension  on  the  east  from  its  pres- 
ent terminus  through  Davis  street  and  Ely  avenue,  as  part  subway 
and  part  elevated  railroad,  to  a  junction  with  the  new  rapid  tran- 
sit lines  to  Astoria  and  Corona  at  the  Queensboro  Bridge  plaza. 
The  contract  for  the  eastern  extension  was  awarded  December  31, 
1913,  and  is  now  about  40  per  cent  completed.  Plans  are  being 
prepared  for  the  western  extension,  and  the  contract  will  be 
awarded  this  year. 

Pending  the  completion  of  these  extensions,  the  Commission 
deemed  it  advisable  to  provide  for  the  temporary  operation  of  the 
original  tunnel  under  that  provision  of  the  Dual  System  contract 
which  allows  the  placing  in  operation  of  completed  parts  of  the 
system  in  advance  of  the  completion  of  the  entire  system.  Ac- 
cordingly, plans  were  prepared  for  the  necessary  changes,  which 
include  the  installation  of  the  third-rail,  the  construction  of  sta- 
d<8i8,  escalators,  switches,  etc.,  and  after  public  advertisement  the 
contract  was  awarded  to  the  Rapid  Transit  Subway  Construction 
C(»npany,  as  above  mentioned.  This  work  is  now  about  75  per 
cent  completed,  and  should  be  finished  early  in  the  coming  Spring. 
It  will  then  be  possible  to  place  the  tunnel  in  operation  between 
the  Manhattan  and  Queens  termini,  and  this  will  allow  the  people 
of  Queens  to  cross  the  river  and  continue  their  journey,  by  trans- 
fer, to  any  part  of  the  existing  subway.  During  this  temporary 
operation,  passengers  from  the  tunnel  will  ascend  to  the  surface 
of  42d  street  by  escalator  and  walk  about  one  block  west  to  the 
Grand  Central  station  of  the  existing  subway,  where  their  trans- 
fers will  entitle  them  to  a  ride  in  either  direction  in  the  subway. 
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Fourth  Avenue  Subway,  Brooklyn. —  The  Fourth  Avenue  sub- 
way in  Brooklyn  ako  will  be  placed  in  operation  this  year,  prob- 
ably in  the  Spring  or  early  Summer.  It  will  be  operated  by  the 
New  York  Municipal  Eailway  Corporation  under  the  Dual  Sys- 
tem contract  provision  for  temporary  operation.  At  the  time  the 
Dual  System  contracts  were  signed  this  subway,  which  was  built 
by  the  City,  was  completed  from  the  Manhattan  bridge  through 
Flatbush  avenue  extension,  Fulton  street,  Ashland  place  and 
Fourth  avenue,  Brooklyn,  to  43d  street.  It  was  built  with  four 
tracks,  two  for  express  and  two  for  local  service.  As  in  the  case 
of  the  Steinway  Tunnel,  certain  changes  were  necessary  to  fit  this 
subway  for  use  in  connection  with  the  other  Dual  System  lines 
assigned  to  the  Brooklyn  company  for  operation.  The  principal 
changes  are  being  made  at  the  36th  Street  and  DeKalb  Avenue 
stations.  At  36th  street  it  was  necessary  to  reconstruct  the  south- 
em  end  of  the  station  to  provide  for  the  junction  with  the  38th 
Street  line,  which  the  New  York  Municipal  Railway  Corporation 
is  constructing  to  connect  the  Fourth  Avenue  subway  with  the  pro- 
posed elevated  railroads  down  New  Utrecht  and  Gravesend  ave- 
nues to  Coney  Island.  At  the  DeKalb  Avenue  station  it  was 
necessary  to  install  certain  crossovers  to  permit  the  stopping  of  ex- 
press trains  at  this  station,  which  was  built  for  a  local  station. 
This,  in  turn,  was  made  necessary  by  the  plans  for  the  building 
of  the  Whitehall  Street-East  River-Montague  Street  tunnel,  the 
two  tracks  from  which  will  connect  with  the  Fourth  Avenue  sub- 
way just  west  of  the  DeKalb  Avenue  station.  The  contract  for  the 
reconstruction  of  the  36th  Street  station  and  the  construction  of 
the  new  railroad  along  38th  street  from  Fourth  avenue  to  Tenth 
avenue  was  awarded  by  the  Commission  to  the  New  York  Muni- 
cipal Railway  Corporation  on  February  3,  1914.  The  work  is 
now  more  than  half  completed.  The  contract  for  the  reconstruc- 
tion of  the  DeKalb  Avenue  station  was  awarded  in  December, 
1914,  and  the  work  should  be  completed  during  the  coming  Sum- 
mer. Temporary  operation,  however,  can  begin  before  this  work 
is  completed. 

It  was  also  necessary  to  do  certain  construction  work  at  the 
Manhattan  bridge  and  certain  reconstruction  work  in  the  Centre 
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Street  Loop  subway  in  Manhattan  to  prepare  for  the  operation  of 
the  Fourth  Avenue  subway.  The  tracka  from  this  subway  cross 
the  East  river  over  the  Manhattan  bridge.  At  the  Manhattan  end 
of  that  bridge  two  tracks  will  continue  through  a  subway  now 
being  constructed  under  Canal  street  to  a  junction  with  the  sub- 
way being  built  in  Broadway.  The  other  two  tracks  will  descend 
from  the  bridge  into  the  Centre  Street  Loop  subway  and  continue 
south  in  that  subway  to  the  Chambers  Street  station,  in  tlie  base- 
ment of  the  new  Municipal  Building.  The  Department  of 
Bridges  of  the  City  is  just  finishing  the  connection  between  the 
tracks  coming  from  the  subway  and  the  tracks  over  the  Manhat- 
tan bridge  at  the  Brooklyn  approach  to  the  bridge,  and  tlie  Kew 
York  Municipal  Railway  Corporation  has  nearly  completed  the 
reconstruction  of  the  two  easterly  tracks  in  the  Centre  Street  Loop, 
for  connection  with  the  tracks  coming  over  the  bridge.  The  work 
should  be  completed  before  Spring  opens.  The  Centre  Street 
Loop  subway  also  has  been  connected  with  the  Brooklyn  bridge,  so 
that  it  will  be  possible  for  the  Brooklyn  elevated  trains  operat- 
ing over  that  bridge  to  pass  through  the  Loop  subway  and  return 
to  Brooklyn  either  over  the  Manhattan  bridge  or  the  Williams- 
burg bridge.  The  exact  method  of  operation  has  not  yet  been 
announced  by  the  company.  The  Dnal  System  plans  call  for  the 
extension  of  the  Loop  subway  from  the  ]Mnnieii>al  Building  down 
Xassau  street  to  Broad  street  and  a  junction  with  the  new  White- 
hall Street-East  River-Montague  Street  tunnel  line. 

Meantime  the  Commission  took  steps  to  provide  for  the  instal- 
lation of  tracks  and  signal  systems  in  both  the  Fourth  Avenue  and 
Centre  Street  Loop  subways.  In  the  case  of  the  existing  subway 
the  track-laying  was  a  part  of  the  contract  for  construction  and 
operation.  In  the  case  of  the  Dual  System,  the  Commission  de- 
cided that  the  City  itself  should  purchase  the  steel  rails  and  other 
track  materials  for  all  the  new  lines,  on  the  theory  that  better 
priccB  could  be  obtained  by  purchasing  in  quantities.  According- 
ly, for  the  first  time  in  its  history,  the  City  became  an  extensive 
purchaser  of  steel  rails.  In  the  Spring  of  1914,  the  Commission 
advertised  for  quantities  of  steel  rails  and  other  track  materials 
necessary  to  equip  the  entire  Fourth  Avenue  subway  in  Brooklyn. 
In  March,  April  and  May  it  awarded  to  the  lowest  bidders  con- 
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tracts  for  such  materials,  aggregating  more  than  $400,000  at 
prices  which  were  considered  exceptionally  reasonable.  On  July 
21,  1914,  after  public  bidding,  it  awarded  the  contract  for  track 
installation  to  the  Thomas  Crimmins  Contracting  Company  which 
is  to  use  the  rails  and  other  materials  purchased  by  the  City. 
Track-laying  has  already  b^un,  and  will  be  completed  in  time 
for  temporary  operation  of  the  subway. 

The  Fourth  Avenue  subway  is  to  be  extended  from  43d  street 
down  Fourth  avenue  to  86th  street^  near  Fort  Hamilton.  The 
four-track  construction  will  continue  to  65th  street,  and  from  that 
point  to  86th  street  the  subway  will  be  a  two-track  Una  Con- 
struction contracts  for  this  extension  were  awarded  in  October, 
1912,  and  the  work  is  rapidly  approaching  completion.  Work  on 
the  first  section,  extending  from  43d  to  61st  street,  is  about  90 
per  cent  completed ;  and  that  on  the  second  section,  from  61st  to 
86th  street,  about  75  per  cent  completed.  The  former  can  be  fin- 
ished easily  in  time  for  temporary  operation,  and  the  Commission 
has  called  upon  the  contractor  to  expedite  work  upon  the  upper 
portion  of  the  second  section,  namely,  from  61st  to  65th  street,  so 
that  at  least  two  of  the  four  tracks  from  43d  to  65th  street  may 
be  completed  in  time  for  this  operation.  This  was  made  advis- 
able by  the  rapid  progress  made  by  contractors  for  the  New  York 
Municipal  Railway  Corporation  in  reconstructing  the  Sea  Beach 
Una  This  line  was  made  a  part  of  the  Dual  System,  and  the 
contracts  provide  that  it  should  be  rebuilt  as  a  f our^track  line  from 
its  connection  with  the  Fourth  Avenue  subway  at  65th  street  to 
Coney  Island.  The  reconstruction  contract  was  awarded  in 
October,  1913  with  a  seventeen  months'  time  limit,  and  the  con- 
tractor has  nearly  completed  the  work  two  months  in  advance  of 
the  time  limit  It  will,  therefore,  be  possible,  when  the  construc- 
tion of  the  extension  and  the  reconstruction  of  the  original  subway 
are  completed,  to  have  temporary  operation  of  this  line  in  con- 
nection with  the  Sea  Beach  railroad  from  the  Municipal  Building 
in  Manhattan  to  Coney  Island.  There  are  so  many  elements  en- 
tering into  the  preparations  for  operation  that  it  is  impossible  to 
predict  with  accuracy  the  date  for  the  beginning  of  such  opera- 
tion, but  it  is  confidently  expected  that  it  will  take  place  during 
the  present  year.     If  it  should  be  found  that  the  whole  line  can- 
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not  be  equipped  within  a  reasonable  time,  it  will  be  possible  to 
have  temporary  operation  from  the  Municipal  Building  in  Man- 
hattan to  36th  street,  but  up  to  the  present  time  it  has  not  been 
practicable  to  decide  upon  any  definite  plan  for  temporary 
operation. 

Third-tracking  of  Elevated  Railroads. —  Following  the  tempo- 
rary operation  of  the  Steinway  Tunnel  and  the  Fourth  Avenue 
subway,  the  next  relief  will  oomid  from  the  completion  of  the 
third-tracking  work  on  various  elevated  railroads  in  Manhattan, 
The  Bronx  and  Brooklyn.  These  railroads  are  owned  by  private 
corporations  under  perpetual  charters  granted  many  years  ago. 
Under  the  Dual  System  contracts  the  companies  owning  them 
were  authorized  to  construct  additional  tracks,  on  certain  lines  as 
well  as  to  bmld  certain  extensions  of  those  lines.  On  February 
13,  1914,  the  Interborough  Rapid  Transit  Company  awarded  to 
three  contracting  firms  the  work  of  building  additional  tracks 
upon  the  Second,  Third  and  Ninth  Avenue  elevated  lines  in  Man- 
hattan and  The  Bronx,  according  to  plans  approved  by  the  Com- 
mission. The  work  is  now  going  on  upon  all  these  lines,  and  that 
upon  two  of  them  is  well  advanced.  The  contractors  are  employ- 
ing about  2,000  men  and  are  pushing  the  work,  which  should  be 
completed  during  the  present  year.  The  third-tracks  will  be  used 
for  express  service,  and  their  operation  will  aid  materially  in 
moving  the  growing  traflSc  from  north  to  south  in  the  morning 
and  back  in  the  evening.  At  present  there  is  a  third-track  on 
the  Ninth  Avenue  elevated  from  Christopher  street  to  116th  street. 
When  the  improvement  is  completed  this  track  will  extend  south 
to  Eector  street  and  north  to  155th  street.  Similarly,  there  is  a 
third-track  on  the  Third  Avenue  elevated  from  42d  street  to  129th 
street,  and  this  will  be  extended  south  to  the  City  Hall  and  north 
to  145th  street.  The  Second  Avenue  line  also  will  be  third-tracked 
for  its  entire  length  from  Chatham  square  to  the  Harlem  river. 
Connections  will  be  built  between  the  Ninth  Avenue  elevated  and 
the  new  Jerome  Avenue  elevated  branch  of  thb  Lexington  Avenue 
subway,  as  well  as  between  the  Third  Avenue  elevated  and  the  ex- 
isdng  subway  where  they  intersect  near  149th  street.  When 
these  connections  are  completed,  it  will  be  possible  to  continue  the 
Nintli  Ayenue  elevated  trains  from  the  present  terminus  at  155th 
street  to  Woodlawn  road  over  the  new  line  in  Jerome  avenue. 
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On  June  16,  1914,  the  New  York  Municipal  Railway  Corpor- 
ation awarded  the  contract  for  the  third-tracking  of  the  Fulton 
Street  elevated  jailroad  in  Brooklyn  from  Nostrand  avenue  to 
Sackman  street  This  work  is  now  about  one-third  completed. 
On  October  15,  1914,  the  same  company  awarded  the  contract  for 
the  third-tracking  of  the  Broadway  elevated  railroad  in  Brooklyn 
from  Havemeyer  street  to  Myrtle  avenue.  This  work  has  just 
about  started.  The  company  is  also  authorized  to  build  a  third- 
track  on  the  Myrtle  Avenue  elevated  line,  but  the  contract  for  this 
has  not  yet  been  awarded.  The  contract  for  the  third-tracking 
of  the  Fulton  Street  elevated  line  between  Nostrand  avenue  and 
the  East  river  has  not  yet  been  awarded,  and  the  operation  of  the 
third-track  on  this  line  will  therefore  await  the  completion  of  this 
section.  The  starting  of  work  is  contingent,  to  a  certain  extent, 
upon  the  decision  of  the  City  authorities  and  the  company  with 
reference  to  the  removal  of  the  existing  elevated  structure  in 
Fulton  street  between  Borough  Hall  and  the  Brooklyn  bridge  to 
Adams  street.  As  stated  in  chapter  I,  such  an  exchange  is  now 
possible  under  the  amended  Rapid  Transit  Act,  and  the  Commis- 
sion, before  acting  upon  the  company's  application  for  the 
exchange,  is  awaiting  advice  from  the  Board  of  Estimate  and 
Apportionment  as  to  whether  the  City  will  provide  the  extra 
funds  needed  to  defray  its  share  of  the  cost  of  the  proposed  im- 
provement. If  the  exchange  is  not  made,  the  existing  structure 
in  Fulton  street  will  be  third-tracked. 

Elevated  Railroad  Extensions, —  The  Dual  System  contracts 
authorize  the  New  York  Municipal  Railway  Corporation  to  build 
an  elevated  connection  between  the  Myrtle  Avenue  and  Broadway 
elevated  railroads  in  Brooklyn;  to  build  an  extension  of  the 
Myrtle  Avenue  elevated  railroad  to  Lutheran  cemetery  over  the 
right  of  way  of  the  company's  Lutheran  Cemetery  surface  line ; 
also  to  build  an  extension  of  the  Fulton  Street  elevated  railroad 
from  the  Brooklyn  Borough  line  out  Liberty  avenue  to  Lefferts 
avenue,  in  Queens  Borough. 

The  connection  between  the  Myrtle  Avenue  and  Broadway 
lines,  work  on  which  was  begim  in  1913,  was  completed  and  placed 
in  operation  during  the  year.     The  first  section  of  the  Lutheran 
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Cemetery  line,  the  contract  for  which  was  awarded  in  1913,  has 
been  completed;  and  the  second  section,  which  was  awarded  in 
February,  1914,  is  nearly  finished.  The  company,  in  July,  1914, 
awarded  contracts  for  the  construction  of  stations  on  this  line, 
and  work  thereon  is  well  advanced.  Operation  of  the  line  should 
hegm  during  the  year.  On  February  9,  1914,  the  company 
awarded  to  the  Phoenix  Bridge  Company  the  contract  for  the 
construction  of  the  Liberty  Avenue  extension  and  work  thereon 
is  about  70  per  cent  completed.  Becently  the  company  awarded 
the  construction  contracts  for  the  stations  on  this  lina  Unless 
unforeseen  difficulties  arise,  this  extension  should  be  ready  for 
operation  during  the  present  year. 

The  Interborough  Rapid  Transit  Company  is  authorized  by 
the  Dual  System  contracts  to  build  a  connection  between  its 
Second  Avenue  elevated  railroad  in  Manhattan  and  the  Queens- 
boro  bridge,  thus  making  possible  the  operation  of  Second 
Avenue  elevated  trains  over  the  bridge  and  the  new  rapid  transit 
lines  in  Queens  to  Astoria  and  Corona.  The  company  has  been 
authorized  by  the  Commission  to  award  the  contract  for  this  con- 
nection to  the  firms  doing  the  third-tracking  work.  The  connec- 
tion can  be  built  within  a  few  months,  and  it  probably  will  be 
finished  by  the  time  the  elevated  extensions  in  Queens  Borough 
are  ready  for  operation.  Similar  action  was  taken  by  the  Com- 
midsion  in  r^ard  to  the  connection  between  the  Ninth  Avenue 
elerated  and  the  new  elevated  railroad  in  Jerome  avenue,  as  well 
as  for  the  connection  between  the  Third  Avenue  elevated  railroad 
and  the  existing  subway.  The  company  also  is  obligated  to  build 
an  extension  of  the  Third  Avenue  elevated  railroad  from  its  present 
terminus  at  Fordham  north  through  Webster  avenue  to  Gun  Hill 
road  and  east  through  Gun  Hill  road  to  a  connection  with  the  new 
elevated  extension  of  the  Lenox  Avenue  branch  of  the  subway, 
running  through  White  Plains  road  to  241st  street.  The  Com- 
mission recently  authorized  the  company  to  submit  plans  and 
specifications  for  this  extension  to  at  least  six  reputable  contract- 
ing firms  for  bids.  It  is  expected  that  the  contract  will  be 
awarded  early  this  year. 
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Contracts  on  City-owned  Lines 

The  Commission  completed  plans  and  awarded  contracts  for 
twenty-four  different  sections  of  construction  work  upon  City- 
owned  lines  of  the  Dual  System  during  the  year  1914;  and  in 
addition  awarded  one  contract  for  track  installation,  one  contract 
for  station  finish,  four  contracts  for  special  work,  and  twenty  con- 
tracts for  steel  rails  and  other  track  materials  for  the  Fourth 
Avenue  subway  in  Brooklyn.  The  work  on  City-owned  lines  is 
divided  into  eighty-three  construction  sections.  With  the  contracts 
awarded  up  to  December  31,  1914,  sixty-four  of  such  sections 
were  under  contract,  leaving  only  nineteen  to  be  awarded.  Plans 
are  being  prepared  for  the  remaining  sections,  and  will  be  awarded 
as  rapidly  as  they  are  completed.  It  is  the  expectation  of  tho 
Commission  to  advertise  and  award  all  the  remaining  contracts 
during  the  present  year. 

At  the  close  of  the  year  the  aggregate  of  all  contract  prices  on 
City-owned  lines  was  $142,000,000.  The  work  was  being  carried 
on  by  twenty-three  different  contractors  who  were  employing 
about  16,000  men.  In  addition,  the  Interborough  Rapid  Transit 
Company  and  the  New  York  Municipal  Railway  Corporation  had 
contractors  engaged  on  about  $12,000,000  worth  of  construction 
work,  who  were  employing  between  3,000  and  4,000  men.  In 
many  cases  the  contractors  on  City-owned  lines  were  pushing  tho 
work  with  day  and  night  shifts. 

Lines  for  Operation  by  Interborough  Rapid  Transit  Co. 

Route  No.  6  — Lejdngton  Avenne  Subway 

At  the  close  of  the  year  1913,  as  stated  in  the  report  for  that 
year,  the  Lexington  Avenue  subway,  which  extends  from  42d 
street,  Manhattan,  north  imder  Lexington  avenue  and  the  Harlem 
river  to  138th  street  and  Park  avenue,  was  under  contract  from 
53d  street,  north.  On  July  16,  1914,  the  Commission  awarded  to 
the  Eapid  Transit  Subway  Construction  Company  the  contract 
for  the  construction  of  Section  No.  7,  extending  from  43d  to  53J 
street  This  company  was  the  lowest  bidder,  at  $1,915,164.50. 
Work  began  last  Fall,  and  the  company  is  now  employing  about 
300  men. 
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The  Lexington  Avenue  subway  is  to  be  joined  with  the  existing 
subway,  running  down  Fourth  avenue,  and  the  connection  will  be 
made  at  42d  street.  The  Commission  decided  this  important  point 
during  the  year.  At  the  time  the  Dual  System  contracts  were 
signed  it  was  not  possible  to  locate  this  connection  and  the  matter 
was  left  open  for  future  determination.  Both  the  Commission 
and  the  operating  company,  namely,  the  Interborough  Rapid 
Transit  Company,  preferred  to  make  the  connection  at  42d  street, 
but  this  involved  the  acquisition  of  easements  imder  valuable 
private  properly  on  both  sides  of  that  street,  to  wit:  The  Grand 
Union  hotel  on  the  south  side  and  the  New  York  Central  property 
on  the  north  side  of  the  street  N^otiations  for  ihe  purchase  of 
these  easements  continued  for  some  months,  and  an  agreement 
was  reached  with  the  New  York  Central  Railroad  Company 
but  the  Commission  was  unable  to  reach  a  similar  agree- 
ment with  the  owners  of  the  Grand  Union  hotel  property  upon 
what  it  considered  a  reasonable  basis.  As  a  result,  the  Commis- 
sion resolved  to  condemn  the  Grand  Union  hotel  corner.  Accord* 
ingly,  condemnation  proceedings  were  instituted  early  in  the  year 
against  that  property  and  title  to  the  same  was  vested  in  the  City 
with  the  appointment  of  condemnation  commissioners,  in  May, 
1914.  The  Commission  at  once  advertised  for  bids  for  the  wreck- 
ing of  the  hotel  buildings.  The  old  part  of  the  hotel  was  of  such 
aiuiture  that  the  engineers  of  the  Commission  hesitated  to  attempt 
to  nnderpin  it,  and  accordingly  it  was  determined  to  remove  the 
baildings  entirely,  build  the  new  subway  under  the  plot  and  then 
sell  the  property,  subject  to  the  easement  rights  for  the  subway. 
Owing  to  a  misunderstanding  of  specifications  by  the  bidders,  all 
bids  were  rejected  and  the  contract  readvertised  in  June,  1914. 
The  contract  was  then  awarded  and  the  work  of  demolition  was 
accomplished  during  the  Summer. 

The  connection  between  the  existing  subway  and  the  Lexington 
Avenue  line  will  be  made  by  a  subway  running  diagonally  from 
the  existing  structure  in  Park  avenue  under  the  Grand  Union 
hotel  property,  42d  street,  and  the  New  York  Central  property 
at  the  comer  of  42d  street  and  Lexington  avenue,  leaving  the 
existiiig  subway  at  38th  and  40th  streets  and  joining  the  Lexing- 
ton Avenue  line  just  south  of  43d  street    The  greater  part  of  the 
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length  of  the  connecting  line  will  be  occupied  by  the  so-called 
Diagonal  station,  which  will  be  one  of  the  largest  underground 
stations  in  the  world.  It  will  connect  directly  with  the  New  York 
Central  and  the  New  York,  New  Haven  and  Hartford  Railroads, 
with  the  Steinway  Tunnel  line  running  east  to  Queens  and  west 
to  Times  square,  and  with  the  proposed  extension  of  the  Hudson 
and  Manhattan  Bailroad  from  its  present  terminus  at  33d  street 
and  Sixth  avenue  to  the  Grand  Central  station. 

Routes  No8.  43  and  26  —  Diagonal  Station  Connection 

After  public  advertising,  the  Commission,  on  December  2, 
1914,  awarded  to  the  Eapid  Transit  Subway  Construction  Com- 
pany the  contract  for  the  construction  of  this  connecting  line,  for 
$3,097,312.60.  The  time  limit  for  the  completion  of  this  contract 
is  twenty-eight  months.  Work  has  just  been  started.  The  con- 
tract covers  not  only  the  construction  of  the  Diagonal  Station  line 
but  also  the  connection  with  the  Steinway  Tunnel. 

Routes  Nos.  4  and  38  —  Seventh  Avenne  Subway 

With  the  Lexington  Avonue  subway  under  way,  it  became  advis- 
able to  expedite  the  construction  of  the  Seventh  Avenue  subway, 
which  is  its  complement  on  the  west  side  of  the  City.    The  existing 
subway  runs  up  the  east  side  of  the  borough  to  42d  street,  crosses 
42d  street  to  Broadway  at  Times  square,  and  runs  up  Broadway 
on  the  west  side  of  the  City  to  the  Harlem  river  and  beyond.    The 
Dual  System  contracts  provide  for  the  extension  of  this  subway 
by  two  new  four-track  lines,  one  running  north  through  Lexington 
avenue  and  connecting  with  the  old  subway  on  the  east  side,  and 
the  other  running  south  from  a  connection  with  the  existing  sub- 
way at  Times  square  and  down  Seventh  avenue  on  the  west  side. 
The  entire  Seventh  Avenue  subway  was  placed  under  contract 
during   the   year,   namely,    from   Times   square   south   through 
Seventh  avenue.  Seventh  avenue  extension,  Varick  street,  West 
Broadway  and  Greenwich  street  to  the  Battery.     The  work    is 
divided  into  eight  contract  secticms,  and  each  section  was  awarded 
to  the  lowest  bidder,  as  follows : 

Section  No.  l-A. —  From  South  ferry  to  Battery  place  and 
Greenwich  street,  August  13,  1914,  to  the  Rapid  Transit  Subwav 
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Construction  Company,  for  $474,244.  This  section  covers  the 
connection  at  the  Battery  between  the  Seventh  Avenue  subway 
and  the  existing  subway. 

Section  No,  1. —  In  Greenwich  street  from  Battery  place  to 
Vesey  street,  June  19,  1914,  to  the  Bapid  Transit  Subway  Con- 
struction Company,  for  $2,121,077.25. 

Section  No.  Z. —  In  Greenwich  street  and  West  Broadway  from 
Vesey  street  to  Beach  street,  March  9,  1914,  to  the  Degnon  Con- 
tracting Company,  for  $3,059,522. 

Section  No,  S. —  In  Varick  street  and  Seventh  avenue  exten- 
sion from  Beach  street  to  Commerce  street,  December  31,  1913 
(work  begun  in  1914),  to  the  D^non  Contracting  Company,  for 
$2,185,063.50. 

Section  No.  4. —  In  Seventh  avenue  from  Commerce  street  to 
16th  street^  April  15,  1914,  to  the  U.  S.  Realty  and  Improvement 
Company,  for  $1,837,726.50. 

Section  No.  5. —  In  Seventh  avenue  from  16th  to  30th  street, 
December  31,  1913  (work  b^un  in  1914),  to  the  U.  S.  Eealty 
and  Improvement  Company,  for  $2,401,306.75. 

Section  No.  6. —  In  Seventh  avenue  from  30th  to  43d  street, 
February  11,  1914,  to  the  Bapid  Transit  Subway  Constructiori 
Company,  for  $2,292,943.50. 

Section  No.  G-A. —  In  Seventh  avenue  from  43d  to  45th  street, 
August  6,  1914,  to  the  Holbrook,  Cabot  and  BoUins  Corporation, 
for  $421,566. 

Section  No.  6-A  includes  the  connection  between  the  Seventh 
Avenue  and  the  existing  subways  at  Times  square.  The  work  is 
of  such  a  nature  that  the  contractor  is  required  to  protect  the 
existing  subway  and  see  that  the  connection  is  made  without  inter- 
rupting the  operation  of  trains  and  without  endangering  the  safety 
of  passengers.  On  this  account,  bidders  were  asked  to  specify  the 
amount  for  which  they  would  undertake  to  protect  the  existing 
subway.  In  the  first  bidding,  the  Oscar  Daniels  Company  was 
the  lowest  bidder,  but  its  bid  specified  only  $12,000  for  the  pro- 
tection of  the  subway.  The  Interborough  Bapid  Transit  Com- 
pany, the  lessee  of  the  subway,  protested  to  the  Commission  that 
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this  aiiiount  was  inadequate  and  that  such  a  bid  showed  that  the 
bidder  did  not  have  tlie  proixjr  conception  of  the  difficult  nature 
of  the  work.  After  full  consideration  the  Commission  rejected 
all  bids  and  readvertised.  T'pon  the  second  bidding,  the  Holbrook, 
Cabot  and  Rollins  Corporation  was  the  lowest  bidder,  and  it  speci- 
fied $3»3,000  for  the  protection  of  the  subway.  Again,  the  Inter- 
borough  Company  lodged  a  protest,  but  in  view  of  all  the  circum- 
stances, the  Commission,  on  the  advice  of  its  engineers,  awarded 
the  contract  to  the  Holbrook,  Cabot  and  Rollins  Corporation. 

Route  No.  48  —  Park  Place,  William  and  Clark  Street  Subway 

This  is  a  two-track  branch  of  the  Seventh-  Avenue  subway.  It 
leaves  that  subway  just  north  of  Park  place  and  runs  under  Park 
place,  the  United  States  Post  Office  property  and  Beekman  street 
to  William  street  and  under  William  street  south  to  Old  Slip  and 
a  connection  with  the  Old  Slip-Clark  Street  tunnel  line  to  Brook- 
lyn. It  is  divided  into  three  contract  sections,  all  of  which  were 
advertised  and  awarded  during  the  year.  Contracts  for  all  three 
sections  and  awarded  to  the  lowest  bidders  after  public  compe- 
tition, and  executed  upon  the  dates  named,  as  follows : 

Section  No.  1. —  Under  Park  place,  the  United  States  Post 
Office  and  Beekman  street  to  William  street,  December  7,  1914, 
to  Frederick  L.  Cranford,  Inc.,  for  $1,571,363.50. 

Section  No.  2. —  Under  William  street  from  Beekman  street  to 
Old  Slip,  December  7,  1914,  to  Smith,  Hauser  and  Maclsaac, 
Inc.,  for  $2,254,670. 

Section  No.  S. —  From  Old  Slip,  Manhattan,  by  tunnel  under 
the  East  river  to  Clark  street,  l^rooklyn,  August  6,  1914,  to 
Flinn-O'Rourke  (.ompany,  Inc.  (successors  to  the  successful  bid- 
ders, Booth  and  Flinn,  Ltd.,  and  the  O'Rourke  Engineering  Con- 
struction Company),  for  $6,469,916.25. 

The  award  of  the  contract  for  Section  No.  1  was  delayed  for 
some  months  pending  negotiations  with  the  United  States  Gbvern- 
ment  for  the  necessary  easement  under  the  Post  Office  property. 
These  negotiations  were  conducted  between  the  Commission  and 
William  G.  McAdoo,  Secretary  of  the  Treasury.  Mr.  McAdoo 
retained  real  estate  experts  to  report  upon  the  damage  the  pro- 
posed subway  would  do  to  the  Post  Office  property,  and  these 
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experts  estimated  the  value  of  the  easement  at  $1,000,000.  When 
their  report  was  commniiicated  to  the  Commission,  the  fact  that 
the  Government's  ownership  of  the  property  was  restricted  was 
called  to  the  attention  of  the  Secretary  of  the  Treasury.  The  site 
of  the  Post  Office  was  originally  a  part  of  City  Hall  park  and 
when  sold  to  the  United  States  government  it  was  specified  in  the 
deed  that  the  property  should  be  used  only  for  the  erection  and 
maintenance  of  a  building  to  be  used  as  a  Post  Office  and  for  the 
accommodation  of  the  United  States  courts,  and  that  if  used  for 
anj  other  purpose,  the  property  was  to  revert  to  the  City.  Upon 
full  consideration,  the  Government  authorities  decided  that  the 
damage  which  would  be  done  by  the  subway  to  a  piece  of  property 
held  under  such  restricted  conditions  would  be  merely  nominal, 
and  the  Secretary  of  the  Treasury  therefore  consented  to  the  grant 
of  the  easement  for  a  consideration  of  $1.  The  deed  of  easement 
was  passed  last  Fall,  and  as  soon  as  the  agreement  had  been 
reached  the  Commission  advertised  for  bids  for  tho  construction 
of  the  line. 

Route  No.  16  —  Jerome  Avenue  Line 

Tie  Lexington  Avenue  subway  ends  at  157th  street  and  River 
avenue.  From  that  point,  Route  Xo.  10  extends  over  River  and 
Jerome  avenues  to  Woodlawn  road.  The  extension  will  be  a  three- 
track  elevated  railroad.  The  contract  for  the  construction  of 
Section  Xo.  1,  from  157th  to  182d  street,  was  awarded  Decem- 
ber 31,  1913  (work  begun  in  1914)  to  the  Oscar  Daniels  Com- 
pany, the  lowest  bidder,  for  $1,077,078.  Work  on  this  contract 
is  about  one-fourth  completed. 

The  contract  for  Section  No.  2,  from  l&2d  street  to  Woodlawn 
road,  was  awarded  to  the  Cooper  and  Evans  Company,  the  lowest 
bidder,  for  $1,076,831,  and  executed  on  April  3,  1914.  This 
work  is  about  one-fifth  completed.  The  time  limit  on  each  con- 
tract is  eighteen  months,  so  that  the  construction  on  both  sections 
should  be  completed  during  the  present  year. 

Route  Vo.  is  — White  Plains  Road  Line 

This  is  an  extension  of  the  Lenox  Avenue  branch  of  the  exist- 
ing subway,  which  now  terminates  at  180th  street  or  Bronx  park. 
The  extension  will  be  a  three-track  elevated  railroad,  running 
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from  Bronx  park  north  through  private  property  and  White 
Plains  road  to  24l8t  street,  near  the  northern  city  boundary.  The 
contract  for  Section  No.  2  of  this  route,  extending  from  24l8t 
street  south  to  Burke  street,  was  awarded  December  31,  1913 
(work  begun  in  1914)  to  Alfred  P.  Koth,  the  lowest  bidder,  for 
$968,484.    The  work  on  this  section  is  more  than  half  done. 

The  contract  for  Section  No.  1,  extending  from  Bronx  park 
to  Burke  street,  was  awarded  to  the  Oscar  Daniels  Company,  the 
lowest  bidder,  for  $914,400.25,  and  executed  March  24,  1914. 
The  work  on  this  section  is  about  one-fifth  completed.  The  time 
limit  is  eighteen  months  for  each  contract,  so  that  the  entire  line 
should  be  finished  during  the  present  year. 

Route  No.  12  —  Eastern  Parkway  Line,  Brooklyn 

Under  the  Dual  System  contracts,  the  existing  subway  which 
now  terminates  at  Flatbush  and  Atlantic  avenues,  Brooklyn,  will 
be  extended  out  Flatbush  avenue  to  Eastern  parkway  and  under 
Eastern  parkway  to  BuflFalo  avenue  as  a  four-track  subway,  with 
a  three-track  elevated  extension  from  Buffalo  avenue   through 
East  98th  street  and  Livonia  avenue  to  New  Lots  avenue,  and  a 
two-track  subway  branch  from  Eastern  parkway  down  Nostrand 
avenue  to.  Flatbush  avenue.     This  will  be  for  operation  by  the 
Interborough  Rapid   Transit  Company  in  connection   with   the 
existing  subway.    The  line  through  Flatbush  avenue  also  includes 
a  two-track  subway,  for  operation  by  the  New  York  Municipal 
Railway  Corporation,  which  will  connect  the  Fourth  Avenue  sub- 
way in  Flatbush  avenue  extension  by  a  line  through  Fulton  street, 
St.  Felix  street  and  Flatbush  avenue  with  the  existing  Brighton 
Beach  railroad  at  Malbone  street.    Accordingly,  the  plans  for  the 
work  in  Flatbush  avenue  provide  for  a  six-track  structure  between 
the  terminus  of  the  existing  subway  and  Prospect  Park  plaza, 
where  the  four  tracks  for  operation  by  the  Interborough  Company 
diverge  under  the  plaza  and  through  Eastern  parkway,  while  the 
two  tracks  for  operation  by  the  Brooklyn  company  continue  under 
Flatbush  avenue  to  a  junction  with  the  Brighton  Beach  line. 

The  contract  for  Section  No.  1,  extending  from  the  existing 
subway  terminus  under  Flatbush  avenue  to  Prospect  place,  includ- 
ing the  St.  Felix  Street  connection,  was  awarded  to  the  Oranford 
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Company,  the  lowest  bidder,  for  $2,195,296.25,  and  executed 
July  16,  1914.  The  contractor  b^an  work  last  Fall  and  about 
6  fer  cent  of  the  work  is  completed. 

The  contract  for  Section  No.  1-A,  in  Flatbush  avenue  from 
Prospect  place  to  Prospect  Park  plaza,  was  awarded  to  Cranford 
Company,  the  lowest  bidder,  for  $2,225,519.25,  and  executed  on 
May  4,  1914.  Work  was  begun  last  Summer,  and  the  contract  is 
now  about  12  per  cent  completed.  The  time  limit  for  both  sec- 
tions is  thirty  months,  so  that  the  two  sections  should  be  com- 
pleted about  the  end  of  the  year  1916. 

Plans  for  the  balance  of  the  route,  through  Eastern  parkway, 
Nostrand  avenue  and  Livonia  avenue,  are  about  completed  and 
construction  bids  will  be  invited  during  the  present  year.  As  the 
work  through  Eastern  parkway,  Nostrand  avenue  and  Livonia 
avenue  can  be  completed  in  two  years  or  less,  it  is  expected  that 
this  work  will  be  finished  by  the  time  the  heavy  construction  in 
Sections  Nob.  1  and  1-A  is  completed. 

The  original  plans  called  for  four  tracks  on  one  level  through 
Eastern  parkway.  It  was  found  that  this  type  of  construction 
would  seriously  interfere  with  and  probably  kill  a  large  number 
of  shade  trees  in  Eastern  parkway.  At  the  request  of  the  Park 
Department  of  Brooklyn  and  several  prominent  citizens,  the  Com- 
mission's engineers  made  a  study  of  the  situation  with  the  view 
of  devising  a  plan  which  would  preserve  the  trees.  It  was  decided 
to  change  the  structure  from  four  tracks  on  one  level  to  a  double- 
deck  structure,  with  two  tracks  on  each  level,  resulting  in  reducing 
bv  nearly  one-half  the  width  of  the  street  to  be  occupied  by  the 
subway  structure.  This  change  brought  the  line  of  excavation 
ontftide  of  the  shade  tree  line,  so  that,  except  in  a  few  cases,  the 
fine  trees  now  standing  will  not  be  disturbed. 

Route  No.  50  —  Steinway  Tunnel  Extension,  Queens 

This  is  a  subway  and  elevated  extension  of  the  Steinway  Tun- 
nel from  its  present  terminus  at  Jackson  and  Van  Alst  avenues, 
Long  Island  City,  through  Davis  street  and  Ely  avenue  to  the 
Queensboro  Bridge  plaza,  where  it  connects  with  the  new  elevated 
railroads  to  Astoria  and  Corona.  The  contract  for  its  construc- 
tion was  awarded  to  the  Degnon  Contracting  Company,  the  lowest 
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bidder,  for  $557,856.50,  and  executed  on  December  31,  1913 
(work  begun  in  1914).  The  time  limit  is  eighteen  months,  and 
the  work  is  now  about  40  per  cent  completed. 

Lines  for  Operation  by  the  Xew  York  Municipal  Railway 

Corporation 

ftonte  No.  6  —  Broadway  Subway  in  Manhattan 

Tu  the  Dual  System  the  main  distributing  line  for  the  New 
York  Municipal  Railway  Corporation  (Brooklyn  Rapid  Transit) 
lines  will  be  the  Broadway-Seventh  Avenue  subway.  As  before 
stated,  a  new  tunnel  for  this  system  is  being  constructed  under  the 
East  river  from  Montague  street,  Brooklyn,  to  Whitehall  street, 
Manhattan.  The  tunnel  line  continues  as  a  two-track  subway 
across  Manhattan  through  Whitehall  street  to  Morris  street  and 
Trinity  place,  where  it  curves  northward  and  runs  through 
Trinity  place  and  Church  street  to  Vesey  street,  curving  under 
St.  Paul's  Churchyard,  Vesey  street,  and  the  old  Aster  House 
property  into  Broadway  and  to  the  City  Hall  station  at  Murray 
street  Here  the  line  changes  to  a  four-track  subway  and  con- 
tinues up  Broadway  to  42d  street,  and  thence  under  Seventh 
avenue  to  59th  street,  where  the  four-track  construction  ends. 
Two  tracks  curve  to  the  eastward  and  continue  through  59th  street 
to  Fifth  avenue,  where  one  track  diverges  to  60th  street  and  the 
other  continues  through  59th  street  to  the  Queensboro  bridge. 
The  two  tracks  continue  over  the  Queensboro  bridge  to  a  connec- 
tion with  the  new  elevated  railroads  in  Queens,  running  to 
Astoria  and  Corona,  over  which  the  New  York  Municipal  Rail- 
way Corporation  will  have  trackage  rights.  A  great  part  of  the 
Broadway  subway  was  placed  under  contract  in  the  years  1912 
and  1913,  as  previously  reported.  During  the  year  1914,  the  fol- 
lowing additional  contracts  were  awarded : 

Routes  Nos.  4  and  36  —  Broadway  Subway  in  Man2iattan 

The  contract  for  Section  No.  2,  lying  in  Broadway  between  26th 
and  38th  streets,  was  awarded  to  the  U.  S.  Realty  and  Improve- 
ment Company,  the  lowest  bidder,  for  $2,657,004.50,  and 
executed  July  16,  1914.  The  time  limit  is  32  months,  and  the 
contractor  has  just  about  fairly  started  on  the  work. 


Rapid  Transit  71 

The  contract  for  Section  No.  5,  which  embraces  that  part  of  the 
line  in  59th  and  60th  streets  running  from  Seventh  avenue  on  the 
west  to  Second  aventie,  or  the  approach  to  the  Queensboro  bridge, 
was  awarded  to  the  Degnon  Contracting  Company,  the  lowest 
bidder,  for  $2,819,511,  and  executed  July  31,  1914. 

In  Xovember,  1914,  the  Commission  advertised  for  bids  for 
the  construction  of  Section  No.  4,  lying  in  Seventh  avenue  between 
51st  and  59th  streets.  Bid«  were  to  have  been  opened  December 
11th,  but,  owing  to  litigation  which  arose  over  the  alien  labor 
clause  of  the  State  Labor  Law,  which  aflFects  all  bidders  on  subway 
work,  alluded  to  in  chapter  T  of  this  report,  the  Commission 
deferred  the  opening  of  bids  until  December  29th,  by  which  time 
it  was  hoped  that  a  decision  from  the  courts  upon  the  law  would 
have  been  rendered.  On  that  day,  however,  the  case  was  still 
pending  undetermined  in  the  Appellate  Division,  and  the  Com- 
mission therefore  again  postponed  the  receipt  of  bids.  The  section 
will  be  readvertised  as  soon  as  a  final  decision  in  the  case  is 
rendered. 

The  plans  for  Section  Xo.  11,  lying  in  Broadway  and  Seventh 
avenue  between  38th  and  51st  streets,  are  well  advanced  and  it 
is  probable  that  the  Commission  will  be  ready  to  advertise  for 
bids  bv  the  time  the  Labor  Law  case  is  decided. 

The  Board  of  Estimate  and  Apportionment,  in  December, 
instructed  its  Transit  Committee  to  confer  with  the  Commission 
with  the  view  of  bringing  about,  if  possible,  a  change  in  the  plans 
for  this  subway  to  provide  for  a  tunnel  under  the  East  river  from 
59th  or  60th  street  to  a  connection  with  the  new  lines  in  Queens, 
instead  of  carrying  the  tracks  over  the  Queensboro  bridge  as 
provided  for  in  the  Dual  System  contracts.  The  Department  of 
Bridges  determined  that,  in  order  to  provide  for  the  subway  traffic, 
the  bridge  would  have  to  be  strengthened,  which  would  involve 
certain  reconstruction  and  also  the  narrowing  of  the  present  road- 
wav  available  for  vehicular  traffic.  Tt  was  estimated  that  this 
reconstruction  would  cost  about  $2,600,000.  The  Board  of 
Estimate  was  informed  by  the  Degnon  (Contracting  Company, 
which  has  the  contract  for  the  construction  of  the  subways  in 
nOth  and  60th  streets,  that  in  case  the  City  would  change  the 
plans  so  as  to  provide  for  a  tunnel  under  the  East  river  it  would 


72         Public  Sebvtcb  Commission  —  Fibst  Disteiot 

be  a  bidder  for  the  construction  of  such  tunnel  at  not  more  than 
$4,500,000,  and  would  also  consent  to  the  necessary  change  in  its 
contract  in  59th  and  60th  streets  without  extra  cost  to  the  City. 
The  company  also  suggested  that  the  crosstown  part  of  the  subway 
east  of  Fifth  avenue  be  built  entirely  through  60th  street,  as  the 
foot  of  60th  street  would  be  a  better  starting  point  for  the  proposed 
tunnel  than  59th  street,  which  would  be  directly  under  the  bridge 
structure.    The  Commission  now  has  the  matter  under  advisement. 

Route  No.  88  — Whitehall  Street-Saat  River-Montague  Street  Subway 

The  whole  of  this  subway  was  placed  under  contract  during  the 
year.  It  extends  as  a  two-track  line  from  the  Broadway  subway 
at  Morris  street  and  Trinity  place,  Manhattan,  through  Whitehall 
street  to  the  East  river,  imder  the  East  river  to  Montague  street, 
Brooklyn,  and  imder  Montague  street,  Fulton  street,  private 
property  and  Willoughby  street  to  a  connection  with  the  Fourth 
Avenue  subway  in  Flatbush  avenue  extension.  The  contract  for 
Section  No.  1,  extending  from  Morris  street  to  the  East  river,  was 
awarded  to  Booth  and  Flinn,  Ltd.,  the  lowest  bidders,  for 
$2,059,182,  and  executed  June  17,  1914.  The  time  limit  is 
thirty-two  months,  and  work  has  just  started. 

The  contract  for  Section  No.  2,  consisting  of  the  tunnel  under 
the  East  river  from  Whitehall  street,  Manhattan,  to  Montague 
street,  Brooklyn,  was  awarded  to  Booth  and  Flinn,  Ltd.,  and  the 
O'Rourke  Engineering  Construction  Company,  the  lowest  bidders, 
for  $5,974,809.50,  and  executed  July  16,  1914.  The  time  limit  is 
forty-two  months,  and  work  began  in  October,  1914.  The  contract 
has  been  assigned  to  the  Flinn-O'Rourke  Company,  Inc.,  a  corpora- 
tion formed  for  the  purpose  by  the  successful  bidders. 

The  contract  for  Section  No.  3,  embracing  the  work  under 
Montague  street  and  other  streets  to  a  connection  with  the  Fourth 
Avenue  subway,  was  awarded  to  the  Flinn-O'Rourke  Company, 
Inc.,  the  lowest  bidder,  for  $3,395,152,  and  executed  October  9, 
1914.  The  time  limit  is  thirty-six  months,  and  work  has  just 
begun.  This  section  also  includes  the  connection,  for  operation 
by  the  Tnterborough  Rapid  Transit  Company,  through  Willoughby 
street  between  the  existing  subway  and  the  Old  Slip-Clark  Street 
tunnel  line. 
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The  line  for  the  Whitehall  Street-East  River^Montague  Street 
tunnel  passes  through  Coenties  Reef,  an  obstruction  to  navigation, 
which  the  United  States  Oovemment  is  expected  to  remove.  In 
the  Rivers  and  Harbors  Bill,  pending  in  the  last  Congress,  there 
was  an  appropriation  for  the  improvement  of  New  York  harbor, 
which  included  an  amount  sufficient  to  deepen  the  channel  over  this 
reef.  The  Commission's  engineers  would  prefer  that  any  blasting 
to  be  done  there  by  the  (Government  should  precede  the  construction 
of  the  rapid  transit  tunnel,  and  on  that  account  the  Commission 
sent  a  delegation  to  Washington  in  January,  1914,  to  urge  the 
approval  of  the  appropriation  for  this  purpose,  contained  in  the 
Rivers  and  Harbors  Bill.  As  finally  passed,  however,  the  bill  did 
not  carry  a  specific  appropriation  for  this  purpose,  and  the  request 
will  probably  be  repeated  when  the  matter  again  comes  before 
Congress. 

Route  No.  SO  —  Canal  Street  Subway 

At  the  request  of  the  New  York  Municipal  Railway  Corpora- 
tion, which  agreed  to  defray  the  extra  cost,  a  connection  was 
provided  between  the  two  tracks  of  the  Fourth  Avenue  subway 
crossing  the  Manhattan  bridge  and  the  new  subway  in  Broadway, 
Manhattan.  This  connection  is  to  be  made  by  a  subway  running 
under  Canal  street  from  the  bridge  approach  to  Broadway.  The 
contract  for  its  construction  was  awarded  to  the  Underpinning 
and  Foundation  Company,  the  lowest  bidder,  for  $1,822,994.25, 
and  executed  July  16,  1914.  The  time  limit  is  thirty-two  months, 
and  the  vi^ork  is  about  10  per  cent  completed. 

Scute  No.  9  —  Reconstruction  of  DeKalb  Avenue  Station 

The  second  station  in  the  Fourth  Avenue  subway  on  the 
Brooklyn  side  is  located  at  DeKalb  avenue.  It  was  built  as  a 
local  station,  with  platforms  serving  only  the  local  tracks.  When 
this  line  was  made  a  part  of  the  Dual  System  and  the  new  tunnel 
line  from  Whitehall  street,  Manhattan,  to  Montague  street, 
Brooklyn,  was  projected,  it  was  planned  to  connect  the  tunnel  line 
with  the  Fourth  Avenue  subway  just  west  of  the  DeKalb  Avenue 
station.  This  made  it  advisable  to  provide  for  the  stopping  of 
express  trains  passing  through  this  tunnel  at  this  station.  The 
Commission  accordingly  adopted  plans  for  the  reconstruction  of 
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the  station  and  the  instalUition  of  crossovers  betw^een  the  express 
and  local  tracks,  so  that  the  desired  change  in  operation  could 
be  effected.  The  contract  for  such  reconstruction  was  awarded 
to  Samu-el  Beskin,  the  lowest  bidder,  for  $133,947.46,  in 
December,  1014.  At  the  end  of  the  year  this  contract  had  not 
been  executed,  but  it  is  expected  that  it  will  be  si^ed  soon  and 
work  will  begin  within  a  short  time.  The  time  limit  is  seven 
months  for  actual  construction  and  four  months  additional  for 
the  restoration  of  the  street  surface. 

Route  No.  39  —  New  Utrecht  Avenue  Line 

This  line  leaves  the  Fourth  Avenue  subway  at  38th  street  and 
runs  through  the  right  of  way  of  the  Xew  York  Miinicipal  Rail- 
way Corporation  along  38th  street  to  Tenth  avenue,  where  it 
turns  into  Xew  Utrecht  avenue  and  continues  over  the  so-called 
West  End  line  of  the  Brooklyn  Rapid  Transit  system,  down  New 
Utrecht  avenue  to  8Gth  street,  through  86th  street  to  Stillwell 
avenue  and  through  Stillwell  avenue  to  Coney  Island.  It  will  be 
a  three-track  railroad,  built  in  an  open  cut  along  38th  street  and 
as  an  elevated  railroad  through  New  Utrecht  avenue,  86th  street 
and  Stillwell  avenue.  The  contract  for  Section  No.  1,  lying  along 
38th  street  between  Fourth  and  Tenth  avenues,  was  awarded  to 
the  New  York  Municipal  Railway  Corporation  and  executed 
February  3,  1914.  The  corporation  agreed  to  construct  the  road 
for  actual  cost.  The  time  limit  is  eighteen  months,  and  the  work 
is  more  than  half  done.  It  should  be  completed  during  the  present 
year. 

The  contract  for  Section  No.  2,  embracing  all  the  elevated 
railroad  in  New  Utrecht  avenue,  86th  street  and  Stillwell  avenue, 
was  awarded  to  Post  and  McCord,  Inc.,  the  lowest  bidder,  for 
$1,672,190,  and  executed  December  31,  1913.  Work  was  b^un 
early  in  the  year  1914,  and  is  now  about  one-third  done.  The  time 
limit  is  eighteen  months. 

The  completion  of  this  line  probably  will  be  delayed  by  reason 
of  the  litigation  arising  in  December,  1914,  when  the  Nassau 
Electric  Railroad  Company,  one  of  the  constituent  companies  of 
the  Brooklyn  Rapid  Transit  system,  brought  suit  against  the  City 
and  the  Commission  to  prevent  the  continuation  of  the  elevated 
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construction  in  Xew  Utrecht  avenue.  The  Nassau  Electric  Com- 
pany owns  and  operates  the  existing  surface  car  line  running 
down  Xew  Utredit  avenue  and  known  as  the  West  End  line.  By 
reason  of  the  construction  of  the  new  elevated  railroad  as  planned 
it  will  be  necessary  to  change  the  alignment  of  the  tracks  on  the 
surface  and  also  to  lower  the  grade  thereof  in  certain  places. 
These  changes,  it  is  estimated,  will  cost  about  $165,000,  and  the 
Brooklyn  company  has  refused  to  bear  the  expense.  Accordingly, 
it  has  brought  suit  to  restrain  the  City  from  proceeding  with  the 
construction  of  the  elevated  line  until  provision  can  be  made  for 
the  necessarj'  changes  in  the  surface  car  tracks.  The  complaint 
was  sensed  December  24,  1914,  and  the  case  is  just  in  its 
preliminary  stages  in  the  court. 

There  is  also  a  possibility  of  a  change  in  the  route  where  it 
runs  through  Stillwell  avenue.  The  City  has  started  a  street 
opening  proceeding  for  this  i>art  of  Stillwell  avenue  but  property 
owners  in  the  vicinity  are  opposing  it,  and  litigation  is  threat- 
ened. This  may  make  it  advisable  for  the  Commission  to  change 
this  part  of  the  route  and  continue  the  elevated  railroad  through 
86th  street  to  a  junction  with  the  Sea  Beach  line  near  Coney 
Island,  instead  of  using  any  portion  of  Stillwell  avenue.  This 
change  is  under  consideration  by  the  Commission. 

Route  No.  9-0  —  Centre  Street  Loop  RecoBBtructioB,  Manhattan 

As  stated  in  pre^aous  reports,  the  City  has  built  a  four-track 
subway  from  the  Manhattan  end  of  the  Brooklyn  bridge  north 
under  Centre  street  to  Delancey  street  extension  and  east  under 
Delancey  street  extension  to  the  Williamsburg  bridge,  with  a  spur 
at  Canal  street  connecting  two  tracks  with  the  Manhattan  bridge. 
This  subway  will  be  operated  by  the  New  York  Municipal  Rail- 
way Corporation  in  cx)nnection  with  its  elevated  railroads  and 
with  the  Fourth  Avenue  subway.  As  stated  in  the  report  for 
1913,  temporary  operation  of  the  two  westerly  tracks  was  begun 
in  August,  1913.  The  company  this  year  was  awarded  the  con- 
tract for  the  reconstruction  of  the  two  easterlv  tracks  and  their 

t- 

equipment  with  rails,  third-rail,  signal  system,  etc.  The  contract 
was  executed  February  3,  1914.  The  time  limit  is  nine  months, 
and  the  estimated  cost  about  $600,000.  The  work  is  more  than 
80  per  cent  completed,  and  should  be  finished  early  this  year. 
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Miscellaneous  Contracts 

On  July  21,  1914,  the  Commission  executed  a  contract  with  the 
Thomas  Crimmins  Contracting  Company,  the  lowest  bidder,  for 
the  laying  of  tracks  in  the  Fourth  Avenue  subway  from  the  Man- 
hattan bridge  to  86th  street,  Brooklyn,  for  $210,880.  The  time 
limit  is  six  months,  but  the  work  has  been  delayed  from  unavoid- 
able causes  and  will  not  be  finished  within  that  time.  It  is  now 
about  20  per  cent  completed,  and  it  is  expected  that  it  will  be 
finished  during  the  coming  Spring. 

The  Commission  also  awarded  to  the  Station  Constructioii 
Company,  Inc,  the  contract  for  the  finish  of  six  stations  on  the 
extension  of  the  Fourth  Avenue  subway  between  43d  and  86th 
streets,  for  $251,133.72.    Work  is  in  progress. 

The  Commission  also  awarded  during  the  year  contracts  for 
special  work  and  track  materials  for  the  Fourth  Avenue  subway, 
as  set  forth  in  the  list  of  outstanding  contracts  presented  later  in 
this  chapter. 

Approval  was  given  during  the  year  to  several  contracts 
awarded  by  the  New  York  Municipal  Railway  Corporation  for 
various  parts  of  the  equipment  of  new  lines.  Under  the  Dual 
System  contracts,  the  companies,  at  their  own  expense,  provide 
the  equipment  for  the  City-owned  lines  as  well  as  for  their  own 
roads,  and  this  includes  cars,  third-rail,  signal  systems,  cables, 
etc.  Among  them  were  contracts  for  two  hundred  steel  cars  for 
use  in  the  Fourth  Avenue  subway ;  an  automatic  block  signal  and 
speed  control  signal  system  for  all  new  lines  to  be  operated  by  the 
New  York  Municipal  Railway  Corporation;  also  the  laying  of 
tracks  and  line  equipment  on  the  Liberty  Avenue  extension;  the 
Lutheran  Cemetery  line  and  the  Myrtle  Avenue  connection;  also 
the  third-rail  installation  in  the  Fourth  Avenue  subway  and  the 
signal  system  in  the  Centre  Street  Loop  subway. 

The  Existing  Subway 

Comparatively  little  construction  was  done  during  the  year  on 
the  existing  subway.  Some  extra  work  for  additional  entrances, 
exits  and  other  platform  changes  at  stations  was  done,  and  as  pro- 
vided for  in  the  original  contract,  wherever  of  permanent  nature 
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and  papt'of  the  structure,  was  paid  for  by  the  City.  The  details 
of  this  work  are  given  in  chapter  III.  The  total  amount  of  money 
expended  by  the  City  during  the  year  on  this  account  was 
$9,856.83  for  construction  work  on  Contract  No.  1  (the  subway 
north  of  the  City  Hall)  and  $3,784  on  Contract  No.  2  (the 
Brooklyn  extension  of  the  subway),  a  total  of  $13,640.83.  In 
addition,  there  was  paid  out  $13,055.74  for  real  estate  on  Con- 
tract No.  1  and  $99,641.72  for  real  estate  on  Contract  No.  2. 
The  total  cost  of  the  subway  to  the  City  up  to  December  31,  1914, 
was  $56,129,592.13. 

SUMMABT  OF  CONSTRUCTION  CoNTBAOTS 

The  following  is  a  summary  of  all  construction  contracts  on  the 
new  lines  of  the  Dual  System  awarded  up  to  the  close  of  the 
vear  1914: 
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Total  Payments  fob  Rapid  Transit  Work 

The  total  payments  by  the  City  for  rapid  transit  construction, 
including  the  purchase  of  real  estate,  since  the  inception  of  the 
existing  subway  up  to  December  31,  1914,  as  well  as  the  total 
payments  for  the  year  1914  are  shown  in  the  following  tables: 
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INTBRBOROUGH  RAPID  TRANSIT  COMPANY— CONTRACT  No.  3 

DlftBURSEMBNTS  BY  THE  CiTr  OF  NeW  YoRK  AND  THE  InTEHBOROUOH  RaPID  TRANSIT  CoMPANT 

ON  Account  of  Citt  -Ownsd  Lines 


Routes 


Lexington  Avenue — Sections  7  to  15. . 
Southern  Boulevard-Westchester  Ave. 

Astoria,  Woodside  and  Corona 

Jerome  Avenue 

White  Plains  Road 

Steinway  Tunnel,  Man.  R.  26 

Steinway  Tunnel,  Queens,  R.  5Q 

Eastern  Parkway 

Park  Place,  William  and  Clark  Streets. 

Seventh  Avenue 

Real  estate  (city) 

Real  estate  (company) 


Total. 


Route  6,  Section  6. 


Total  dbburse- 
ments  to  Decem- 
ber 31.  1913 


$12,864,237  24 
175,317  41 
623,528  08 


179,117  88 
130,858  44 


$14,178,050  05 


$241,214  61 


Disbursements 
for  year  1914 


a$7,301 

al,114 

2,397 

a387 

a581 

230 

ald6 

130 

o26 

a2,548 

65 

6261 


,659  38 
,016  10 
,537  99 
,890  60 
.633  76 
,433  49 
,506  22 
,821  86 
.190  48 
,917  30 
.503  89 
,774  93 


$15,225,887  00 


$58,871  63 


Total  disburse- 
ments Decem- 
ber 31,  1914 


$20,165 

1.880 

3,221 

387 

881 

239 

166 

139 

26 

2,543 

244 

392 


,896  62 
.333  51 
.066  07 
,800  00 
,633  76 
,432  49 
,508  22 
,821  86 
,190  48 
,917  30 
,621  77 
,633  37 


$29,398,946  05 


$300,066  24 


Note.— a  Total  vouchws  drawn  upon  I.  R.  T.  Co.  for  pigment  to  contractors 


induded  above 


5  Total  contribution  of  I.  R.  T.  Co.  to  City  for  real  estate,  included 
above : 


$3,953,613  96 
261,774  93 


NEW  YORK  MUNICIPAL  RAILWAY  CORPORATION— CONTRACT  No.  4 

DlSBUBBEMBNTS  BT  THB  CiTT  OF  NbW  YoBK  AND  NSW  YORK  MUNICIPAL  RAILWAY  CORPORATION 

ON  Account  of  Corr-OwNSD  LinIw 


Routes 


Brooklyn  Loop  Lines 

Brooklyn — ^Fourth  Avenue 

Broadway — Sections  1  to  4 

Broadway-Fif ty^ninth  Street 

Connection  at  Cannl  Street,  etc 

New  Utrecht  Avenue 

Flatbush  Avenue 

Canal  Street 

Whitehall  Street -last  River  -  MonUgue 

Street 

Track  material 

Track  installation 

Real  estate  (city) 

Real  estate  (company) 


Total  disburse- 
ments to  Decem- 
ber 31,  1913 


$12,70(7.732  06 

16,648.160  64 

4,377,580  83 

71,605  62 

151,804  93 


256,643  86 
4,114,918  82 


$37,388,446  75 


Disbursements 
for  year  1914 


$173,725  76 

2,791,615  33 

4,088,110  90 

1,166,266  49 

•364,563  87 

444,662  20 

87,469  06 

122,615  57 

37,713  44 

325.280  84 

28,200  15 

812,735  63 

t258,575  91 


Total  disburse- 
ments Decem- 
ber 31.  1914 


$12,941,457  81 

18,439,775  97 

8.465,700  73 

1,237,872  11 

516,368  80 

444,662  20 

87,459  06 

122,615  57 

37,713  44 
325,280  84 

28,200  15 
1,069,379  49 
4,373,494  73 


$10,701,534  15  i     $48,089,980  90 


Note — *  Includes  contribution  by  the  New  York  Municipal  Railway  Corporation  as  follows: 

Canal  Street  O>nnectioo $290,078  52 

Crossover,  south  of  Canal  street 43,774  20 

Ooesover,  Spring  street 30,711  15 


tReal  estate. 


$364,563  87 
25»,575  91 

$623,139  78 
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PAYMENTS  AUTHORIZED  BY  THE  PUBLIC  SERVICE  COMMISSION  TO  BE  MADE 
ON  ACCOUNT  OP  CONSTRUCTION  OF  "CITY-OWNED"  LINES,  INCLUDING 
REAL  ESTATE  ACQUIRED  AND  MAINTENANCE  OF  COMPLETED  PORTIONS 
OF  RAPID  TRANSIT  ROUTES 

Gbaicd  SnocAXT 


ContitMt  No.  1 

ContTMt  No.  2 

ContTMt  No.  8 

Contract  No.  4 

MifloellaneouB  (Route  6,  Seotion  6). 


Total.. 


Total  diflbune- 
ments  to  Decem- 
ber 31. 1913 


$60,728,043  00 

5.278.250  54 

14,173.060  05 

37.388.440  75 

241.214  61 


$107,800,014  04 


Total  diebune- 
ments  year  end- 
ed December 
81, 1014 


$22,012  57 

00.870  56 

15.225.887  00 

alO.701.534  15 

58.871  68 


$26,108,884  01 


Total  dioburse- 
ments  Decem- 
ber 31,  1014 


$60,751,855  66 

6.877.030  10 

20.308.046  05 

o48.080.080  00 

300.086  24 


$133,018,708  05 


Fund  DxarBBunoir 


City  of  New  York 

$103,412,331  85 

4.266.723  75 

130.858  44 

$21,270,356  24 

623.130  78 

4.215.388  80 

$124,682,688  09 

New  York  Municipal  Railway  Corp'n. . . 
Interboroush  Rapid  Transit  Company.. . 

54.880.863  53 
54.346.247  33 

Total 

$107,800,014  04 

$26,108,884  01 

$133,018,708  05 

NoTB — a  Vouohera  to  the  amount  of  $436,137.12  for  awards  and  interest  thereon,  for  real  estate 
acquired  under  Contract  No.  4.  held  in  abeyance  December  31,  1014,  and  not  included  in  above 
totaL 

Nora — h  Additional  payments  were  made  to  the  City  Comptroller  ■■  follows: 
By  the  New  York  Municipal  Railway  Corporation  for 

interest  in  City  bonds. $463,381  60 

By  the  Interboroush  Bi^sid  Transit  Company  for  inr- 

terestin  City  bonds 202,003  61 
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Rental  Paid  to  the  City. —  Under  Contracts  Nos.  1  and  2  the 
Interborough  Kapid  Transit  Company,  the  lessee  of  the  subway, 
pays  The  City  of  Kew  York  a  rental  consisting  of  the  annual 
interest  charges  on  the  bonds  issued  by  the  City  for  the  construc- 
tion or  permanent  improvement  of  the  subway  plus  1  per  cent 
per  annum  for  a  sinking  fund.  The  following  figures  show  the 
amount  of  such  rental  paid  to  the  City  up  to  the  close  of  the  fiscal 
year  ended  June  30,  1914: 


Twolve  montlw 

ended 
June  30,  1014 


Entire  period  of 

operation  to 

June  30.  1914 


Smldngfimd.. 


Total.... 


$1,847,201  80 
514.101  60 


$2,801,802  00 


$15,882,821  87 
4.218.344  62 


$20,081,165  00 


Several  adjustments  of  minor  importance  have  been  made  in 
the  rental  from  time  to  time,  which  will  make  the  total  paid  for 
the  whole  period  differ  somewhat  from  last  year's  total  plus  this 
year's  payments. 

October  27,  1914,  was  the  tenth  anniversary  of  the  beginning 
of  operation  of  the  original  subway.     For  the  period  extending 
from  the  initial  operation,  October  27,  1904,  to  the  end  of  the 
fiscal  year,  Jime  30,  1914,  the  ticket  sales  of  the  subway  aggre- 
gated 2,332,401,435.    The  total  operating  revenue  received  by  the 
company  was  $120,084,198.     The  operating  expenses  and  taxes 
were  $49,549,845,  and  the  rental  paid  to  the  City  $20,081,165.99. 
The  Harlem  River  Tunnel. —  A  notable  achievement  of  the 
year  was  the  successful  sinking  of  three  sections  of  the  Harlem 
River  tunnel,  being  built  to  carry  the  four  tracks  of  the  Lexington 
Avenue  subway  under  that  river.    This  tunnel  is  being  constructed 
by  the  so-called  Detroit  River  method.     The  tunnel  consists  of 
steel  tubes,  built  on  the  surface  and  sunk  in  sections  into  a  pre- 
pared trench  in  the  bed  of  the  river  after  which  concrete  is  poured 
around  them,  and  when  entirely  linked  up  they  are  also  lined  with 
concrete.    Altogether  there  are  five  sections  of  steel  tubes  used  in 
the  Harlem  River  tunnel.    Two  of  these  were  laid  in  1913,  and 
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the  three  others  in  1914.  The  floating  and  sinking  of  each  section 
attracted  the  general  attention  of  engineering  circles,  and  each 
time  the  work  was  carefully  watched  by  visiting  engineers  and 
contractors  from  the  City  and  other  parts  of  the  country.  The 
length  of  the  tubes  is  1,080  feet,  but  the  contract  includes  the 
approaches  on  both  sides  of  the  river.  The  contractors  are  Arthur 
McMullen  and  Olaf  Hoif,  Mr.  Hoff  being  the  originator  of  the 
tunnel  method  used,  and  the  man  who  constructed  the  first  tunnel 
built  according  to  this  method  under  the  Detroit  river  for  the 
Michigan  Central  Hailroad.  The  contract  price  for  the  section 
is  $3,889,775.05. 

Alleged  Violations  of  Labor  Law 

The  Commission  during  the  year  received  several  complaints  of 
allied  violations  of  the  state  Labor  Law  and  investigated  the 
same.  Public  hearings  were  held  in  many  cases.  These  matters 
were  brought  to  the  attention  of  the  Commission  in  part  by  James 
M.  Lynch,  (state)  Commissioner  of  Labor,  and  in  part  by  repre- 
sentatives of  labor  unions.  The  principal  allegations  were  of 
violations  of  the  provisions  calling  for  the  payment  of  the  prevail- 
ing rates  of  wages  and  for  the  employment  of  citizens  only,  upon 
public  works. 

Xew  York  District  Council  of  Painters,  Decorators  atid  Paper 
Hangers  against  Oscar  Daniels  Company. —  Under  date  of 
March  7,  1914,  James  M.  Lynch,  Commissioner  of  Labor,  certi- 
fied to  the  Commission  that  a  complaint,  made  January  19,  1914, 
by  J.  M.  Wilson,  Secretary  of  the  Xew  York  City  District  Council 
of  Painters,  Decorators  and  Pai^er  Hangers,  alleging  that  the 
Oscar  Daniels  Company  was  not  paying  the  prevailing  rate  of 
wages  to  painters  on  its  contract  for  Ihe  construction  of  Section 
Xo.  12  of  the  Lexington  Avenue  subway,  was  well  founded.  The 
complaint  alleged  that  the  contractors  were  paying  painters  $2.50 
per  day  while  it  alleged  that  the  prevailing  rate  was  $4  per  day. 
The  Commission  called  a  public  hearing,  which  was  held  March 
24,  1914,  and  ^farch  27,  1914,  at  which  all  parties  were  repre- 
sented, and  testimony  was  taken.  On  April  7,  1914,  the  Commis- 
sion, being  of  opinion  after  the  hearings  that  there  was  no  viola- 
tion of  the  Labor  Law,  as  alleged,  dismissed  the  complaint. 
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Charles  Neuman  and  Thomas  Morgan  against  New  York 
Mvmcipal  Railway  Corporaiion  and  Jacobs  wnd  Davies. —  Under 
date  of  May  1,  1914,  James  M.  Lynch,  CommiBsioner  of  Ijabor, 
oertified  to  the  Commission  that  he  had  found  the  complaint  of 
Charles  Nemnan  and  Thomas  Morgan,  alleging  that  the  New  York 
Municipal  Railway  Corporation,  contractors,  and  Jacobs  and 
Davies,  subcontractors,  were  violating  the  Labor  Law  in  regard  to 
the  prevailing  rate  of  wages  for  Jap  drillers  on  their  work  in  the 
reconstruction  and  equipment  of  the  Centre  Street  Loop  subway, 
well  founded.  The  Commission  called  a  hearing,  which  was  held 
on  May  12,  1914,  at  which  all  parties  were  present,  and  after 
such  hearing,  received  from  Jacobs  and  Davies  a  coumiiunication 
stating  that  pursuant  to  directions  from  the  New  York  Municipal 
Railway  Corporation  they  had  establi^ed  $3.68  per  day  as  the 
rate  of  wages  for  Jap  drillers  in  tlie  work  in  the  Centre  Street 
Loop,  effective  May  22,  1914,  and  that  so  far  as  possible  it  would 
pay  such  drillers  employed  prior  thereto  the  difference  between 
the  $3  per  day  which  they  received  and  the  established  rate. 

International  Brotherhood  of  Electrical  Workers  against  All 
Subwa-y  Coniractors. —  Trnder  date  of  June  8,  1914,  the  Inter- 
national Brotherhood  of  Electrical  Workers,  by  Paul  MoNally, 
Business  Agent,  and  G.  M.  Whitford,  Secretary,  complained  to 
the  Commission  that  it  was  impossible  for  a  practical  electrician 
to  secure  employment  on  the  various  sections  of  the  new  subways 
because  the  contractors  refused  to  pay  more  than  $3  per  day, 
while  the  prevailing  rate  was  $4.80  per  day.  The  Commission 
submitted  the  complaint  to  all  contractors,  requesting  a  written 
answer  within  three  days,  and  called  a  hearing,  which  was  held 
June  30,  1914,  and  continued  on  July  23,  1914.  All  parties  weHB 
represented  and  testimony  was  taken.  On  September  22,  1914, 
Comsiissioner  J.  Sergeant  Cram,  before  whom  the  hearings  were 
held,  submitted  an  opinion  holding  that  $4.80  per  day  is  the  pre- 
vailing rate  for  jonrnejTnen  electricians  and  $2.20  per  day  for 
electricians'  helpers.  The  Commission  tliereupon  adopted  an 
order  directing  all  contractors  to  pay  each  journeyman  electrician 
$4.80  per  day  and  each  electrician's  helper  $2.20  per  day.  At 
the  hearings  it  was  alloge<l  that  contractors  were  using  helpers  to 
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do  joumejmen'g  work,  and  Commissioiier  Cram  pree^ited  a  reBO- 
lution  limiting  the  nninber  of  helpers  to  one  to  each  jonmeyman 
employed,  but  this  was  not  adopted;  and  on  October  20,  1914, 
the  Commission  called  for  furdier  hearings  to  receiye  evidence  in 
regard  to  the  number  of  helpers  to  be  allowed  to  joomeymen  elec- 
tricians. Hearings  were  held  October  26th,  November  6th  and 
November  24th.  All  parties  were  represented,  and  a  laiige 
amount  of  testimony  was  taken.    Decision  was  reserved. 

Bricklwyers  and  Masons  against  Dock  Contractor  Company. — 
On  August  6,  1914,  the  Bricklayers  and  Masons  of  New  York 
City,  by  John  Gill  and  Louis  Mazzola,  made  a  general  complaint 
to  the  Commission  of  violations  of  the  Labor  Law  by  the  Dock 
Contractor  Company,  the  contractors  for  the  construction  of  Sec- 
tion No.  4  of  Route  No.  5,  a  part  of  the  new  Broadway  subway 
in  Manhattan,  between  Bleecker  street  and  14th  street  The  Com- 
mission called  a  hearing,  which  was  held  September  15,  1914,  at 
which  all  parties  were  present  and  testimony  was  taken.  The 
case  was  referred  to  Counsel  for  the  Commission  who,  on  Sep- 
tember 29,  1914,  submitted  an  opinion  holding  that  as  the  viola- 
tion complained  of  was  committed  by  a  subcontractor  and  that  the 
contractor  had  thereafter  taken  over  the  work  and  was  paying 
the  prevailing  rate  of  wages,  the  Commission  would  not  be  justi- 
fied in  declaring  the  contract  forfeited,  as  the  record  did  not 
show  that  the  contractor  had  actual  or  constructive  notice  of  the 
violation.  Commissioner  Cram,  at  the  meeting  on  October  6, 
1914,  moved  that  the  Dock  Contractor  Company's  contract  be 
declared  forfeited,  on  account  of  violations  of  the  Labor  Law 
shown  at  the  hearings.  This  motion  was  defeated  by  four  to  one, 
all  the  other  Commissioners  voting  against  it. 

On  October  9th,  John  Gill,  one  of  the  complainants,  asked  that 
the  hearings  be  reopened  as  he  desired  to  submit  additional  evi- 
dence. The  request  was  granted,  and  a  rehearing  was  called  and 
held  on  October  14th,  October  2lst,  November  6th,  November 
13th  and  November  25,  1914.  At  the  rehearing  the  complainants 
introduced  additional  evidence  of  the  violation  of  the  prevailing 
rate  of  wages  clause  and  also  evidence  going  to  show  that  among 
the  company's  employees  were  some  men  who  are  not  citizens. 
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This  they  claiiaed  was  a  violation  of  the  alien  labor  clause  of  the 
Labor  Law.  On  Xovember  27  th,  John  Gill  asked  leave  to  with- 
draw his  complaint  against  the  Dock  Contractor  Company  upon 
an  affidavit  by  W.  V.  McMenimen  that  the  company  was  now 
complying  with  Section  !No.  14  of  the  Labor  Law,  requiring  the 
employment  of  citizens  upon  public  work.  The  Commission  upon 
the  same  date  dismissed  the  proceeding. 

John  Gill  against  Cranford  Company, —  Under  date  of  Decem- 
ber 7,  1914,  John  Gill  filed  a  complaint  with  the  Commission 
against  the  Cranford  Company,  alleging  violation  by  that  com- 
pany of  the  prevailing  rate  of  wages  clause  of  the  Labor  Law  on 
its  work  in  building  Sections  Nos.  1  and  1-A  of  Route  No.  12,  the 
Eastern  Parkway  subway  in  Brooklyn.  The  Commission  called 
a  hearing,  to  be  held  January  5,  1915. 

Brotherhood  of  Electrical  Workers  against  Contractors  for 
Equipment  of  Steinway  Tunnel  and  Centre  Street  Loop  Sub- 
way.—  On  October  G,  1914,  M.  J.  Ilorahan,  representing  the 
Brotherhood  of  Electrical  Workers,  complained  to  the  Commis- 
sion that  the  contractors  placing  the  equipment  in  the  Steinway 
Tunnel  and  the  Centre  Street  Loop  subway  were  violating  the 
Labor  Law  in  r^ard  to  the  hours  of  employment  and  the  wages 
of  electricians.  The  Commission  called  a  hearing,  which  was 
held  October  16,  1914.  After  the  taking  of  testimony  the  pro- 
ceeding was  adjourned  subject  to  the  call  of  the  Chairman. 

Carpenters'  Union  against  Bradley  Contracting  Company, —  On 
November  30,  1914,  the  Carpenters'  Union,  by  Jeremiah  A. 
O'Leary,  Counsel,  renewed  a  complaint  made  previously  by  the 
Joint  District  Council  of  Carpenters  of  Greater  New  York,  alleg- 
ing that  the  Bradley  Contracting  Company  was  violating  the 
Labor  Law  in  not  paying  the  prevailing  rate  of  wages  to  carpenters 
on  its  contract  for  a  section  of  the  Lexington  Avenue  subway. 
The  Commission  called  a  hearing,  which  was  held  December  11th 
and  others  on  December  15th,  17th,  18th,  21st  and  22,  1914, 
when  it  was  declared  closed.  A  large  amount  of  testimony  was 
taken,  and  the  matter  was  taken  under  advisement. 

John  Oill  against  Underpinning  and  Foundation  Company. — 
Immediately  on  withdrawing  his  complaint  against  the  Dock  Con- 
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tractor  Company,  Johii  Gill  filed  with  the  CommiBBiou  a  eom- 
plaint  against  the  Underpinning  and  Foundation  Company.  In 
the  case  against  the  Dock  Contractor  Company  the  testimony 
showed  that  the  TJnderpinning  and  Foundation  Company  had  been 
doing  some  work  for  the  Dock  Contractor  Company,  and  three 
men  employed  by  the  Underpinning  Company  testified  that  they 
were  not  citizens  of  the  United  States.  In  his  complaint  Mr.  Gill 
requested  the  Commission  to  require  the  Underpinning  and 
Foundation  Company  to  show  cause  why  its  contracts  should  not 
be  revoked.  The  Commission  called  a  hearing,  which  was  held 
December  17,  1914,  and  before  any  testimony  was  taken  was 
adjourned  to  December  31,  1914,  owing  to  the  pending  proceed- 
ing against  the  Bradley  Contracting  Company.  The  hearings 
have  not  vet  been  concluded. 

A  Section  Readvertised 

On  October  1,  191*3,  the  Commission  opened  bids  for  the 
construction  of  Section  No.  2  of  Routes  Nos.  4  and  38, 
that  part  of  the  Seventh  Avenue  subway  in  Mauhattan  lying 
in  Greenwich  street.  West  Broadway  and  Varick  street  be- 
tween Vesey  and  Beach  streets.  The  lowest  bidder  was  the 
Thomas  J.  Buckley  Engineering  Company.  The  bids,  according 
to  custom,  were  referred  to  the  Chief  Engineer  of  the  Commission, 
who  reported  unfavorably  upon  the  bid  of  the  Thomas  J.  Buckley 
Engineering  Company,  on  the  ground  that  the  company  lacked 
the  exx)erience  and  equipment  necessary  to  perform  the  work. 
The  Commission  thereupon  rejected  all  bids  and  readvertised  for 
further  proposals.  The  bids  under  the  readvertisement  were 
opened  December  2,  1913,  and  according  to  the  official  figures 
the  Degnon  Contracting  Company  was  the  lowest  bidder,  at 
$3,059,522.  The  Thomas  J.  Buckley  Engineering  Company  was 
the  third  lowest  bidder,  but  when  the  official  figures  were 
announced  that  company  claimed  that  it  would  have  been  the 
lowest  if  a  mistake  had  not  been  made  in  transcribing  certain 
figures  in  its  bid  to  the  official  copy,  submitted  to  the  Conamission. 
The  Commission  refused  to  allow  the  Buckley  Company  to  change 
its  figures,  and  the  latter  appealed  to  the  courts  for  an  order  to 
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prevent  the  Commission  from  awarding:  the  contract  to  the  Degnon 
Company  at  the  figure  named. 

Stations  ox  Xew  Elevated  Kailroads 

Under  the  Dual  System  contracts  the  Commission  must 
approve  the  plans  for  the  construction  of  additions  to  or 
extensions  of  the  elevated  railroads,  owned  by  the  Interborough 
Rapid  Transit  Company  and  the  New  York  Municipal  Railway 
Corporation,  to  be  operated  as  parts  of  the  Dual  System.  As 
the  plans  show  the  proposed  location  of  stations  on  such  lines, 
it  follows  that  such  locations  can  be  made  by  the  companies  only 
with  the  Commission's  approval.  Some  of  the  station  locations 
were  approved  during  the  year  1913  and  others  during  the  year 
1914.  The  list  of  such  stations  on  all  company-owned  lines,  as 
finally  approved,  is  as  follows: 

Elevated  Ejrtenia'ons 
Eighth  Avenue  and  162d  Stbebt  CJonnection — ^Ix)cal  Stations 

(Bronx) 


Sedswick  Avenue 

Anderson  and  Jerome 
Avenues 

Webster  Avenue  Line — ^Local  Stations 

(Bronx) 

aOOth  street 
3Mth  Stnet 

Gun  Hill  Road 
White  Plains  Road 

Elevated  Third-Tracking— Ei|iress  Statioss 

Second  Avenue  Line 

(Manhattan) 

CityHidl 
Chatham  Square 
14th  Street 
42d  Street 

Third  Avenue  Line 
(ManhaUan) 

86th  Street 

125th  Street  (127th 
Street  station  re- 
moved) 

City  HaU 
Chatham  Square 
Canal  Street 
Grand  Steeet 
Houston  Street 

(Bronx) 

0th  Street 

23d  Street 

42d  Street 

106th  Street 

125th  Street 

133d  Street 
138th  Street 

Ninth  Avenue  Line 
(ManhaUan) 

143d  Street 
149th  Street 

Cortlandt  Street 
Warren  Street 
DeebroMee  Street 
Christopher  Street 
14th  Street 
34th  Street 

6dth  Street 
116th  Street 
125th  Street 
145th  Street 
155th  Street 
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Station 
Cresoont  StPMt 
HSderta  Loqa 

Fonst  Parkway 

Woodhaven  Arenue 

freedom  Avenue 

Cheitnut  Street 

North  Vine  Street 

Metropolitan  Avenue 

Campion  Street 

Branford  Street 
Hopewell  Avenue 

diflfaide  Avenue 


*  Jamaica  Avbnitb  Linx. 
(Brooklyn  and  Queetw) 

AjtproximaU  Location  of 
Ptatform 

Centered  on  Hemlock  street 

Centered    between    Elderts    lane 
and  Eada  avenue 

Centered  weet  of  Yarmouth  street 
Centered  west  of  Walker  avenue 
Centered  west  of  Oxford  avenue 


Centred  between  Chestnut  street 
and  Cedar  avenue 

Centered  on  Brevoort  street 


Centered  on  Silkworth  avenue 

Centered  between  Campion  street 
and  Netoong  avenue 

Centered  on  Kissam  place 

Centered  on  Herriman  avenue 


Centered    between    B«rgen    and 
CUffside  avenues 


ApprozimaU  Location 
of  Bntrameon 

East  of  Crescent  street 

Elderts    lane    and    Eads 
avwue 

East   of   Forest   parkway 
and  near  Ferry  street 

Woodhaven    and    Manor 
avenues 

East  of  lYeedom  avenue 
and  at  Oxford  avenue 

West  of    Chestnut    street 
and  east  of  Cedar  avenue 

Qpruoe    and    North    Vine 


Troy    street   and    Metro* 
politan  avenue 

Campion    street    and  • 
KiH>lan  avenue 

Branford  and  Alsop  streets 

West  of  Newark  strset  and 
at  HopeweD  avenue 

Bergen  and  Ctiffsidie  ave- 
nues 


*  Station  I  ooations  on  this  line  are  tentative  only,  the  plans  not  having  been  approved  yet  by  the 
Commission. 

LlBEBTT  AVENUB  LiNB 

{Brooldyn) 


Hudson  Street 
Boyd  Avenue 
Rockaway  Boulevard 
Oxford  Avenue 
Gieenwood  Avenue 
Lafferts  Avenue 


Extending  easterly  from  Amber 
street 

Centered    between    Ferry    street 
and  Boyd  avenue 

Approximately  centered  on  Rock- 
away  boulevard 

Centered  between    Freedom  and 
Oxfcvd  avenues 

Centered  between  Greenwood  and 
Napier  avenues 

Extending  westvly  from  Lefferts 
avenue 


Amber  and  Hudson  streets 

Ferry    street    and    Boyd 
avenue 

Walko*  avenue  and  east  of 
Vanderveer  avenue 

Freedom  and  Oxford  ave> 
nues 

Napier     and     Greenwood 
avenues 

Walnut  street  and  Lefferts 


Seneca  Avenue 

Forest  Avenue 

IVesh  Pond  Road 

Metropolitan  Avenue 
(present  station) 


LUTHBRAN  CfllCBTEBT  LiNB 

(firookLyn) 

Approximately  centered  on  Seneca 
avenue 

Centered  between  Woodward  and 
Forest  avenues 

Extending     northeasterly     from 
Fresh  Pond  road 

South  of  Metrojralitan  avenue 


Seneca  avenue 

Putnam  avenue  and  Madi- 
s<m  street 


FVesh     Pond     road 
Sedgwick  street 

Metropolitan  avenue 


and 
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Eishth  Ayenua 

Fort  HamilUxi  Avenue 

New  Utneht  Avenue 

Eishteenth  Avenue 

Twentieth  Avenue 

Twenty-eeeond  Avenue 

• 
Kinse  Hichway 

Avenue  U 

Ei^ty-eizth  Street 

Sorf  Avenue,  Ex. 


Sea  Beach  Line 

(Brooklyn) 

Centered  between  7th   and   8th 
avenues 

Centored  between  10th  and  11th 
avenues 

Centered  on  63d  street 

Centored  between  17th  and  ISth 
avenues 

Centred  on  20th  avenue 

Centered  between  22d  avenue  and 
Avenue  O 

Centered  between  Kings  Highway 
and  Avenue  R 

Centered    between    Avenues    T 
andU 

Centered    between    Avenues    V 
and  W 

N(»th  of  Surf  avenue 


7th  and  8th  avenues 

10th  and  11th  avenues 

New    Utrecht    and    15tb 
avenues 

17th  and  18th  avenues 

20th  avenue 

Avenue  O  and  22d  avenuA 


Kings  Highway  and  Ave« 
nue  R 

Avenues  T  and  U 


8dth  street 


South  end 


Turnstiles  on  the  New  Lines 

Turnstile  control  has  been  the  method  used  at  stations 
on  the  Brooklyn  elevated  railroads  for  years;  that  is,  a 
passenger  after  paying  his  fare  passes  through  a  turnstile  to 
board  the  train  instead  of  receiving  a  ticket  and  dropping 
the  ticket  in  a  chopping  box,  as  is  done  on  the  elevated  railroads 
in  Manhattan  and  The  Bronx  as  well  as  upon  the  subway. 
When  the  New  York  Municipal  Railway  Corporation  began  tem- 
porary operation  of  the  Centre  Street  Loop  subway  the  Commis- 
sion permitted  it  to  extend  turnstile  control  to  the  stations  in  that 
subway.  In  February,  1914,  the  question  of  the  method  to  be 
used  upon  the  new  City-owned  lines,  to  be  operated  by  the  New 
York  Municipal  Railway  Corporation,  was  considered,  and  the 
Commission  decided  that  for  all  principal  stations  the  method  of 
control  should  be  by  ticket  booths  and  choppers  instead  of  by  turn- 
stiles, but  that  at  stations  where  traffic  is  light  turnstiles  may  be 
installed  and  continued  in  use  until  the  Commission  decides  that 
conditions  require  the  substitution  of  ticket  booths  and  choppers. 
Accordingly,  ticket  booths  and  choppers  will  be  installed  at  all 
stations  on  the  new  subway  lines  in  Manhattan,  except  at  the 
stations  in  the  Centre  Street  Loop  subway.  The  method  of  con- 
trol to  be  used  on  the  Nassau  street  extension  of  the  Loop  subway 
is  to  be  left  open  until  the  plans  are  ready  for  adoption.     Ticket 
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booths  and  choppers  will  be  used  at  all  stations  on  the  new  lines 
in  Queens  Borough;  on  the  Montague  Street-Flatbush  Avenue 
connection  in  Brooklyn,  at  all  stations  on  the  New  Utrecht  Avenue 
and  Gravesend  Avenue  elevated  railroads  in  Brooklyn  north  of 
and  including  62d  street  and  Avenue  I;  also  at  the  Eighteenth 
Avenue  and  Coney  Island  stations  on  the  New  Utrecht  Avenue 
line  and  at  the  Coney  Island  station  on  the  Gravesend  Avenue 
line.  At  all  other  stations  turnstiles  may  be  used  temporarily, 
but  the  structures  must  be  built  to  allow  of  later  installation  of 
ticket  booths  and  choppers.  Upon  company-owned  lines  the  Com- 
mission will  permit  the  use  of  turnstiles,  providing  it  may  order  a 
change  when  conditions  demand  it. 

Relics  of  Early  Days 

In  its  annual  report  of  1913,  the  Commission  noted  the 
findings  of  skeletons  and  an  old  well  in  different  sections 
of  the  new  subway  excavations.  In  April,  1914,  F.  L.  Cranford, 
Inc.,  contractor  for  Sections  Nos.  1  and  1-A  of  Route  No.  5, 
covering  the  lower  part  of  the  Broadway  subway  in  Manhattan, 
reported  the  discovery  of  a  subterranean  jail  underneath  Church 
street  about  midway  between  Dey  and  Cortlandt  streets.  At 
a  depth  of  about  thirty  feet  the  workmen  encountered  a 
stone  wall,  fitted  with  windows,  fortified  with  iron  bars.  The 
wall  extended  from  a  point  about  eight  feet  below  the  surface  to 
the  bottom  of  the  excavation.  An  antiquarian  who  examined  the 
wall  came  to  the  conclusion  that  it  was  part  of  a  prison  dating 
from  the  old  Dutch  days,  and  had  probably  been  in  use  in  the 
latter  part  of  the  18th  century.  The  wall  was  demolished  for  the 
width  of  the  subway  excavation,  but  parts  of  it  are  still  buried  on 
the  sides  and  below  the  bottom  of  the  subway  work. 

In  October,  1914,  the  Rapid  Transit  Subway  Construction 
Company,  the  contractors  for  the  construction  of  Section  No.  1-A 
of  Routes  Nos.  4  and  38,  the  Battery  section  of  the  Seventh 
Avenue  subway,  reported  the  finding  of  two  cannon  balls  a  short 
distance  below  the  surface,  near  the  Battery  station  of  the  existr 
ing  subway.  Both  were  of  iron,  encrusted  with  rust,  one  about 
two  inches  and  the  other  about  four  inches  in  diameter. 
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Changes  in  Routes 

Under  the  Dual  System  contracts  the  Commission  reserves 
the  right  to  alter  the  routes  laid  down  for  rapid  transit 
lines  if  sufficient  reason  be  shown.  In  May,  1914,  a  change 
was  made  in  the  line  of  the  Eighth  Avenue  and  162d  Street 
connection.  This  is  the  line  which  will  connect  the  existing 
west  side  elevated  railroad  with  the  new  elevated  railroad  in 
Jerome  avenue.  As  originally  laid  out  the  line  followed  the  route 
of  East  162d  Street.  This  street  ends  at  Anderson  avenue  and 
begins  again  further  south  of  its  former  line  on  the  easterly  side 
of  Jerome  avenue.  The  route  of  the  connection  accordingly 
curved  southward  at  Anderson  avenue,  crossed  Jerome  avenue  and 
again  curved  into  !Elast  162d  street,  through  which  it  passed  to 
River  avenua  The  change  made  was  to  straighten  the  line,  and  in 
place  of  curving  south  and  east  into  East  162d  street  it  was 
continued  in  a  straight  line  from  Anderson  avenue  across  Jerome 
avenue  and  through  private  property  north  of  East  l©2d  street 
into  River  avenue. 

During  the  n^otiations  with  the  United  States  Government  for 
the  easement  under  the  Post  Office  for  the  Park  Place,  William 
and  Clark  Street  subway  it  appeared  at  one  time  that  such  ease- 
ment would  not  be  obtained  without  payment  by  the  City  of  a  large 
consideration.  In  May,  1914,  the  Commission  adopted  an  alterna- 
tive route,  known  as  the  Spruce  Street  route,  which  could  have 
been  used  instead  of  the  Park  Place,  William  and  Clark  Street 
route  80  as  to  avoid  passing  under  the  United  States  Post  Office 
property.  The  change  involved  running  the  line  through  Mail 
and  Spruce  streets  to  William  street  instead  of  under  the  Post 
Office  and  through  Beekman  street.  The  Government's  grant  of 
the  easement  for  the  original  line,  however,  precluded  the 
necessity  of  using  the  Spruce  Street  route. 

In  July,  1914,  the  Commission  adopted  a  new  route  for  the 
so-called  crosstown  rapid  transit  line  in  Brooklyn.  This  route 
runs  southerly  from  the  Queensboro  Bridge  plaza,  where  it  con- 
nects with  the  Steinway  Tunnel  and  the  new  rapid  transit  lines 
to  Astoria  and  Corona,  across  town  to  and  under  the  Williamsburg 
Bridge  plaza  and  further  to  a  connection  with  the  Brighton  Beach 
railroad.    This  route  was  projected  as  an  elevated  railroad  at  the 
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time  the  Dual  System  contracts  were  under  negotiation,  but 
property  owners  on  Franklin  avenue,  through  which  the  line  ran, 
objected  to  an  elevated  railroad,  and  the  route  was  abandoned. 
The  difficulty  has  been  met  by  providing  for  a  subway  through 
Franklin  avenue  and  an  elevated  railroad  for  other  parts  of  the 
route. 

In  July,  1914,  the  Commission  adopted  a  modification  of  the 
route  for  the  14th  Street-Eastern  line.  This  line  begins  at 
Sixth  avenue,  ^lanhattan,  and  runs  under  14th  street  to  and 
under  the  East  river  to  Xorth  7th  street,  Brooklyn,  thence  to 
Metropolitan  avenue,  Bushwick  avenue,  Johnson  avenue  and 
Wyckoff  avenue  to  a  junction  with  the  Broadway  elevated  line  in 
East  New  York.  The  plans  called  for  an  elevated  railroad  for  the 
eastern  part  of  the  route,  but  property  owners  on  Wyckoff  avenue 
refused  to  give  consents  for  an  elevated  line.  On  this  account  the 
Commission  made  an  arrangement  with  the  Long  Island  Bailroad 
Company  for  the  use  of  the  right  of  way  of  its  Evergreen  branch, 
which  runs  parallel  to  Wyckoff  avenue.  The  modification  of  the 
route  consisted  of  the  substitution  of  this  right  of  way  for  that 
part  of  Wyckoff  avenue  used  in  the  original  route. 

Temporary  Sewer  in  Fourth  Avenue  Subway 

As  stated  in  the  annual  report  for  1913,  the  easterly  local  track 
in  the  Fourth  Avenue  subway,  Brooklyn,  between  Butler  street  and 
Hanson  place,  is  occupied  by  a  temporary  sewer,  installed  there 
pending  the  construction  of  the  Gold  street  relief  sewer.  During 
the  year  1914  work  on  the  relief  sewer  was  prosecuted  nearly  to 
completion  by  the  City  authorities.  It  is  now  expected  that  the 
relief  system  will  be  completed  by  March  1,  1915,  after  which  the 
temporary  sewer  in  the  suibway  can  be  removed. 

Elevated  Construction  Contract  Disapproved 

The  Dual  System  agreements  gave  to  the  Interborough 
Rapid  Transit  Company  the  ri^t  to  construct  and  operate 
certain  extensions  of  the  elevated  railroads  in  ^Manhattan 
and  The  Bronx,  namely,  a  connection  between-  the  Second 
Avenue  elevated  railroad  and  the  Queensboro  bridge;  the 
Eighth  Avenue  and  ie2d  Street  connection  between  the 
Ninth    Avenue   elevated    railroad    and   the   new    rapid   transit 


Kapid  Teansit  101 

line  in  Jerome  avenue;  and  an  extension  of  the  Third  Avenue 
elevated  railroad  from  its  present  terminus  at  Fordham  through 
Webster  avenue  and  Gun  Hill  road  to  a  connection  with  the  new 
rapid  transit  line  in  White  Plains  road.  As  these  lines  are  to 
be  owned  by  the  company,  their  construction  is  to  be  carried  on 
and  paid  for  by  it.  In  July,  1914,  the  company  submitted,  for 
the  approval  of  the  Commission,  a  contract  which  it  proposed  to 
award,  without  bidding,  to  the  Terry  &  Tench  Company,  Inc., 
the  Snare  &  Triest  Company  and  the  T.  A.  Gillespie  Company, 
upon  the  basis  of  actual  cost  plus  a  percentage,  to  be  named  by 
the  Commission  but  to  be  not  less  than  12^^  per  cent  of  the  con- 
struction cost  The  contractors  named  are  those  who  had  already 
been  awarded  the  contract  for  the  third-tracking  work  of  the 
Second,  Third  and  Ninth  Avenue  elevated  lines.  After  full  con- 
sideration, the  Commission  in  December,  1914,  disapproved  the 
contract,  but  permitted  the  company  to  award,  without  bidding,  to 
the  contractors  doing  the  third-tracking  work  the  immediate  con- 
nections with  existing  lines,  but  directed  it  to  submit  for  bids  to 
at  least  six  rentable  contractors  the  contract  for  the  construction 
of  the  main  extensions. 

1:^1X1  AL  Liability  fob  William  Street  Subway 

When  the  route  for  the  Park  Place,  William  and  Clark  Street 
8uJ)way  was  adopted  property  owners  on  William  street  refused  to 
give  their  consents,  on  the  ground  that  the  nature  of  the  soil  was 
such  that  subway  construction  through  that  street  would  endanger 
the  safety  of  many  large  buildings.  The  Commission's  engineers 
reported  that  the  buildings  along  the  street  could  be  properly  pro- 
tected and  the  Commission  applied  to  the  Appellate  Division  of  the 
Supreme  Court  for  a  determination  in  lieu  of  the  consents  of 
property  owners.  In  this  proceeding  certain  property  owners 
continued  their  opposition,  and  the  court  in  approving  the  route 
granted  the  request  of  property  owners  that  the  City  assume  initial 
liability  for  any  damage  to  property  resulting  from  the  work.  In 
compliance  with  this  decision,  the  Commission  inserted  a  special 
liability  clause  in  the  contract  for  the  construction  of  the  new 
rapid  transit  work.  On  all  other  sections  of  the  work  the  con- 
tractor assumes  all  liability  for  damage  to  property. 


CHAPTER  III 
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The  close  of  the  year  1914  has  seen  nearly  all  subway  lines  em- 
braced in  the  Dual  System  contracts  let  and  under  construction, 
comprising  the  Interborough  Rapid  Transit  Company's  lines  and 
the  New  York  Municipal  Railway  Corporation's  lines,  exceeding, 
in  volume,  that  of  any  similar  construction  hitherto  undertaken  at 
one  time.  In  addition  to  such  subway  construction,  work  has 
progressed  in  the  reconstruction,  for  permanent  operation,  of  the 
Centre  Street  Loop  subway;  the  third-tracking  of  the  elevated 
railroads  of  the  Interborough  Rapid  Transit  Company  in  Man- 
hattan  and  The  Bronx,  and  also  in  providing  additional  tracks 
in  Brooklyn,  on  the  Broadway  line  and  the  Fulton  Street  line  of 
the  New  York  Municipal  Railway  Corporation;  constructing 
also  additional  elevated  lines  and  reconstructing  certain  existing 
railroads  of  that  corporation ;  station  finish  work  where  necessary 
to  be  done  in  connection  with  these  Dual  System  contracts,  and 
installing  track,  third  rail  and  other  necessary  equipment;  all  as 
more  specifically  set  forth  in  this  report,  and  as  presented  in  their 
order.  Work  other  than  under  the  Dual  System  contracts,  chiefly 
in  connection  with  the  existing  subway,  in  the  construction  of 
additional  entrances  and  exits,  and  other  required  additions  and 
improvements  to  this  subway  in  Manhattan  and  Brooklyn,  is  also 
included. 

Dual  System  of  Rapid  Tbansit 

On  March  19,  1913,  a  group  of  contracts  known  as  the  Dual 
System  contracts  were  entered  into  by  the  City,  acting  by  the 
Public  Service  Commission  for  the  First  District,  with  the  Inter- 
borough Rapid  Transit  Company,  and  with  the  New  York 
Municipal  Railway  Corporation  (subsidiary  of  the  Brooklyn 
Rapid  Transit  Company),  for  the  construction  of  a  series  of  rapid 
transit  lines,  which,  when  completed,  will  greatly  improve  the 
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transportation  facilities  in  the  boroughs  of  Manhattan,  The 
Bronx,  Brooklyn  and  Queens;  provision  is  also  made  for  future 
connection  with  the  Borough  of  Richmond.  The  outlay  involved 
for  these  lines,  including  equipment,  will  exceed  $330,000,000, 
part  of  which  is  to  be  furnished  by  the  operating  companies.  The 
distribution  of  these  Dual  System  rapid  transit  lines,  divided  into 
two  groups.  City-owned  lines  and  Company-owned  lines^  present- 
ing, first,  the  Interborough  Rapid  Transit  C<xnpany  lines  as  thus 
divided,  and,  secondly,  the  New  York  Municipal  Railway  Cor- 
poration lines,  is  as  follows: 

City-owned  Lines 

Interborough  Division. — ^Extensions  are  provided  to  the  existing 
subway  which  will  give  the  Interborough  Rapid  Transit  Com- 
pany for  operation  two  trunk  lines  in  Manhattan;  one  extension 
to  the  north  in  Lexington  avenue  from  about  40th  street  and 
Park  avenue  to  The  Bronx,  in  connection  with  the  present  line 
south  of  that  point,  will  make  an  east  side  trunk  line,  and  an 
extension  south  from  Times  square  down  Seventh  avenue  and 
other  streets  to  the  Battery,  with  the  present  line  north  of  Times 
square,  will  make  a  west  side  trunk  lina 

The  east  trunk  line  crosses  under  the  Harlem  river  and  divides 
into  two  branches;  one  extending  via  Mott  and  Jerome  avenues 
to  Woodlawn;  the  other  extending  via  138th  street.  Southern 
boulevard,  Whitlock  avenue  and  Westchester  avenue  to  Pelham 
Bay  park.  A  loop  connection  is  also  provided  in  the  vicinity 
of  149th  street  and  Mott  avenue  to  permit  the  operation  of  trains 
to  and  from  the  existing  subway  north  of  149th  street  (on  the 
West  Farms  branch)  in  Manhattan  by  the  east  side  trunk  line,  and 
an  elevated  extension  of  the  existing  subway  is  to  be  constructed 
from  179th  street  and  Boston  road  along  White  Plains  road 
to  about  24l8t  street,  near  the  city  lina 

The  west  trunk'  line  connects  with  the  existing  subway  loop  at 
the  Battery.  Provision  is  made  for  another  East  River  tunnel 
to  Brooklyn  for  the  Interborough  Rapid  Transit  Company.  This 
connection  will  leave  the  west  trunk  line  at  about  Park  place 
and  run  through  Beekman  street,  William  street  and  Old  Slip, 


104:       Public  Skbvice  Commission — Fiest  Distbict 

cross  under  the  East  river  to  Clark  street,  Brooklyn,  and  extend 
thence  under  Clark  street  and  Fulton  street  to  a  connection  with 
the  existing  subway  near  Borough  Hall. 

The  present  Brooklyn  trunk  line  is  to  be  extended  from  its 
terminus  at  Flatbush  and  Atlantic  avenues  via  Flatbush  avenue. 
Eastern  parkway  and  Livonia  avenue  to  New  Lots  road.  A 
branch  thereof  is  to  be  constructed  under  Nostrand  avenue  to 
Flatbush  avenue  and  provision  is  made  for  the  future  construc- 
tion of  a  branch  in  Utica  avenue. 

The  present  Stein  way  Tunnel,  which  was  practically  completed 
some  years  ago,  will  be  changed  to  permit  of  operation  by  subway 
cars  and  will  be  extended  to  Times  square  from  Park  avenue.  On 
the  east  this  line  will  extend  to  the  Queensboro  Bridge  plaza,  where 
a  junction  will  be  made  with  the  lines  from  Manhattan  which 
cross  over  the  Queensboro  bridge  and  will  extend  thence  by  two 
branches  to  Astoria  and  Corona  respectively. 

For  the  above  lines  plans  and  specifications  have  been  com- 
pleted  and  contracts  have  been  awarded  by  the  Comimission.    . 

New  York  Municipal  Division, —  The  New  York  Municipal 
Railway  Corporation  will  operate  the  Centre  Street  Loop  subway, 
which  coimects  the  Manhattan  ends  of  the  Brooklyn,  Manhattan 
and  Williamsburg  bridges  over  the  East  river.  It  will  have  a  new 
distributing  line  in  Manhattan  known  as  the  Broadway-Fifty- 
iiinth  Street  subway,  extending  along  Whitehall  street.  Church 
street,  Broadway,  Seventh  avenue  and  59th  street  to  the  Queens- 
boro plaza  in  Queens  via  the  Queensboro  bridge,  and  also  a  line  on 
1-ith  street,  Manhattan,  from  Sixth  avenue  to  the  East  river. 

The  Centre  Street  Loop  is  expected  to  provide  mainly  for  the 
operation  in  Manhattan  of  the  Brooklyn  elevated  trains  crossing 
the  three  East  River  bridges  which  it  connects,  and  also  for  trains 
from  the  Fourth  Avenue  subway,  Brooklyn. 

At  the  Queens  end  of  the  Broad way-Fifty-ninth  Street  line,  con- 
nection will  be  made  with  the  Astoria  and  Corona  lines  leased  to 
the  Interborough  Rapid  Transit  Company.  Trackage  rights  for 
these  lines  have  been  reserved  to  the  New  York  Municipal  Rail- 
way Corporation  for  the  operation  of  its  trains.  At  the  south, 
this  line  crosses  under  the  East  river  to  Montague  street.  Brook- 
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JyUy  and  extends  thence  under  Montague,  Fulton  and  Willoughby 
streets  to  a  connection  with  the  Fourth  Avenue  subway  in  Flatr 
bush  avenue  extension. 

The  Fourth  Avenue  subway  in  Brooklyn,  with  an  extension 
to  86th  street,  is  a  new  trunk  line  for  the  New  York  Municipal 
Railway  Corporation.  From  this  line  a  connection  is  made  via 
St.  Felix  street  and  Flatbush  avenue,  with  the  Brighton  Beach 
line  at  Malbone  street ;  also  a  connection  is  made  near  38th  street 
with  the  Gravesend  and  New  Utrecht  Avenue  elevated  lines,  to 
Coney  Island. 

Provision  is  made  for  a  connection  from  the  Broadway-Seventh 
Avenue  line  at  Canal  street  with  the  Centre  Street  Loop  and  the 
Manhattan  bridge.  A  connection  is  also  to  be  built  from  the 
Loop  line  via  Nassau  and  Broad  streets  with  the  Brooklyn  cross* 
ing  of  the  Broadway-Fifty-ninth  Street  line.  The  14th  Street 
line,  after  crossing  the  East  river,  will  provide  transit  facilities 
for  the  Eastern  District  of  Brooklyn. 

For  the  above  lines,  with  the  exception  of  the  14th  Street  and 
Nassau  Street  lines,  plans  and  specifications  are  made  and  con- 
tracts have  been  awarded  by  the  Commission. 

Company-owned  Lines 

Interhorough  Division. —  In  addition  to  the  above  work  the 
Dual  System  contracts  for  the  Interhorough  Rapid  Transit  Com- 
pany provide  for  the  third-tracking  of  the  Second,  Third  and 
^Tinth  Avenue  elevated  lines.     Provision  is  also  made  for: 

(1)  The  extension  of  the  Third  Avenue  "  L  "  through  Web- 
ster avenue  and  Gun  Hill  road  to  a  connection  with  the  proposed 
White  Plains  Road  line. 

(2)  The  extension  of  the  Ninth  Avenue  "L"  across  The 
Bronx  to  a  connection  with  the  Jerome  Avenue  line  at  about 
162d  ?treet. 

(3)  A  connection  in  The  Bronx  between  the  Third  Avenue 
"  L  "  at  143d  street  and  the  subway  line  at  Brook  and  Westchester 
avenues. 

(4)  A  connection  between  the  Second  Avenue  "L"  and  the 
Qiipen.sboro  bridge  in  Manhattan. 
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New  York  Municipal  Division, —  For  the  Company-owned  lines 
of  the  New  York  Municipal  Railway  Corporation  the  Dual  System 
contracts  provide  for  the  following  reconstruction: 

(1)  Reconstruction  and  third-tracking  of  the  Broadway, 
Fulton  Sireet  and  Myrtle  Avenue  lines. 

(2)  Depressing  and  four-tracking  the  Sea  Beach  line  to  Coney 
Island. 

(3)  Construction  of  an  extension  on  Jamaica  avenue  from 
the  Cypress  Hills  station  to  Cliffside  avenue;  on  the  Liberty  Av- 
enue line  from  City  Line  station  to  Lefferts  avenue,  and  also 
elevating  the  line  from  Ridgewood  to  Lutheran  cemetery. 

(4)  Constructing  a  new  Coney  Island  terminal,  and  rebuild- 
ing a  part  of  the  Brighton  Beach  line  and  various  parts  of  the 
elevated  lines  in  East  New  York. 

The  progress  on  the  Dual  System  contracts,  and  other  work 
during  the  year  undertaken  by  the  Engineering  Department,  to 
which  reference  has  been  made  in  the  beginning  of  this  report,  is 
now  given  in  detail,  and,  for  uniformity,  the  Dual  System 
and  other  construction  contracts  are  presented  under  three  sub- 
divisions : 

(1)  Work  done  in  preparation  of  plans. 

(2)  Work  designated  as  construction. 

(3)  Sewer  work. 

INTERBOROUGH  RAPID  TRANSIT  DIVISION  —  CITY-OWNED  LINES 

Lexinoton  Avenue  Subway,  Route  No.  5  and  Route  No.  43 

East  Trunk  Line  in  Manhattan 

Plans :  —  This  is  a  four-track  line,  partly  double  decked,  which 
includes  the  Park  Avenue-Lexington  Avenue  connection,  known 
as  Route  No.  48,  Sections  Nos.  1  and  2  (including  Route  No.  26, 
Section  No.  1)  and  Sections  Nos.  7  to  15  inclusive  of  Route 
No.  5,  and  extends  from  a  point  on  Park  avenue  near  East 
38th  street,  where  connection  is  made  with  the  existing  subway, 
northerly  on  Park  avenue  to  about  41  st  street;  thence 
extending  by  a  diagonal  line  under  private  property  and  42d 
street  to  about  43d  street  and  Lexington  avenue,  and  continues 
thence  northerly  under  Lexington  avenue  to  and  under  the 
ITarlom  river,  where  it  divides  into  two  branches;,  the  east  branch 
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extending  easterly  through  Park  avenue  and  East  138th  street  to  a 
point  near  Alexander  avenue ;  the  west  branch  extending  northerly 
via  private  property  and  Mott  avenue  and  thence  northwesterly 
under  Franz  Sigel  park  and  private  property,  and  thence  through 
River  avenue  to  157th  street  This  line,  with  the  existing  suWay 
south  of  41st  street,  forms  the  east  trunk  line  in  Manhattan  for 
operation  by  the  Interborough  company. 

RoiUe  No.  JtS,  Sections  Xos^  1  and  2. — On  account  of  the  heavy 
expense  for  property  and  construction,  various  alternative  plans 
were  proposed  for  the  connection  between  the  existing  subway 
in  Park  avenue  with  the  Lexington  Avenue  line.  It  was  deter- 
mined during  the  year  that  the  connection  should  be  made  by 
means  of  the  so-called  Diagonal  connection  extending  from  Park 
avenue  at  East  41st  street  through  private  property  under  East 
42d  street  and  through  private  property  to  Lexington  avenue 
near  East  43d  street.  For  the  purpose  of  constructing  this  con- 
nection a  route  has  been  laid  out  and  validated,  and  the  property 
between  East  41st  and  East  42d  streets,  east  of  Park  avenue, 
known  as  the  Grand  Union  Hotel  property,  has  been  acquired 
by  condemnation  proceedings.  An  agreement  has  been  made  with 
the  New  York  Central  Railroad  Company  for  an  easement  under 
its  property  at  the  northwesterly  comer  of  East  42d  street  and 
Lexington  avenue  for  the  subway  structure.  There  will  be  a  star 
tion  on  Route  No.  43  extending  from  about  4l8t  street  on  Park 
avenue  to  43d  street  on  Lexington  avenue,  which  will  be  con- 
nected to  the  New  York  Central  station  by  means  of  stairways 
and  passageways.  It  will  also  connect  with  the  station  of  the 
Steinway  Tunnel  line,  which  is  to  be  constructed  in  connection 
with  this  route. 

RotUe  No.  J^3,  Section  No.  1. — Includes  the  track  connection 
with  the  existing  subway  in  Park  avenue  and  extends  northerly 
to  the  north  line  of  42d  street  The  contract  drawings  for  this 
section  include  for  the  convenience  of  construction  the  portion  of 
the  Steinway  Tunnel  between  Vanderbilt  and  Lexington  avenues 
known  as  Route  No.  26,  Section  No.  1.  The  contract  is  therefore 
known  as  Routes  Nos.  43  and  26,  Section  No.  1.  This  contract 
also  provides  for  the  construction  of  the  shuttle  tracks  and  platr 
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forms  in  42d  street  at  Park  avenue.  Bids  for  the  construction 
of  this  work  were  opened  on  October  6,  1914.  The  Rapid  Tran- 
sit Subway  Construction  Company,  a  subsidiary  of  the  Interbor- 
ough  company,  was  the  lowest  bidder,  on  a  bid  of  $3,097,312.60. 
The  Commission  awarded  the  contract  to  the  Rapid  Transit  Sub- 
way Construction  Company  on  October  9,  1914.  The  contract 
period  is  28  months. 

The  work  on  this  section  is  exceedingly  difficult  on  account  ot 
the  danger  of  interference  with  traffic  in  the  existing  subway 
on  Park  avenue.  The  designs  were  made  with  special  reference 
to  the  method  of  doing  the  work. 

Route  No.  iS,  Section  No.  2. — Includes  that  part  of  the 
Diagonal  connection  within  and  adjacent  to  the  New  York  Central 
property  at  the  northwest  comer  of  42  d  street  and  Lexington  ave- 
nue. It  is  to  be  constructed  by  the  New  York  Central 
Railroad  Company  under  an  agreement  to  be  made  with  the 
City  in  connection  with  the  easement  rights  under  its  property  and 
it  is  expected  that  this  agreement  will  be  executed  in  the  early  part 
of  this  year. 

Route  No.  5,  Sections  Nos.  7  to  15  Inchmve. — This  part  of 
Route  No.  5  is  a  four-track  subway  beginning  at  about  43d  street 
and  Lexington  avenue  in  Manhattan,  and  extending  northerly 
under  Lexington  avenue  to  and  under  the  Harlem  river  to  about 
135th  street  and  Park  avenue  in  The  Bronx,  where  it  divides  into 
two  branches.  The  east  branch  is  a  two  and  three-track  subway 
extending  under  Park  avenue  and  East  138th  street  to  about  Alex- 
ander avenue.  The  west  branch  is  a  two  and  three-track  subway 
extending  northerly  under  the  New  York  Central  main  line,  Mott 
avenue,  Franz  Sigel  park  and  private  property  to  a  i)oint  near 
167th  street  and  River  avenue  where  a  connection  is  provided  for  a 
three-track  elevated  extension  up  River  and  Jerome  avenues. 

Route  No.  6,  Section  No.  7. — This  section  extends  under  Lex- 
ington avenue  from  East  43d  street  to  East  53d  street  and  is  a 
single-deck  structure  at  the  southerly  end,  changing  thence  to  a 
double-deck  structure  at  the  northerly  end.  Contract  drawings 
have  been  completed ;  the  contract  was  advertised  and  awarded  to 
the  Rapid  Transit  Subway  Constniction  Company.     It  was  exe- 
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euted  on  August  7,  1914;  the  contract  period  is  31  months;  the 
summary  of  bid  is  $1,915,164.50. 

Working  drawings  for  this  section  are  in  course  of  preparation. 

Route  No.  5,  Section  No.  8. — Extends  under  Lexington  ave- 
nue from  a  point  about  55  feet  north  of  the  center  line  of  53d  street 
to  a  point  about  50  feet  north  of  the  center  line  of  67th  street,  the 
local  tracks  being  near  the  street  surface  and  the  express  tracks  in 
a  tunnel  from  60  to  90  feet  below  the  street  surface.  On  account 
of  difficulties  in  construction  some  changes  of  design  have  been 
made  during  the  year,  notably  the  emergency  exit  construction  at 
59th  street.  This  contract  was  executed  July  21,  1911,  with  the 
Bradley  Contracting  Company.  The  contract  period  is  42  months; 
the  summary  of  bid  is  $3,369,484.20. 

Route  No.  5,  Section  No.  9. — Extends  under  Lexington  ave- 
nue from  a  point  about  50  feet  north  of  the  center  line  of  67th 
street  to  a  point  about  70  feet  south  of  the  center  line  of  79th 
street.  The  contract  was  executed  with  Patrick  McGovem  & 
Company,  as  contractor,  February  13,  1912.  The  contract  period 
is  40  months;  the  summary  of  bid  is  $1,961,997, 

All  plans  for  this  section  are  completed;  various  details  have 
I'een  furnished  the  contractor  during  the  year  to  care  for  con- 
tingencies which  have  arisen  during  the  construction. 

Route  No.  5,  Section  No.  10. —  A  four- track,  double-deck 
subway,  extending  from  about  70  feet  south  of  the  center  line  of 
79th  street,  thence  under  Lexington  avenue  to  about  50  feet  south 
of  the  center  line  of  93d  street.  Bradley  Contracting  Company, 
contractor.  Contract  executed  July  21,  1911.  Contract  period, 
42  months.    Summary  of  contractor's  bid,  $3,253,072.80. 

All  working  drawings  were  issued  and  shop  drawings  checked 
prior  to  1914.  Various  details  have  been  furnished,  however, 
during  the  year  to  provide  for  contingencies  of  construction  as 
they  have  arisen. 

Route  No.  5,  Section  No.  11. —  A  four- track  subway,  partly 
two  decks  and  changing  to  a  single  deck,  extending  from  a  point 
about  50  feet  south  of  the  center  line  of  93d  street,  thence  under 
Lexington  avenue  to  a  point  about  70  feet  south  of  the  center  line 
of    106th    street.      Bradley    Contracting    Company,    contractor 
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Contract  executed  July  21,  1911.     Contract  period,  42  months. 
Summary  of  contractor's  bid,  $3,132,195.05. 

All  working  drawings  were  issued  and  shop  drawings  checked 
prior  to  1914.  Various  changes  have  been  made  in  these  drawings 
to  strengthen  the  structure  where  poor  rock  was  encountered. 

Route  No.  5,  Section  No.  12. — ^A  four-track  subway,  being 
single-deck  at  the  south  end  and  changing  to  double-deck  at  the 
north  end,  extending  from  a  point  about  70  feet  south  of  the  center 
line  of  106th  street  to  a  point  about  115  feet  south  of  the  center 
line  of  118th  street.  Contract  was  executed  September  13,  1911, 
with  Oscar  Daniels  Company,  contractor.  Contract  period,  42 
months.     Summary  of  bid,  $2,825,740.74. 

Working  drawings  for  this  section  are  completed  and  shop  draw- 
ings were  checked  prior  to  1914.  Drawings  have  been  issued  for 
minor  changes  of  details  where  it  became  necessary  for  exigencies 
of  construction. 

Route  No.  5,  Section  No.  13. — ^A  four-track  subway,  on  two 
or  more  levels  with  various  additional  tracks  for  sidings  and  con- 
nections, extending  from  a  point  about  115  feet  south  of  the  center 
line  of  118th  street,  under  Lexington  avenue,  to  a  point  about  120 
feet  south  of  the  center  line  of  129th  street  McMullen-Snare  & 
Triest,  Inc.,  contractor.  Contract  executed  November  17,  1911. 
Contract  period,  42  months.  Summary  of  contractor's  bid, 
$4,071,416.50. 

This  section  is  one  of  the  most  difficult  of  the  Dual  Subway 
System.  It  is  practically  the  junction  for  the  east  and  west 
branches  of  the  Lexington  Avenue  line  to  Westchester  avenue  and 
Jerome  avenue,  respectively.  The  design  was  made  without  grade 
crossings  so  as  to  avoid  the  delays  incident  to  a  junction  point. 
The  details  were  more  fully  discussed  in  the  report  for  1913.  The 
working  drawings  were  completed  and  part  of  the  shop  draw- 
ings checked  in  1913.  The  checking  of  the  remaining  shop  draw- 
ings for  this  section  was  completed  this  year. 

Route  No.  5,  Section  No.  H. — This  section  has  four  tracks 
and  extends  from  about  129th  street,  Manhattan,  northerly  under 
Lexington  avenue  and  the  Harlem  river,  and  under  private  prop- 
erty to  a  point  in  The  Bronx  near  135th  street  and  Park  avenue 
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where  it  divides  into  two  branches.  The  east  branch  extends 
northeasterly  under  Park  avenue  to  about  Mott  avenue,  and  the 
west  brandi  extends  northerly  under  private  property  and  the 
tracks  of  the  New  York  Central  Railroad  Company  to  a  point 
under  private  property  south  of  East  138th  street.  Arthur 
McMullen  &  Hoff  Company,  contractor.  Contract  executed  July 
23,  1912.  Contract  period,  40  months.  Summary  of  contractor's 
bid,  $3,889,775.05. 

This  section  contains  the  tunnel  under  the  Harlem  river.  The 
design  of  the  subaqueous  portion  as  constructed  was  made  to  meet 
the  requirements  of  the  method  of  construction  used  for  the  Michi- 
gan Central  Railroad  crossing  under  the  Detroit  river.  Three 
different  designs  were  submitted  for  bidding,  and  the  lowest  bid 
was  obtained  on  this  type  of  design.  In  order  to  avoid  interfer- 
ence with  the  operation  of  New  York  Central  trains,  which  would 
result  from  open  cut  work,  the  contractor  asked  the  Commission 
for  permission  to  construct  the  part  of  the  subway  under  that  rail- 
road by  tunneling  methods,  with  a  shield.  This  permission  was 
granted  and  the  New  York  Central  Railroad  Company  also  ap- 
proved the  change.  Due  to  the  depth  below  surface,  the  design 
of  the  structure  on  this  section  is  very  heavy.  Where  the  struc- 
ture passes  under  private  property  it  was  designed  to  support  a 
load  of  three  tons  per  square  foot,  while  the  portion  of  the  West 
branch  under  private  property  north  of  the  tunnel  under  the  New 
York  Central  tracks  was  designed  to  sustain  a  load  of  two  and  one- 
half  tons  per  square  foot. 

The  working  drawings  for  the  entire  section  except  the  portion 
of  the  west  branch  north  of  the  tunnel  under  the  New  York  Central 
Railroad  were  completed  and  the  shop  drawings  were  checked  prior 
to  1914;  the  working  drawings  for  the  remaining  portion  were 
completed  and  the  shop  drawings  checked  during  the  year. 

Route  No.  5,  Section  No.  15. — This  section  consists  of  two 
branches:  The  east  branch,  a  two-  and  three-track  line  extending 
northerly  and  easterly  under  Park  avenue,  private  property  and 
East  138th  street  to  a  point  beyond  Alexander  avenue;  the  west 
branch,  a  three-track  line  extending  from  a  point  under  private 
property  south  of  East  138th  street,  northerly  under  private  prop- 
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erty  and  Mott  avenue  to  a  point  near  153d  street,  thence  north- 
westerly under  Franz  Sigel  park  and  private  property  to  a  point 
near  157th  street  and  Eiver  avenue,  where  the  tracks,  rise  to  con- 
nect with  an  elevated  road  being  constructed  on  River  and  Jerome 
avenues,  known  as  Route  Ko.  16.  Rodgers  &  Hagerty,  Inc.,  con- 
tractor. Contract  executed  November  17,  1911.  Contract  period, 
42  months.    Summary  of  contractor's  bid,  $3,820,129.75. 

In  connection  with  this  section  a  two-track  loop  is  being  con- 
structed to  connect  the  new  line  in  Mott  avenue  with  the  existing 
subway  in  149th  street.  The  tracks  of  the  loop  are  depressed  or 
raised  as  it  becomes  necessary  to  avoid  grade  crossings.  The  loop 
leaves  the  Mott  Avenue  line  at  146th  street  and  passes  westerly 
under  private  property,  Walton  and  Gerard  avenues  and  connects 
with  the  existing  subway  at  the  westerly  end  of  the  Mott  Avenue 
station.  This  permits  all  trains  to  stop  at  the  comer  of  Mott  ave- 
nue and  149th  street,  either  on  the  existing  subway  or  the  Lex- 
ington Avenue  line.  The  westerly  portion  of  the  Mott  Avenue 
station  of  the  existing  subway  is  cut  off  by  the  loop,  and  this  must 
be  replaced  by  lengthening  the  platforms  to  the  east.  This  locality 
will  probably  become  an  important  center  of  traffic,  due  to  the  fact 
that  the  !N'ew  York  Central  Railroad  proposes  to  move  its  Mott 
Haven  station  to  149th  street  and  to  provide  facilities  there  to 
enable  it  to  return  certain  trains,  thus  making  it  a  terminal  station 
for  such  trains.  A  passageway  is  to  be  built  connecting  the  Mott 
Avenue  station  of  the  existing  subway,  the  149th  Street  station  of 
the  Lexington  Avenue  subway,  and  the  proposed  station  of  the 
New  York  Central  Railroad. 

The  easterly  branch,  in  passing  from  Park  avenue  and  138th 
street,  crosses  under  private  property.  Under  this  property  the 
roof  of  the  subway  is  strengthened  to  enable  it  to  support  ten-story 
buildings. 

Working  drawings  for  this  section  were  completed  in  1913,  and 
the  checking  of  shop  drawings  during  the  year,  excepting  those  for 
the  alteration  of  the  present  Mott  Avenue  station  and  a  ^ort 
stretch  where  the  loop  connection  crosses  the  existing  subway,  for 
which  working  drawings  also  were  completed  during  the  year. 
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Construction :  — fiowf 6  No.  43,  Section  No.  l.—  To  enable 
work  to  proceed,  permit  for  the  construction  of  this  section  was 
issued  to  the  contractor,  the  Rapid  Transit  Subway  Construction 
Company,  on  December  2,  1914. 

Route  No.  5,  Section  No.  6. — Extends  under  Lexington  ave- 
nue from  about  148  feet  north  of  the  center  line  of  26th  street  to 
about  the  center  line  of  40th  street  On  April  26,  1912,  work  on 
diis  section  was  ordered  discontinued,  and  on  August  1,  1913,  the 
C<Hnmission  ordered  that  it  be  restored  to  the  condition  in  which 
it  eixisted  prior  to  the  beginning  of  operations  for  its  construction. 
The  work  of  restoration,  in  progress  at  the  close  of  1913,  was 
pushed  vigorously,  and  is  now  completed. 

Route  No,  5,  Section  No.  7. — ^Work  on  this  section  was  start- 
ed on  August  17,  1914,  on  which  date  the  Rapid  Transit  Subway 
Construction  Company  began  work  on  the  erection  of  a  field  office 
at  the  northwest  comer  of  48th  street  and  Lexington  avenue,  and 
a  tool  house  at  the  northeast  comer  of  48th  street  and  Lexington 
avenue.  The  work  of  installing  the  necessary  hoisting  plants  has 
been  pushed,  and  excavation  is  now  being  carried  on  from  shafts 
on  Lexington  avenue  at  the  northeast  corner  of  44th  street,  at  the 
northeast  comer  of  48th  street,  and  at  the  southeast  comer  of  51st 
street. 

Practically  all  of  the  excavation  is  to  be  carried  on  under  a  tim- 
ber decking,  which  is  to  take  the  place  of  the  existing  street  surface 
and  carry  the  street  traffic.  The  method  of  excavating  in  this 
"cot  and  cover  "  method  is  as  follows :  The  existing  street  pave- 
ments are  broken  up,  and  an  excavation  is  made  to  a  depth  suffi- 
cient to  allow  the  placing  of  6-inch  by  12-inch  longitudinal  timbers 
or  stringers  which  are  to  carry  the  roadway  decking.  The  decking 
having  been  put  in  place,  all  further  excavation  is  carried  on  be- 
neath it,  the  decking  being  posted  up  from  below  as  the  excavation 
is  carried  to  a  greater  depth. 

Wherever  gas  mains  are  encountered  within  the  limits  of  the  ex- 
cavation the  gas  in  the  same  has  to  be  carried  through  by-pass  pipes 
supported  either  on  the  street  surface  or  upon  wooden  trestles  built 
for  ihe  purpose.  By-pass  pipes  supported  on  the  street  surface 
have  been  placed  along  both  sides  of  Lexington  avenue  throughout 
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this  section.  Where  the  by-pass  pipes  are  too  large  to  be  con- 
veniently carried  upon  the  street  surface  they  are  placed  upon  a 
trestle  made  up  of  wooden  bents  spaced  about  10  feet  center  to 
center.  The  size  of  pipes  and  the  desire  to  remove  obstructions 
to  traffic  made  it  necessary  to  place  by-pass  pipes  on  trestles  from 
44th  to  49th  street  on  the  west  side  of  Lexington  avenue.  Where 
the  mains  to  be  by-passed  crossed  Lexington  avenue  it  was  im- 
possible to  carry  them  either  upon  the  street  surface  or  upon 
trestles  without  seriously  interfering  with  the  use  of  the  streets. 
To  avoid  the  possibility  of  obstructing  traffic  the  mains  were  sup- 
ported by  wooden  cradles  hung  from  wire  cables.  The  cables  were 
strung  from  the  wooden  towers  built  on  the  opposite  sides  of  the 
street  and  anchored  to  steel  beams  imbedded  in  concrete.  By-pass 
pipes  have  been  carried  across  the  avenue  in  this  way  at  44th,  48th 
and  5 1st  streets. 

About  7  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Route  No.  5 J  Section  No.  8. — For  the  local  tracks  the  excava- 
tion of  the  structure  is  practically  completed.  Of  the  two  derricks 
at  60th  and  63d  streets,  utilized  during  the  past  year  for  the  re- 
moval of  the  excavated  material,  etc.,  the  former  will  be  removed 
in  the  near  future,  and  the  one  at  63d  street  will  remain  in  use 
for  the  purpose  of  removing  waste  material,  the  lowering  of 
cement,  steel  and  other  material  of  construction  into  the  cut,  etc. 
The  construction  of  the  local  structure  is  practically  finished,  with 
the  exception  of  the  59  th  Street  crosstown  structure,  the  part  of 
the  Lexington  Avenue  local  structure  directly  above  it  and  ap- 
proximately 25  feet  north  and  south  of  the  62d  Street  shaft  to  ex- 
press level.  The  lining  of  the  59th  Street  emergency  shaft  also  re- 
mains to  be  placed.  The  lining  of  the  62d  Street  shaft  is  com- 
pleted. 

The  restoration  of  the  surface  and  subsurface  structures  is  com- 
pleted from  the  south  end  of  the  section  to  58th  street  and  from 
64th  street  to  the  north  end  of  the  section.  The  street  surface  was 
paved  with  temporary  granite  block  pavement  as  provided  in  the 
contract,  the  final  sidewalk  pavement  was  laid,  and  the  stoops  re- 
stored between  the  above-mentioned  limits. 
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For  the  excavation  of  the  express  tunnel,  as  outlined  in  previous 
reports,  the  contractor  continued  to  maintain  the  plants  at  the  56th 
Street  and  62d  Street  shafts.  This  express  tunnel  has  now  been 
completely  excavated  from  the  south  end  of  the  section  to  about  160 
feet  north  of  the  center  line  of  56th  street,  and  from  a  point  125 
feet  south  of  the  center  line  of  59th  street  to  the  north  end  of  the 
section.  The  intervening  portion  of  the  tunnel  is  partially  exca- 
vated, the  bench  only  remaining  to  be  removed. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows: 

Percent 

Excavation    97 

Concrete 87 

Steel  delivered 97 

Steel  erected 76 

Waterproofing 84 

Underpinning  buildings 99 

About  85  per  cent  of  the  total  estimated  value  of  the  work  is 
ccHnpleted. 

Route  No.  5,  Section  No.  9. — All  excavation  has  been  com- 
pleted. During  the  year  the  derricks  on  the  east  side  at  68th 
street,  72d  street  and  74th  street  were  dismantled,  and  the  shafts 
abandoned  and  backfilled.  The  only  shafts  now  in  operation  are 
those  at  the  west  side  of  68th  street  and  the  east  side  of  77th  street. 
These  shafts  connect  with  both  the  local  and  express  levels,  and  the 
space  now  occupied  by  them  will  be  ultimately  used  for  perma- 
nent emergency  exits. 

The  local-track  structure  is  completed  throughout  the  section, 
except  for  the  laying  of  tunnel  ducts  and  the  construction  of  duct 
benches  in  places,  and  the  construction  of  the  platforms  of  the 
68th  Street  and  77th  Street  stations. 

All  the  necessary  underpinning  of  buildings  has  been  completed. 

The  plant  on  the  east  side  at  74th  street  was  continued  in  opera- 
tion until  December.  The  plant  on  the  west  side  at  68th  street 
was  in  operation  throughout  the  year.  The  shaft  at  the  78th 
Street  portal  was  in  operation  until  the  tunnel  had  advanced  full 
section  south  to  a  point  100  feet  south  of  the  center  of  77th  street 
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on  June  1,  1914,  at  which  time  the  east  emergency  exit  at  77th 
street  was  excavated,  and  thereafter  utilized  as  a  shaft,  instead  of 
the  one  at  78th  street.  Working  south  from  the  68th  Street  shaft, 
the  excavation  for  full  section  reached  the  south  limit  of  the  section 
on  April  1,  1914.  The  headings  between  the  6&th  and  74th 
Street  shafts  met  on  February  7,  1914,  at  a  point  70  feet  south  of 
the  center  line  of  71st  street;  the  full  sections  meeting  on  May  20, 
1914,  at  a  point  94  feet  north  of  the  center  line  of  69th  street. 
Between  74th  and  77th  streets  the  headings  met  on  October  2, 
1914,  at  a  point  47  feet  north  of  the  center  of  75th  street,  and  the 
benches  came  together  at  a  point  110  feet  north  of  the  center  line 
of  75th  street  on  November  21,  1914.  Both  the  excavation  and 
lining  of  the  express  tunnel  are  complete  throughout  the  section. 

Between  the  south  end  of  the  section  and  a  point  40  feet  north 
of  the  center  of  73d  street  the  rock  was  good  and  required  no  tim- 
bering. From  the  latter  point  to  the  south  portal  at  74th  street 
and  from  the  north  portal  at  74th  street  to  the  portal  at  78th  street 
the  rock  required  heavy  timbering.  In  the  portion  between  points 
70  feet  south  and  45  feet  north  of  the  center  of  75th  street  the  rock 
surface  was  found  to  be  from  0  to  4  feet  below  the  top  of  the  tun- 
nel, the  material  overlying  the  rock  being  a  water-bearing  sand. 
After  trying  several  methods  of  excavation  it  was  finally  deemed 
necessary  to  resort  to  the  use  of  compressed  air  in  excavating  the 
heading  in  this  portion  of  the  tunnel.  The  bench  was  later  all  re- 
moved in  free  air.  The  contractor  erected  a  compressed  air  plant 
of  his  own  at  the  south  end  of  the  77th  Street  station  and  main- 
tained a  pressure  varying  between  8  and  13%  pounds  per  square 
inch.  The  compressed  air  permitted  the  excavation  of  the  heading 
in  comparative  safety  and  proved  entirely  satisfactory.  The  tun- 
nel lining  is  completed  except  for  duct  benches  and  floor  in  places. 

Except  at  the  68th  Street  shaft,  west  side,  and  at  the  shafts  at 
74th  and  77th  streets,  east  side,  the  subsurface  structures  have 
been  completely  restored,  and  the  backfilling  and  restoration  of 
street  surface  is  also  complete  with  these  exceptions. 
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The  percentages  of  the  principal  items  of  work  completed  are 

as  follows:  t» 

Per  cent 

Excavation    99 

Concrete 97 

Steel  delivered 100 

Steel  erected 94 

Waterproofing 99 

Underpinning  buildings   100 

About  96  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Route  No.  5,  Section  Xo.  10. —  The  work  of  excavation  was 
continued  throughout  the  year  and  is  now  practically  completed 
except  at  86th  street,  at  which  point  the  excavation  for  the  station 

entrances  is  still  to  be  made. 

Work  in  connection  with  the  placing  of  concrete  masonry,  the 
erection  of  steel,  and  the  laying  of  tunnel  ducts  has  been  practically 
completed  throughout  the  section.  The  only  work  of  this  nature 
which  remains  to  be  done  is  that  which  is  required  in  connection 
with  the  construction  of  the  wings  of  the  86th  Street  station  and 
the  ventilation  chambers  at  82d  and  9l8t  streets. 

The  work  of  restoring  the  Xew  York  Railways  Company's  sys- 
tem is  about  completed,  the  company's  tracks  having  been  regraded 
and  its  manholes  rebuilt,  except  for  short  stretches  at  82d,  83d, 
B6tii  and  91st  Street  intersections. 

The  work  of  restoring  street  pavements  and  of  repairing  damage 
to  buildings  is  in  progress  throughout  the  section  and  may  be  said 
to  be  completed  from  86th  to  9l8t  street,  except  for  interior  repairs 
to  buildings. 

The  percentages  of  the  principal  items  of  work  completed  are  as 

follows :  Ti 

Per  cent 

Excavation    99 

Concrete 97 

Steel  delivered   100 

Steel  erected 98 

Waterproofing 94 

Underpinning  buildings 100 
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About  97  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Route  No.  5,  Section  No,  11. —  The  subway  structure  is  prac- 
tically completed  except  for  about  700  feet  of  single  track  from 
101st  to  102d  street,  for  a  part  of  which  length  steel  has  been 
erected.  The  station  entrances  at  96th  street  and  the  100th  Street 
emergencg^  exit  have  not  yet  been  completed.  Eestoration  work 
has  been  largely  completed,  except  from  102d  to  103d  street. 

The  percentages  of  the  principal  items  of  work  completed  are  as 

follows:  T»  1. 

Per  cent 

Excavation    99 

Concrete   91 

Steel  delivered 100 

Steel  erected 96 

Waterproofing 96 

Underpinning  buildings 100 

About  96  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Route  No.  5,  Section  No.  12. —  With  the  exception  of  a  small 
amount  of  work  in  the  local  station  at  116th  street  and  just  north 
of  the  station,  the  subway  structure  is  practically  completed. 
The  work  of  restoring  subsurface  structures,  such  as  water  and  gas 
mains,  electric  conduits,  etc.,  has  been  completed  from  the  south 
end  of  the  section,  beginning  at  106th  street,  north  to  a  point  be- 
tween 115th  and  116th  streets. 

The  percentages  of  the  principal  items  of  work  completed  are  as 

follows :  -D       _x 

Percent 

Excavation 100 

Concrete    99 

Steel  delivered  100 

Steel  erected 100 

Waterproofing 99 . 8 

Underpinning  buildings    100 

About  97  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 
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Bouie  Xo.  5,  Section  Xo,  13. —  Excavation  has  been  completed 
fmn  the  sonth  end  of  the  section  between  117th  and  118th 
rtieets  as  far  north  as  the  north  side  of  126th  street,  and  in  this 
stretch  the  snbway  structure  itself  has  been  largely  oompleted. 
From  126th  street  to  the  north  end  of  the  section  the  contractor  is 
now  excavating,  working  south  from  a  shaft  at  128th  street.  The 
work  of  restoring  gas  and  water  mains,  electric  conduits,  sidewalks, 
temporary  pavement^,  etc.,  has  already  been  begun  between  118th 
and  121st  streets;  also  between  125th  and  126th  streets. 

The  percentages  of  the  principal  items  of  work  completed  are  as 

follows:  ^ 

Percent 

Excavation    72,2 

Concrete    67 .4 

Steel  delivered 95  •  5 

Steel  erected 61 .4 

Waterproofing 49  •  2 

Underpinning  buildings 100 

About  71.5  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Bouie  No.  5,  Section  No.  H. —  In  Manhattan  the  excavation 
has  been  completed  from  the  south  end  of  the  section  south  of 
129th  street  to  about  the  north  side  of  131st  street,  and  in  this 
stretch  concrete  floor  has  been  placed,  steel  erected,  and  a  large 
part  of  the  concrete  side  walls  and  roof  placed. 

On  the  Harlem  River  portion  of  the  work  all  five  sections  of  the 
steel  tubes  have  been  placed  and  surrounded  with  the  exterior  con- 
crete. Reinforced  concrete  lining  of  the  four  northerly  sections 
hs  also  been  completed. 

On  The  Bronx  portion  of  the  work  the  subway  structure  has 
lieen  completed  on  the  east  branch  in  Park  avenue,  and  the 
westerly  branch  running  under  the  New  York  Central  Railroad 
tracks,  in  tnnnel,  has  also  been  largely  completed. 
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The  percentages  of  the  principal  items  of  work  completed  are  as 

follows:  T^ 

Per  cent 

Excavation    87 . 5 

Concrete    64. 5 

Steel  delivered  58.7 

Steel  erected 64.6 

Waterproofing 44 . 3 

Underpinning  buildings 100 

About  85.5  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Route  No.  5,  Section  15. —  On  the  westerly  branch  of  this 
section  the  subway  structure  has  been  completed  with  the  exception 
of  a  small  portion  of  the  loop  track  in  149th  street  connecting  the 
Lexington  Avenue  subway  with  the  present  subway  through  149th 
street.  On  the  easterly  branch  in  Park  avenue  and  East  138th 
street  the  structure  is  complete  to  a  point  just  west  of  Third 
avenue.  The  excavation  has  been  completed  on  the  remainder  of 
this  easterly  branch,  steel  erected,  and  the  greater  part  of  the 
concrete  side  walls  and  roof  placed. 

The  percentages  of  the  principal  items  of  work  completed  are  as 

follows :  ^ 

Per  cent 

Excavation    98.8 

Concrete   91.4 

Steel  delivered 98 

Steel  erected 95.2 

Waterproofing 92.5 

Underpinning  buildings 96 

About  94.1  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

In  the  following  tables  are  given  the  work  done  under  the  prin- 
cipal items  on  each  section  of  the  Lexington  Avenue  subway,  Route 
Xo.  5,  and  the  total  value  of  work  estimated  on  each  of  these  sec- 
tions, from  the  beginning  of  construction  to  December  31,  1914: 
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Total  Valub  of  Work  EaToiATBD  on  Each  Comtbacf,  pbom  Bboinninq  of  ConvTRucnoir  to 

DSCSMBBR  31, 1914 


Sbctxon 


6 

7 

8 

9 

10 

11. 

12 

13 

14, 

15 


Subway 
ooostruotion 


$189. 
121. 
2.247. 
1.996. 
2.167. 
2,509. 
2.451. 
2.913. 
3.281. 
3.806. 


531  26 
933  75 
643  61 
222  00 
835  10 
992  80 
583  75 
686  62 

880  95 

881  44 


821.687.191  28 


Sewer 
ooDstraction 


$93,726  47 

'3i5.'985'66 

145.571  00 

82.273  00 

50.284  00 

110,000  00 

21.400  00 

51.000  00 

105.000  00 


$975,239  47 


Total 


$283. 
121. 
2.563. 
2.141. 
2.250. 
2.560. 
2.561. 
2,935. 
3.332. 
3,911, 


257  73 
933  75 
628  61 
793  00 
108  10 
276  80 
583  75 
086  62 

880  95 

881  44 


$22,662,430  75 


Sewer  Work: — Route  No.  43,  Section  No.  1. —  The  contract 
plans  differ  from  the  original  scheme  as  reported  in  1913  and  call 
for  an  inverted  sewer  siphon  consisting  of  one  18-inch  cast-iron 
dry  weather  and  two  48-inch  cast-iron  storm  pipes  passing  under 
the  Diagonal  station  near  41st  street,  and  a  6-inch  circular  sewer 
in  4l8t  street  overflowing  at  Lexington  avenue  into  a  3'  9"  circular 
sewer  carried  to  42d  street  and  Third  avenue. 

Provision  is  also  made  at  41st  street  and  Park  avenue  for  a 
proposed  7-foot  circular  relief  sewer  planned  by  the  Manhattan 
Sewer  Bureau  by  incorporating  in  the  contract  a  deep  5'0"  x  8'9" 
under-crossing  to  be  built  in  tunnel  in  connection  with  the  work 
oi  subway  construction. 

The  sewer  siphon  will  be  omitted  if  the  relief  sewer  is  built  in 
time  to  be  utilized  as  an  outlet 

Route  No.  5,  Section  No.  6. —  During  1914  the  work  of  recon- 
struction at  the  Second  Avenue  shaft  of  the  30th  Street  off-line 
sewer  was  completed,  as  was  all  other  restoration  work  on  this 
abandoned  sewer. 

Route  No.  6j  Section  No.  7. —  Since  execution  of  contract  for 
this  section,  July  16,  1914,  there  has  been  no  actual  sewer  con- 
struction, although  sewer  excavation  has  been  proceeding  rapidly 
with  subway  excavation.  Sewer  construction  drawings  are  being 
prepared  and  are  well  advanced.  There  are  5,080  feet  of  new 
sewers  involved  in  this  contract. 

Route  No.  5,  Section  No.  8. — 1,387  feet  of  sewers  were  built 
during  the  year,  making  a  total  of  7,984  feet  or  90  per  cent  com- 
pleted to  December  31,  1914. 
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Eoute  No.  5,  Section  No.  9. —  During  the  year  1,242  feet  of 
sewers  have  been  built,  making  a  total  of  5,897  feet,  which  is  95 
per  cent  of  entire  sewer  work  on  this  section. 

Route  No.  6,  Section  No.  10. —  During  the  year  2,522  feet  of 
sewers  were  built,  making  a  total  of  3,609  feet  to  December  31, 
1914,  or  89  per  cent  of  the  sewer  work  on  this  section. 

Route  No.  5,  Section  No.  11. —  During  the  year  874  feet  of 
sewers  were  built,  making  a  total  of  3,048  feet  or  89  per  cent 
completed  to  December  31,  1914. 

Work  is  in  prepress  on  a  11'  x  18'  sewer  under  crossing  at  97th 
street  and  Lexington  avenue  which  is  provided  at  the  request 
of  the  Manhattan  Sewer  Bureau  for  a  proposed  trunk  sewer  to 
the  East  river.  This  crossing  will  be  32  feet  long  and  bulk- 
headed  at  each  end. 

Route  No.  5,  Section  No.  12. —  During  the  year  1,025  linear 
feet  of  sewers  were  built,  making  the  total  to  December  31,  1914, 
7,279  linear  feet  or  92  per  cent  of  the  entire  sewer  work  on  this 
contract.    Record  drawings  for  this  work  are  well  under  way. 

Route  No.  5,  Section  No.  IS. —  Actual  sewer  construction  was 
begun  May  27,  1914,  and  to  December  31,  1914,  993  linear  feet 
of  sewers  were  built,  which  is  35  per  cent  of  the  total  sewer  work 
on  this  section. 

At  the  request  of  the  Manhattan  Bureau  of  Sewers  the  sewer 
on  Lexington  avenue,  west  side,  between  122d  and  124th  streets, 
and  also  the  crossing  over  the  subway  at  East  124th  street,  were 
changed  from  a  3'  6"  x  2'  4"  egg-sewer  to  a  4'  6"  x  3'  0"  egg-sewer, 
and  14"  cast-iron  pipe  overflows  were  built  over  the  subway  at  East 
122d  street  and  East  123d  street. 

Route  No.  5,  Section  No.  H. —  382  linear  feet  of  sewers  were 
built  on  this  contract  during  the  year,  making  a  total  to  December 
31,  1914,  of  1,084  linear  feet,  or  76  per  cent  to  the  total. 

Route  No.  5,  Section  No.  15. —  During  the  year  3,478  linear 
feet  of  sewers  were  built,  making  a  total  to  December  31,  1914,  of 
10,132  linear  feet  or  89  per  cent  of  the  total  on  this  section. 

Due  to  the  construction  of  the  loop  connection  at  149th  street 
and  Mott  avenue  as  per  agreement  of  December  15,  1913,  con- 
siderable sewer  changes  were  necessitated  in  this  locality.  The 
sewers  in  Walton  and  Gterard  avenues  are  being  constructed,  and 
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a  new  off-line  sewer  is  under  way  on  East  149th  street  from 
Gerard  to  River  avenue.  The  total  length  of  new  sewer  on  this 
change  amounts  to  1,055  linear  feet. 

Jkrome  Avenue  Line,  Route  No.   10 

Plans :  —  This  line  is  a  three-track  elevated  branch  of  the 
Lexington  Avenue  line,  extending  from  a  point  near  157th 
street  along  River  and  Jerome  avenues  to  Bainbridge  avenue.  It 
is  divided  into  two  sections. 

Route  No.  16,  Section  No.  1. — This  section  connects  with  Sec- 
tion No.  15  of  Route  No.  5  at  a  point  near  157th  street  and 
River  avenue,  and  extends  thence  over  River  and  Jerome  avenues 
to  a  point  about  80  feet  north  of  East  182d  street.  Oscar  Daniels 
Company,  contractor.  Contract  executed  December  31,  1913. 
Contract  period,  18  months.  Summary  of  contractor's  bid, 
$1,077,978. 

The  contract  plans  for  the  station  on  this  line  at  River  avenue 
and  161st  street  called  for  the  ordinary  elevated  type  of  con- 
struction with  escalators.  The  actual  working  drawings  provide 
for  a  structure  of  ornamental  concrete  supported  by  steel  framing, 
containing  a  mezzanine  and  four  stairway  houses,  and  omitting 
escalators.  This  design  was  made  possible  by  the  changes  made 
recently  by  the  City  authorities  in  the  proposed  street  lay-out 
at  that  location.  The  ornamental  concrete  work  is  to  be  put  in 
place  under  contract  for  station  finish.  At  162d  street,  pro- 
vision is  made  for  a  two-track  connection  from  the  Interborough 
Rapid  Transit  Ninth  Avenue  line.  In  order  to  avoid  grade  cross- 
ings with  this  connection  the  rail  is  raised  about  50  feet  above  the 
street  surface  and  the  tracks  spread  to  allow  the  connecting  line 
to  curve  in  under  the  structure,  one  on  each  side  of  the  middle 
track.  The  grades  thence  approach  and  a  connection  can  be  made 
either  to  the  express  or  local  tracks. 

Working  drawings  for  this  section  have  been  completed  and 
about  75  per  cent  of  the  shop  drawings  have  been  checked. 

Route  No.  16,  Section  No.  2. —  This  section  extends  from  a 
point  about  80  feet  north  of  East  182d  street,  along  Jerome  ave- 
nue to  about  198th  street  where  it  curves  off  Jerome  avenue  and 
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runs  through  the  Jerome  Park  Keservoir  property  to  a  point  near 
204th  street;  thence  it  continues  along  Jerome  avenue  to  Bain- 
bridge  avenue  (formerly  Woodlawn  road).  Cooper  &  Evans 
Company,  contractor.  Contract  executed  April  3,  1914.  Con- 
tract period,  18  months.  Summary  of  contractor's  bid, 
$1,076,831. 

Plans  have  been  prepared  for  a  station  at  200th  street,  lying 
partly  in  open  cut  in  the  Jerome  Park  Reservoir  property.  The 
ticket  house  and  portion  lying  in  open  cut  will  be  of  ornamental 
concrete  design.  At  Mosholu  parkway  the  station  will  be  of  or- 
namental concrete  supported  on  steel  framing,  a  ticket  house  being 
provided  at  Mosholu  parkway  south,  and  one  at  Mosholu  parkway 
north.  Woodlawn  station  at  Bainbridge  avenue  is  the  terminal, 
but  provision  has  been  made  for  a  possible  extension  of  the  line. 
At  its  northern  end  an  ornamental  concrete  building  supported 
on  steel  framing  and  spanning  the  street  is  provided,  containing 
a  recreation  room  for  employees  and  a  ticket  house.  South  of 
this  structure  various  other  structures  necessary  for  the  operation 
of  the  railroad  will  be  located.  Because  of  two  48-inch  water 
mains  and  Union  Railway  ducts  located  along  Jerome  avenue, 
many  special  footings  were  required.  At  some  points  the  columns 
were  extended  further  below  the  surface  than  would  be  otherwise 
necessary,  and  in  some  cases  footings  were  designed  to  bridge  over 
these  obstructions. 

Working  drawings  for  this  section  have  been  completed  and 
about  75  per  cent  of  the  shop  drawings  checked. 

Construction: — Route  No.  16,  Section  No.  1. — ^Actual  construc- 
tion work  on  this  section  was  begim  April  20,  1914.  The  work 
includes  placing  the  foundations  for  the  elevated  steel  structure; 
the  erection  of  the  elevated  railroad  structure  itself;  and  the 
construction  of  the  duct  bank  and  duct  manholes,  underground 
for  the  transmission  of  electric  power.  Of  these,  at  the  close  of 
the  year  the  foundations  (580  footings)  for  the  structure  were 
conrpleted;  the  duct  bank  and  duct  manholes  on  Jerome  avenue 
also  were  completed,  covering  about  8,500  feet.  Over  the  com- 
pleted portion  of  the  duct  system  the  street  surface  has  only  been 
partially  restored. 
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The  method  employed  in  excavating,  which  was  largely  in  filled 
ground,  was  by  pick  and  shovel ;  rock  being  encountered  on  River 
avenue  between  McClellan  street  and  Jerome  avenue  and  on 
Jerome  avenue  between  181st  street  and  182d  street.  Concreting 
was  carried  out  by  means  of  two  Ransome  mixers. 

The  percentages  of  the  principal  items  of  work  completed  are 

as  follows:  -d  i. 

Per  cent 

^  .       (  Columns 100 

Excavation  J  jj^^^  j^^ ^^^         ^^^^ 

Concrete 63 

Steel  delivered  22. 8 

Steel  erected 0.5 

About  29.9  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Route  No.  16,  Section  No.  2. — On  this  section  work  was  started 
on  May  7,  1914.  During  the  year  the  contractors  have  completed 
all  the  column  footings  and  all  of  the  duct  bank  with  the  excep- 
tion of  about  200  feet  at  182d  street  and  100  feet  at  198th  street 
Work  has  progressed  favorably  on  the  surface  railroad  portion  and 
the  excavation  is  in  large  part  completed.  The  south  abutment 
and  the  east  and  west  walls  and  track  troughs  have  been  com- 
pleted to  the  south  end  of  the  Bedford  Park  Boulevard  station 
platform. 

The  percentages  of  the  principal  items  of  work  completed  are 

^^^^^^''^^  Percent 

'  Surface  portion 90 

Columns    100 

Duct  line 100 

Concrete   58 

Steel  delivered 3 

Steel  erected 0.5 

About  20  per  cent  of  the  total  estimated  value  of  the  work 
is  completed. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  construction,  on  each  section  of  the  Jerome  Avenue 
Extension,  Route  No.  16,  from  the  beginning  of  construction  to 


Excavation 
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December  31,  1914,  and  the  total  estimated  value  of  work  com- 
pleted during  the  same  period : 


Itkm 


Column  ezeaTation 

Railway  duot  excaration. 

Concnte  maMotay 

Station  concrete  masonry. 


Timber  piles. 

Waterproofinc 

Baihrey  duets 

Steel  erected 

Steel  deliTered 

Cast  iron  tfected 

Cast  iron  deUvered. . . 
Vitrilled  inpe  in  place. 
Iron  pipeinidaoe. . . . 


Unit 


Cubic  yds 

Cubic  yds 

Cubic  yds 

Cubic  yds 

Cubic  yds. . .. 

lineal  ft 

Square  yds 

Duct  ft 

Tons 

Tons 

Tons 

Tons 

Lineal  ft 

Lineal  ft 


Section  1 


27.M7 
6,985 
7.0M 


2 


233.010 
90 
3.863 
11 
11 
60 
14 


Section  2 


22.626 

10.160 

6.612 

1.136 

"2;786 
70 

368.720 

78 

640 

26 

466 
280 


Total 


60.472 

17.116 

12.666 

1.136 

2 

2.780 

70 

602.630 

168 

4.398 

11 

36 

606 

294 


Section  1.  total  value  of  work  completed,  as  estimated. 
Section  2.  total  value  of  work  completed,  as  estimated. 


$322,726  87 
218.322  96 


Sewer  Work: — Route  No.  16,  Section  No.  1. —  Sewer 
work  on  this  section  was  begun  on  September  22,  1914,  and  con- 
sisted of  a  variety  of  reconstruction  necessitated  by  column  foot- 
ings and  a  new  duct  line.  This  work  comprised  36  linear  feet 
of  sewer  reconstruction  at  three  column  footings;  11  receiving 
basins  and  connections ;  one  baein  connection,  and  five  house  con- 
nections relaid. 

Route  No.  16,  Section  No.  2. —  Sewer  work  on  this  section  was 
begun  August  17,  1914,  and  comprised  a  variety  of  reconstruction 
work  due  to  column  footings  and  a  duct  line  as  follows :  24  linear 
feet  of  sewer  reconstruction  at  two  column  footings ;  one  receiving 
basin  and  connections ;  one  basin  connection,  and  five  house  con- 
nections relaid.  Construction  drawings  were  prepared  for  most 
of  this  work. 

Southern    Boulevabd    and    Westchester    Avenue    Branch, 

Routes  Nos.  19  and  22 

Plans : —  This  route  is  the  east  branch  of  the  Lexington  Ave- 
nue line  and  extends  via  East  138th  street,  Southern  boulevard, 
Whitlock  and  Westchester  avenues  to  Pelham  Bay  park.  It  is  a 
three-track  line  and  will  be  a  subway  up  to  about  Aldus  street  and 
Whitlock  avenue,  and  an  open  cut  and  elevated  structure  between 
that  point  and  Pelham  Bay  park.  It  is  divided  into  three  sec- 
tions, Nos.  1, 1-A  and  2. 


;ack  siibwav 

..•.:    Irotu    147th 

^''  "iito  an  embank- 

S.\-ti.>u  Xo.  2.     This 

.    iMxlgera  k  Hagertv, 

:;>f   vtntnctor's    bid    is 

-    :>•  atoaUt^        Working 

■IK  >RUK>B.     Shop  drawings 

-  .r«r  iif  ifcp  secdorii. 

c:raallj  laid  out  a:3  a  local 

":   ?cv^m  owners   in    this 

-»    -4it»»  it  frvm   local   to 

?  WWlOOO,  which 

ai  tfcf  apfroval  of 

Bn^xTft  for  an  ap- 
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Routes  Nos.  19  and  '^^^  Section  No.  i. —  A  three-track  subway 
extending  under  East  138th  street  and  Southern  boulevard  from 
Willis  avenue  to  147th  street.  The  original  contractor  was  the 
John  F.  Stevens  Construction  Company,  the  contract  since  having 
been  taken  over  by  the  Richard  Carvel  Company.  The  contract 
was  executed  October  22,  1912.  The  contract  period  is  40 
months.  Summary  of  contractor's  bid  is  $2,253,281.75.  The 
working  drawings  for  this  section  were  completed  during  the 
year  and  the  last  of  the  shop  drawings  were  approved.  Special 
detail  drawings  have  been  prepared  to  meet  the  exigencies  of 
construction. 

Where  the  line  turns  from  138th  street  to  Southern  boulevard 
it  passes  under  private  property.  Provision  was  made  for  carry- 
ing a  10-story  building  on  the  subway  roof  under  this  property. 
Near  143d  street  the  subway  passes  under  the  Port  Morris  branch 
of  the  New  York  Central  Railroad.  The  structure  was  designed 
to  carry  the  railroad  abutmejits  which  are  to  be  underpinned  while 
the  subway  is  built  under  them. 

Routes  Nos.  19  and  22,  Section  No.  l-A. — A  three-track  subway 
under  Southern  boulevard  and  Whitlock  avenue,  from  147th 
street  to  Bancroft  street,  where  the  tracks  emerge  onto  an  embank- 
ment  for  connection  with  the  elevated  line  of  Section  No.  2.  This 
contract  was  executed  December  31,  1913.  Rodgers  &  Hagerty, 
Inc.,  contractor.  The  summary  of  the  contractor's  bid  is 
$2,253,000,  and  the  contract  period  is  30  months.  Working 
drawings  are  completed  except  for  one  station*  Shop  drawings 
have  been  approved  for  about  60  per  cent  of  the  section. 

The  station  at  149th  street  was  originally  laid  out  as  a  local 
station.  The  operating  company  and  property  owners  in  this 
locality  requested  the  Commission  to  change  it  from  local  to 
express.  The  estimated  difference  in  cost  was  $300,000,  which 
made  it  necessary  for  the  Commission  to  obtain  the  approval  of 
the  Board  of  Estimate  and  Apportionment  Request  for  an  ap- 
propriation of  this  amount  was  made  and  refused  by  that  Board. 
In  order  to  provide  for  express  service  at  this  station,  to  as  great 
an  extent  as  possible,  the  structure  is  being  arranged  to  allow 
the  switching  of  express  trains  to  the  local  tracks  as  they  approach 
the  station  so  that  they  can  be  served  by  the  local  platforms. 
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Rovies  No8.  19  and  22,  Section  No.  2. —  A  tiiree-track  elevated 
line  over  Whitlock  avenue,  from  Bancroft  street  to  Pelham  Bay 
park.  The  contract  drawings  and  the  contract  and  specifications 
are  being  prepared  for  this  section. 

At  Westchester  avenue,  just  east  of  Whitlock  avenue,  the  line 
crosses  over  the  Bronx  river  which  is  a  navigable  stream  at  this 
point  In  order  that  elevated  trains  will  not  be  delayed  by  open- 
ing a  draw  span  it  is  proposed,  if  possible,  to  span  the  river  with  a 
fixed  bridge.  This  will  limit  navigation  above  Westchester  avenue 
to  low  masted  vessels.  Negotiations  with  the  holders  of  riparian 
rights  have  been  under  way  for  several  months  and  it  is  now  be- 
lieved that  satisfactory  arrangements  can  be  made  for  limiting  the 
height  of  vessels  which  can  pass  Westchester  avenue,  and  thus 
avoid  the  construction  of  a  movable  span. 

Construction  :-^  JKotrfes  Nos.  19  and  22,  Section  No.  1. — 
Work  on  this  section  was  begun  November  30,  1912.  The  assign- 
ment of  this  contract  by  the  John  F.  Stevens  Construction  Com- 
pany, the  original  contractor,  to  the  Richard  Carvel  Company, 
Inc.,  caused  a  cessation  of  the  work  for  a  limited  period  pending 
the  approval  by  the  Public  Service  Commission  of  this  assignment, 
which  approval  was  given  on  October  24,  1913,  and  work  was 
resumed  on  December  15,  1913. 

During  the  past  year  the  contractor  completed  all  by-pass  work, 

the  greater  part  of  the  excavation  from  Alexander  avenue  to  143d 

street,  and  practically  completed  short  stretches  of  the  subway  at 

WiUis  avenue,  Jackson  avenue,  and  from  139th  street  to  141st 

street. 

The  percentages  of  the  principal  items  of  work  completed  are  as 

^^"^^^•-  Percent 

Excavation    68.4 

Concrete    26.7 

Steel  delivered 83.4 

Steel  erected 27.4 

Waterproofing 17.2 

About  46.3  per  cent  of  the  total  estimated  value  of  the  work  is 

completed, 

6 
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Routes  Nos,  19  and  22,  Section  No*  l-A. — Some  test  holes  were 
opened  on  Whitlock  avenue  in  January,  1914,  and  active  work  on 
the  contract  was  begun  on  May  18,  1914. 

Excavation  has  been  completed  for  a  distance  of  about  700  feet 
between  Leggett  avenue  and  156th  street,  and  also  for  a  distance  of 
2,000  feet  between  Hunt's  Point  road  and  the  northerly  end  of  the 
section,  and  the  laying  of  concrete  floor  at  these  points  has  started. 
Gas  mains  have  been  by-passed  on  Southern  boulevard  from  156th 
street  to  Hunt's  Point  road. 

The  percentages  of  the  principal  items  of  work  completed  are  as 

follo^»=  Percent 

Excavation    41 

Concrete 8 

Steel  delivered 27 

Steel  erected 4 

About  26  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  construction,  on  Sections  Nos.  1  and  1-A  of  the 
Southern  Boulevard  &  Westchester  Avenue  Extension,  Eoutes 
Nos.  19  and  22,  from  the  beginning  of  construction  to  December 
31,  1914,  and  the  total  estimated  value  of  work  completed  during 
the  same  period : 


lTK3f 


Subvfay  Corutmetion 
Earth  excavation  above  M.  H.  W . 
Earth  excavation  below  M.  H.  W . 

Rock  excavation 

Concrete  maeonry 

Waterproofing 

Bricli  in  aaphalt  mastic 

Steel  erected 

Water  pipes — all  sixes 

Gas  pipes— all  sixes  (permanent) . . 

24'  temporary  by-pass  (gas) 

6'  tempwary  by-pass  (gas) 

Steel  delivered 

Sewer  Conatruetion 

Earth  excavation 

Rock  excavation 

Concrete 

Sewers  ponstructcd,  all  sixes 


Unit 


Cubic  yds. . . 
Cubic  yds . . . 
Cubic  yds . . . 
Cubic  yds . . . 
Square  yds... 
Cubic  yds . . . 

Tons 

Lineal  ft 

Lineal  ft 

Lineal  ft 

Lineal  ft 

Tons 

Cubic  yds . . . 
Cubic  yds. . . 
Cubio.yds . . . 
Lineal  ft 


Section  1 

Section  1-A 

103,829 

89,000 

1.933 

108.212 

53.055 

12.560 

4.356 

10.452 

296 

1.554 

2i6 

1,879 

1,815 

6,734 

6,683 

4.748 

1.550 

2,028 

7,700 

1,498 

4.300 

390 

104 

643 

148 

Total 


192,829 

1,933 

161,267 

16,925 

10.452 

295 

1,764 

1,879 

1.315 

5.734 

6,683 

6.293 


9,728 

6,798 

494 

791 


Subvoay  Setoer 

conetruction      comtrudion 

Section  1,  total  value  of  work  completed,  as  estimated .  $1 ,  047 ,  703  17    $17 ,  000  00 
Section  1-A.  total  value  of  work  completed,  as  estimated        643 ,  636  40      42 ,  000  00 


1! 


Rapid  Transit  Cowstbuotiow  131 

Sewer  Work: — Routes  Nos.  19  and  Z2,  Section  No.  1. — 
Sewer  construction  was  begun  August  21,  1914,  and  up  to  Decem- 
ber 31,  1914,  643  linear  feet  of  sewers  were  built,  which  with  the 
sewer  excavation  is  16  per  cent  of  the  total  sewer  work  on  this 
section. 

Routes  Nos.  19  and  22,  Section  No.  1-A. —  Sewer  construction 
an  this  contract  was  begun  September  29,  1914,  and  up  to 
December  31,  1914,  148  linear  feet  of  sewers  were  built,  which 
with  the  sewer  excavation  comprises  21  per  cent  of  the  total. 
The  construction  of  the  7'3"  x  12'0"  off-line  sewer  on  Leggett 
avenue  is  well  advanced. 

White  Plains  Egad  Line,  Koute  No.  18 

Plans: — This  route  consists  of  a  three- track  elevated  line 
from  179th  street  and  Boston  road,  where  connection  is  made  with 
the  West  Farms  branch  of  the  existing  City  subway.  Contract  No. 
1,  over  private  property,  along  the  right  of  way  of  the  New  York, 
Westchester  &  Boston  Kailway  and  over  Birchall  avenue  and 
White  Plains  road  to  about  the  city  line  at  East  241st  street  This 
line  is  known  as  Eoute  No.  18  and  comprises  two  sections,  Nos. 
1  and  2. 

Rovie  No.  18,  Sectio^i  No.  1. —  This  section  includes  the  con- 
nection with  the  present  elevated  extension  of  the  subway  at  179th 
street  and  Boston  road  and  extends  as  a  three-track  elevated  line 
over  private  property,  Birchall  avenue  and  White  Plains  road  to 
iiurke  avenue,  with  a  station  on  private  property  of  the  New 
York,  Westchester  &  Boston  Kailway  for  the  transfer  of  pas- 
sengers to  that  road.  Date  of  execution  of  contract,  December  31, 
1913.  Oscar  Daniels  Company,  contractor.  Period  of  contract, 
18  months.  Summary  of  the  contractor's  bid,  $914,400.  Work- 
ing drawings  are  nearly  completed  and  shop  drawings  approved 
for  75  per  cent  of  the  section. 

An  ornamental  concrete  covered  station  is  planned  for  the  cross- 
ing over  the  Bronx  and  Pelham  parkway.  For  a  length  of  about 
2,000  feet  this  structure  is  on  embankment.  A  large  yard  is  to  be 
built  in  connection  with  this  line  in  the  vicinity  of  180th  street. 
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BoiUe  No.  18,  Section  No.  2. —  This  section  extends  from  Burke 
avenue  over  White  Plains  road  to  241st  street  The  contract  for 
this  section  was  executed  January  13,  1914.  Alfred  P.  Roth, 
contractor.  Contract  period,  18  months.  Summary  of  bid,  $958,- 
484.  Working  drawings  have  been  completed,  and  the  approval  of 
the  shop  drawings  is  practically  completed. 

At  Gun  Hill  road  a  connection  is  provided  for  the  W^ebster 
Avenue  extension  of  the  Third  Avenue  elevated  line  to  be  built 
under  the  certificate  to  the  Interborough  company,  dated  March 
19,  1913.  To  avoid  grade  crossings,  the  two  Webster  Avenue 
tracks  diverge  near  216th  street  and  are  carried  to  the  lower  level 
of  the  double-deck  station  at  Gun  Hill  road.  A  very  large  ter- 
minal yard  will  be  built  alongside  this  line  in  the  vicinity  of  241st 
street  to  provide  facilities  for  the  Interborough  subway  and  elevat- 
ed lines  in  Manhattan. 

Construction: — Rovie  No.  18,  Section  No.  1. —  The  piers  for 
the  steel  structure  are  completed  along  White  Plains  road  for  a 
distance  of  8,100  feet  For  the  structure  proper  delivery  of  steel 
has  been  started.  The  fill  for  the  surface  railroad  is  about  33  per 
cent  completed.  The  concrete  structures  for  this  part  have  not 
yet  been  started.  Kailway  ducts  have  been  practically  completed 
from  a  point  near  the  intersection  of  White  Plains  road  and  Bear 
Swamp  road  north  to  the  end  of  the  section. 

The  percentages  of  the  principal  items  of  work  completed  are 

^«f^"^^«-  Percent 

^  .       (  Columns 66.4 

Excavation  <  t^    ^  v  ^a 

I  Duct  line 54 

Concrete   49 . 2 

Steel  delivered 31.3 

Steel  erected 0.2 

About  20.1  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Route  No.  18,  Section  No.  2. —  Since  the  commencement  of 
work,  the  contractor  has  completed  the  column  foundations  from 
the  upper  end  of  the  section  (East  24l8t  street)  to  East  222d 
street  on  both  sides  of  White  Plains  road  and  also  column  founda- 
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tions  on  the  east  side  of  the  avenue  to  East  219th  street.  Exca- 
vation has  been  made  for  column  foundations  on  the  east  side  to 
East  216th  street,  and  foundations  between  East  216th  and  East 
215th  streets  have  been  completed. 

Hailroad  ducts  have  been  completed  from  the  upper  end  of  the 
section  (230  feet  south  of  East  24:1st  street)  to  Nereid  avenue. 
Excavation  for  ducts  and  manholes  has  been  made  from  Nereid 
avenue  to  East  235th  street 

Delivery  of  steel  was  started  on  September  11,  1914,  and  Lo 
date  about  80  per  cent  of  the  steel  for  subsections  1,  2,  3  and  4 
has  been  delivered  and  stored  on  White  Plains  road  at  its  erection 
location,  and  erection  was  begun  on  the  21st  of  November. 

It  was  necessary  to  move  laterally  about  5200  feet  of  16-inch 
water  main  between  2  and  5  feet  to  the  east  to  avoid  the  column 
foundations  on  the  west  side,  from  East  219th  street  to  a  point 
midway  between  East  236th  and  East  237th  streets. 

The  percentages  of  the  principal  items  of  work  completed  are 

as  follows:  -r>  x 

Per  cent 

_  .        ( Columns 75 

Excavation   |  p^^^  ^^^ 29  4 

Concrete   70.7 

Steel  delivered 63 . 5 

Steel  erected 7.2 

About  58.3  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  construction,  on  each  section  of  the  White  Plains 
Road  Extension,  Eoute  No.  18,  from  the  beginning  of  construction 
to  December  31,  1914,  and  the  total  estimated  value  of  work  com- 
pleted during  the  same  period : 
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Itbm 


Column  excavation 

Railway  duct  excavation. 
Railway  embankment. . . . 

Concrete  masonry 

Brick  masonry 

Waterproofing 

Railway  ducts 

Steel  erected 

Steel  delivered 

Cast  iron  erected 

Cast  iron  delivered 

Vitrified  pipe  in  place. . . . 
Iron  pipe  in  place 


Unit 


Cubic  yds . . . 
Cubic  yds. .. 
Cubic  yds . . . 
Cubic  yds . . . 
Cubic  yds. . . 
Square  yds... 

Duct  ft 

Tons 

Tons 

Tons 

Tons 

Lineal  ft 

lineal  ft.. . . . 


Section  1 


11.670 

6.940 

24.037 

2.686 

11 

116 

91.370 

25 

3.834 

7 

19 

64 


Section  2 


Total 


21.619 
2.297 

'31684 

4 

eiioM 

1.064 

9.632 

43 


33.189 

8.237 

24,037 

6.269 

15 

116 

152.460 

1,089 

13.466 

50 

19 

59 


Section  1.  total  value  of  work  completed,  as  estimated 8197.654  05 

Section  2.  total  value  of  work  completed,  as  estimated 561.297  95 


Scwcr  Work: — Route  No.  18,  Section  No.  1. —  Sewer  work 
on  this  section  was  begun  August  10,  1914.  It  consisted  of  recon- 
struction of  sew;ers  due  to  the  construction  of  column  footings  and 
to  duct  line,  and  comprised  the  following:  108  linear  feet  of 
6-inch  vitrified  sewer  at  nine  column  footings;  one  manhole  and 
five  receiving  basins  and  connections.  Construction  drawings 
were  prepared  for  most  of  the  work. 

Route  No.  18,  Section  No.  2. —  Sewer  work  on  this  section  was 
begun  April  30,  1914,  and  was  necessitated  by  column  footing  and 
duct  line  construction.  Considerable  reconstruction  was  involved 
at  the  column  footings  as  they  interfered  with  the  existing  sewers 
in  a  great  many  places.  The  difficulty  was  overcome  by  straddling 
the  sewer  with  the  pier  and  relaying  the  portion  of  the  sewer 
under  the  pier.  The  new  sewer  was  usually  built  of  cast-iron  pipe. 
The  work  comprised  the  following :  864  linear  feet  of  sewer  recon- 
struction at  72  column  footings;  11  manholes;  seven  receiving 
basins  and  connections;  two  basin  connections;  nine  house  con- 
nections relaid,  and  five  duct  manhole  drains  relaid.  Construc- 
tion drawings  for  most  of  this  work  were  prepared. 

Seventh  Avenue  Subway,  Eoutes  Nos.  4  and  38 
West  Trunk  Line  in  Manhattan 

Plans : —  This  line  of  the  westerly  side  of  Manhattan  is  made 
up  of  that  part  of  the  present  subway  north  of  Times  square  and 
the  Seventh  Avenue  line,  which  b^ins  at  Times  square  and 
extends  southerly  under  Seventh  avenue  extended,  Varick  street. 
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West  Broadway  and  Greenwich  street  to  a  connection  with  the 
present  loop  at  the  Battery.  This  line  is  a  four-track  subway, 
excepting  that  the  part  south  of  Park  place  has  two  tracks,  and 
that  a  1,500-foot  stretch  between  34th  and  iOth  streets  has  five 
tracks.  The  line  is  designated  as  Routes  Nos.  4  and  38  and  com- 
prises eight  sections^  Nos.  1-A,  1  to  6,  inclusive,  and  6-A. 

Rovies  No8.  ^  cmd  88,  Section  No.  1-A. —  This  includes  the 
connection  with  the  existing  subway  loop  and  the  construction  in 
Battery  park.  Rapid  Transit  Subway  Construction  Company, 
contractor.  Contract  executed  September  4,  1914.  Contract 
'period,  31  months.     Sunamary  of  contractor's  bid,  $472,244. 

Maintaining  the  traffic  in  the  existing  subway  during  the  work, 
.  and  the  underpinning  and  support  of  elevated  railroad  columns 
had  to  be  taken  into  consideration  in  the  design  of  this  section. 
The  construction  drawings  are  about  one-third  completed. 

Routes  Nos.  4  amd  38,  Section  No.  1. —  Extends  from  Battery 
park  to  a  point  about  70  feet  south  of  Vesey  street,  along  Green- 
wich street;  Rapid  Transit  Subway  Construction  Company,  con- 
tractor. Contract  executed  June  19,  1914.  Contract  period,  33 
months.     Summary  of  contractor's  bid,  $2,121,077,25. 

For  the  entire  length  of  this  section,  the  elevated  railroad  will 
have  to  be  carried  on  the  structure.  This  required  special  designs 
in  the  drawings.  Another  feature  of  this  section  is  the  crossing 
over  the  Hudson  and  Manhattan  Railroad  Tunnels  at  Cordandt 
and  Fulton  streets.  These  are  close  to  the  street  surface,  making 
it  necessary  to  provide  special  construction  to  carry  the  subway 
structure  across  them.  Another  factor  affecting  the  design  is  the 
large  number  of  steam  mains  in  the  streets.  The  power-house  of 
the  New  York  Steam  Company  will  have  to  be  imderpinned  and 
all  the  steam  mains  by-passed  and  protected.  The  construction 
drawings  axe  about  one-third  completed. 

Rotates  Nos.  4  and  38,  Section  2. —  Extends  from  a  point  70 
feet  south  of  Vesey  street,  along  West  Broadway  and  Varick 
street,  to  a  point  100  feet  south  of  Beach  street.  The  Degnon 
Contracting  Company,  contractors.  Contract  executed  March  13, 
1914.  Contract  period,  36  months.  Summary  of  contractor's 
bid,  $3,059,522. 
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The  turnout  without  grade  crossings  for  the  Park  Place,  Wil- 
liam and  Clark  Street  line,  Route  No.  48,  required  much  study 
and  attention  as  did  the  methods  for  carrying  the  elevated  railroad 
structures  on  the  subway  roof.  Where  the  subway  passes  under 
private  property  at  Park  place  it  is  designed  to  carry  a  20-story 
building. 

Construction  plans  have  been  two-thirds  completed  for  this  sec- 
tion. Drawings  for  station  entrances  are  still  to  be  made  pending 
negotiations  with  property  owners  at  some  points. 

Routes  Nos.  i  and  38,  Section  No.  S. —  Extends  from  a  point 
100  feet  south  of  Beach  street,  along  Varick  street  and  Seventh 
avenue  extended,  to  Commerce  street.  The  Degnon  Contracting 
Company,  contractor.  Contract  executed  December  31,  1913. 
Contract  period,  36  months.  Summary  of  contractor's  bid, 
$2,185,063.50. 

Construction  plans  on  this  section  have  been  practically  com- 
pleted. Station  entrances  will  have  to  be  designed  later  when 
negotiations  are  completed  with  property  owners. 

This  section  lies  for  the  greater  part  of  its  length  in  Varick 
street,  which  has  been  widened.  The  entire  section  is  consider^ 
ably  below  mean  high  water.  At  Canal  street  the  subway  passes 
underneath  a  large  sewer  whose  invert  is  below  water.  Heavy 
construction  to  support  the  stone  portico  of  St  John's  Chapel  is 
being  provided.  This  building  was  not  moved  when  the  street 
was  widened.  This  made  additional  construction  necessary  to 
carry  it  on  the  subway  roof. 

Routes  Nos.  -{  and  38,  Section  No.  i. —  Extends  from  Com- 
merce street,  along  Seventh  avenue  extended  and  Seventh  avenue, 
to  a  point  79  feet  north  of  16th  street.  United  States  Realty  & 
Improvement  Company,  contractor.  Contract  executed  April  15, 
1914.  Contract  period,  33  months.  Summary  of  contractor's 
bid,  $1,837,726.50. 

Construction  plans  for  this  section  are  three-fourths  completed. 
Drawings  for  station  entrances  will  be  provided  later  after  pend- 
ing negotiations  with  property  owners  are  completed. 

At  Christopher  street  the  subway  passes  over  the  tubes  of  the 
Sixth  Avenue  line  of  the  Hudson  and  Manhattan  Railroad  Com- 
pany,   where    poor    ground,    practically    quicksand^    is    found. 
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Special  construction  of  the  subway  invert  had  to  be  made,  and 
special  precautions  taken  in  the  design,  in  order  that  the  Hudson 
tubes  might  be  properly  protected. 

Routes  No8.  4  and  S8,  Section  No.  6. —  Extends  from  a  point 
79  feet  north  of  16th  street,  along  Seventh  avenue,  to  a  point  75 
feet  north  of  30th  street  United  States  Eealty  &  Improvement 
Company,  contractor.  Contract  executed  December  31,  1913. 
Contract  period,  36  months.  Summary  of  contractor's  bid, 
$2,401,306.75. 

Construction  plans  for  this  section  are  finished,  except  at  sta- 
tion entrances,  for  which  drawings  will  be  provided  after  pending 
negotiations  with  property  owners  are  completed.  In  the  design 
of  the  subway  for  this  section,  special  provision  was  made  for  the 
accommodation  of  high-pressure  fire  mains  on  the  roof. 

Routes  Nos.  4  and  38,  Section  No.  6. —  Extends  from  a  point 
75  feet  north  of  30th  street,  along  Seventh  avenue,  to  a  point  100 
feet  south  of  43d  street  Kapid  Transit  Subway  Construction 
Company,  contractor.  Contract  executed  February  24,  1914. 
Contract  period,  36  months.  Summary  of  contractor's  bid; 
$2,292,943.50.  Construction  plans  for  this  section  are  90  per 
cent  completed. 

Especial  difficulty  has  been  met  with  at  the  large  and  compli- 
cated Pennsylvania  station.  The  necessity  of  fitting  the  subway 
into  the  space  left  over  the  Pennsylvania  Kailroad  structure  and 
of  providing  entrances  and  interchange  facilities  between  the  sub- 
way and  railroad  stations  at  this  point  caused  much  study  and 
effort  to  be  spent  on  this  station.  The  station  at  42d  street  also 
required  much  study  and  consideration  owing  to  the  fact  that  it 
is  practically  at  the  junction  of  the  existing  subway,  the  Broad- 
way subway  and  the  Steinway  Tunnel.  Special  provisions  were 
made  for  passenger  interchange  between  these  lines.  A  fifth  track 
has  been  put  in  for  train  storage  between  the  Pennsylvania  and 
Times  Square  stations. 

RovJtes  Nos.  4  and  38,  Section  No.  6- A. —  Extends  from  below 
43d  street  to  above  44th. street,  and  covers  the  connection  between 
the  existing  subway  in  Broadway,  north  of  42d  street,  with  the 
new  Seventh  Avenue  subway.     Holbrook,  Cabot  &  Rollins,  con- 
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tractor.  Contract  executed  August  6,  1914.  Contract  period, 
33  months.  Sunmiary  of  contractor's  bid,  $421,566.  Bids  for 
this  contract  were  received  twice.  It  was  not  considered  advisable 
to  accept  the  low  bidder  of  March  12,  1914,  and  the  contract  was 
readvertised  as  explained  in  the  preceding  chapter. 

The  design  of  this  section  has  been  made  so  as  to  facilitate  the 
construction  as  far  as  possibla  It  will  be  necessary  to  so  construct 
the  work  that  traffic  will  not  be  interfered  with,  and  also  to  provide 
for  turning  the  traffic  over  to  the  Seventh  Avenue  subway  when 
it  is  ready  to  receive  it.  The  construction  drawings  have  been 
completed. 

Construction: —  Routes  Nos.  4  and  38,  Section  No.  l-A. —  The 
work,  which  started  on  this  section  on  September  23,  1914,  has 
consisted  of  excavation  for  an  additional  platform  at  the  South 
Ferry  station,  necessitating  the  removal  of  a  portion  of  the  side 
wall  of  the  present  structure,  the  underpinning  of  elevated  railway 
columns,  etc.  A  crossover  for  northbound  trains  has  been  installed 
at  Bridge  street,  and  a  shaft  has  been  excavated  for  the  work  on 
the  depressed  track. 

About  10  per  cent  of  the  total  estimated  value  of  the  work 
is  completed. 

Routes  Nos.  i  and  38,  Section  No.  1. —  The  work,  which 
started  on  this  section  on  July  11,  1914,  has  consisted  of  excava- 
tion in  earth  and  rock  within  Battery  park  and  the  underpinning 
of  elevated  railway  columns  and  buildings  along  Greenwich  street. 

About  6  per  cent  of  the  total  estimated  value  of  the  work 
is  completed. 

Routes  Nos,  U  and  38,  Section  No.  2. —  The  work,  which 
started  on  this  section  on  April  8, 1914,  has  consisted  of  excavation 
beneath  the  street  decking  between  Warren  street  and  Leonard 
street  and  in  open  cut  in  the  widened  and  extended  portions  of 
Varick  street  between  Leonard  street  and  Beach  street.  Consider- 
able work  has  been  done  in  underpinning  elevated  railway  columns 
and  buildings  in  the  same  locality. 

About  11  per  cent  of  the  total  estimated  value  of  the  work 
is  completed. 

Routes  Nos.  4.  and  38,  Section  No.  3. —  The  work,  which 
started  on  this  section  on  January   6,   1914,  has  consisted  of 
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excavation  beneath  the  decking,  and  in  open  trench  in  the  widened 
portion  of  Varick  street  north  of  Canal  street,  and  through 
Seventh  avenue  extension  to  Bedford  street.  Work  has  also  been 
done  in  underpinning  and  securing  buildings,  in  placing  structural 
steel,  in  waterproofing,  and  in  laying  concrete. 

The  percentages  of  the  principal  items  of  work  completed  are 

'^ioWovf^'  Percent 

Excavation 60 

Concrete    15 

Steel  delivered   77 

Steel  erected 19 

Waterproofing 18 

Underpinning  buildings 25 

About  41  per  cent  of  the  total  estimated  value  of  the  work 
is  completed. 

RovJtes  Nos.  Jt-  and  38,  Section  No.  4. —  The  work,  which 
started  on  this  section  on  April  28,  1914,  has  consisted  of  excava- 
tion beneath  the  street  decking  on  Seventh  avenue  between  11th 
street  and  the  northerly  limits  of  the  section,  and  in  open  cut 
by  the  use  of  the  steam  shovel  between  Commerce  street  and  West 
10th  street.  Work  has  also  been  done  in  underpinning  and  secur- 
ing buildings  in  the  locality  where  excavation  has  been  in  progress, 
in  placing  structural  steel,  concrete,  and  waterproofing. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows : 

Per  cent 

Excavation    42 

Concrete    3 

Steel  delivered 14 

Steel  erected 3 

Waterproofing 7 

Underpinning  buildings    42 

About  20  per  cent  of  the  total  estimated  value  of  the  work 
is  completed. 

Routes  Nos.  i  and  88,  Section  No.  5. —  Excavation  on  this 
section  was  started  on  January  1,  1914,  on  which  date  ground 
was  broken  for  shafts  at  the  northwest  comer  of  23d  street  and 
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Seventh  avenue  and  at  the  northwest  comer  of  27th  street  and 
Seventh  avenue.  The  latter  shaft  vras  later  changed  to  the  south- 
vrest  comer  of  27th  street  and  is  now  used  to  handle  structural  | 

material.  | 

Additional  shafts  were  sunk  during  the  year,  and  the  work  . 
is  now  being  carried  on  from  shafts  along  Seventh  avenue  located 
at  the  southwest  comer  of  16th  street,  the  southwest  comer  of 
19th  street,  the  northeast  corner  of  2l8t  street,  the  northwest 
comer  and  23d  street,  the  northwest  comer  of  26th  street,  and  the 
northwest  comer  of  28th  street.  I 

All  of  the  material  excavated  is  handled  through  the  above- 
mentioned  shafts,  each  of  which  is  equipped  with  an  electrically 
operated  telpher  or  overhead  traveling  crane.  I 

All  excavation  is  carried  on  under  a  timber  decking  which  ' 

replaces  the  street  surface  and  carries  the  street  traffic.  Where 
rock  is  encountered  it  is  removed  by  drilling  and  blasting. 

To  guard  against  accidents  due  to  breaks  in  gas  mains  it  was  , 

decided  to  shut  off  the  gas  in  all  such  mains  located  in  the  excava- 
tions and  to  carry  it  through  temporary  by-pass  pipes  laid  either 
upon  the  street  surface  or  upon  wooden  trestles  constructed  for 
the  purpose.  In  the  case  of  gas  mains  crossing  Seventh  avenue, 
it  was  not  possible  to  carry  the  by-passes  either  upon  the  street 
surface  or  upon  a  trestle  with  closely  spaced  bents,  as  either  of 
these  methods  would  have  offered  serious  obstructions  to  traffic. 
To  prevent  interference  with  traffic  the  pipes  crossing  the  avenue 
were  supported  on  wooden  cradles  suspended  from  cables.  The 
cables  were  strung  from  wooden  towers  built  on  opposite  sides  of  | 

the  street  and  their  epds  were  anchored  to  steel  beams  imbedded 
in  concrete  anchorages.  Gas  mains  have  been  carried  across 
Seventh  avenue  by  the  above-described  method  at  l7th  street  and 
18th  street,  19th  street  to  20th  street  on  the  west  side  of  Seventh 
avenue,  and  crossing  Seventh  avenue  at  20th  street,  29th  street, 
and  30th  street  on  the  west  side  of  Seventh  avenue  to  the  north 
end  of  the  section. 

In  order  to  take  care  of  the  services  on  mains,  which  were  cut 
out,  an  8-inch  gutter  by-pass  was  laid  in  the  east  and  west  gutter 
returning  in  the  side  streets  in  back  of  the  excavation  and  there 
connecting  with   and   intercepting   the   pipes  crossing   Seventh 
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avenue.  The  house  services  were  then  transferred  to  this  gutter 
by-pass. 

Where  the  nature  of  the  soil  has  been  such  as  to  endanger  the 
stability  of  the  buildings  in  the  vicinity  of  the  excavations,  the 
buildings  have  either  been  underpinned  or  their  safety  has  been 
assured  by  the  construction  of  protection  walls  built  near  them  to 
confine  the  material  on  which  the  foundations  of  the  buildings 
rest  • 

Where  underpinning  was  resorted  to  the  usual  method  of  trans- 
ferring the  weight  upon  the  foundations  to  concrete  piers  carried 
to  substantial  bearing  at  or  below  the  subgrade  of  the  subway,  was 
employed.  In  the  case  of  a  ten-story  building,  291-293  Seventh 
avenue,  special  methods  of  underpinning  were  employed.  Metal 
cylinders  were  sunk  to  rock  with  the  aid  of  compressed  air  and 
filled  with  concrete.  Upon  the  setting  of  the  concrete  placed  in 
the  cylinders  the  loads  of  the  building  were  transferred  to  the 
cylinders. 

The  percentages  of  the  principal  items  of  work  completed  are 

as  follows:  -d  . 

Per  cent 

Excavation    46 

Concrete   2 

Steel  delivered   . . ! 32 

Waterproofing 7 

Underpinning  buildings 51 

About  36  per  cent  of  the  total  estimated  value  of  the  work 
is  completed. 

Routes  Nos.  Jf.  and  88,  Section  No.  6. —  Work  on  this  section 
was  started  on  March  4,  1914,  on  which  date  a  Kapid  Transit 
Subway  Construction  Company  force  began  work  on  the  erection 
of  a  derrick  platform  and  field  office  at  the  northeast  comer  of 
38th  street  and  Seventh  avenue.  Excavation  was  started  immedi- 
ately for  a  shaft  at  this  point,  and  for  a  foundation  for  the  derrick 
platform  and  field  offices. 

Additional  shafts  were  sunk  at  various  times  during  the  year, 
and  the  work  is  now  being  carried  on  from  shafts  on  Seventh 
avenue  at  the  northwest  and  southeast  comers  of  41st  street,  the 
southwest  comer  of  39th  street,  the  northeast  comer  of  38th  street. 
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on  the  east  side  of  Seventh  avenue  between  35th  and  36th  streets^ 
and  at  the  southeast  comer  of  33d  street. 

Each  shaft  is  equipped  with  a  hoisting  plant  consisting  of  a 
stiff-leg  derrick  operated  by  electrically  driven  hoists. 

The  method  of  excavating  earth  and  rock  on  this  section  is 
similar  to  that  described  for  Section  No.  5.  Excavation  in  both 
earth  and  rock  has  been  pushed  vigorously,  and  in  several  of  the 
cuts  has  been  carried  to  the  subgrade  of  the  structure. 

As  a  safeguard  against  accidents  due  to  breaks  in  live  gas  mains 
which  might  be  caused  by  blasting,  etc.,  in  proximity  to  such 
mains,  it  was  decided  to  carry  the  gas  in  all  mains  within  the 
confines  of  the  excavation  through  by-passing  pipes  carried  either 
up  on  the  street  surface  or  upon  wooden  trestles  built  for  the 
purpose. 

The  trestles  were  resorted  to  in  all  cases  where  the  by-pass  pipes 
if  carried  upon  the  street  surface  would  have  furnished  a  serious 
impediment  to  street  traffic.  To  avoid  interference  with  street 
traffic  by-pass  pipes  were  placed  on  trestles  from  the  south  end  of 
the  section  on  the  west  side  of  Seventh  avenue  to  31st  street,  and 
from  32d  to  34th  street  on  the  east  side  of  Seventh  avenue. 

In  the  case  of  gas  mains  running  along  Seventh  avenue,  the 
wooden  trestles  furnished  a  simple  and  adequate  means  of  carrying 
the  pipes  which  could  not  be  carried  upon  the  street  surface,  but 
in  the  cases  of  pipes  crossing  Seventh  avenue,  the  closely  spaced 
bents  of  the  wooden  trestles  interfered  with  traffic  to  such  an  extent 
as  to  make  their  use  impossible.  The  problem  was  solved  by  sup- 
porting the  mains  on  wooden  cradles  suspended  from  wire  cables. 
The  cables  used  were  strung  from  wooden  towers  built  on  opposite 
sides  of  the  avenue,  and  their  ends  were  anchored  to  steel  beams 
imbedded  in  concrete.  Gas  mains  have  been  carried  across  the 
avenue  by  this  method  of  support  at  the  south  side  of  34th  street, 
the  south  side  of  36th  street  and  the  north  side  of  42d  street. 

The  span  at  42d  street  is  a  particularly  long  one,  namely  115 
feet,  and  the  mains  are  supported  on  cables  one  and  one-quarter 
inches  in  diameter. 

Underpinning  of  buidings  on  this  section  has  been  carried  on 
where,  as  in  a  number  of  instances,  the  mobility  of  the  material 
underlying  the  foundations  of  buildings,  or  the  proximity  of  such 
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buildings  to  the  subway  excavation,  made  it  necessary  to  take  steps 
to  procure  their  stability.  In  most  cases  where  the  foundations 
of  buildings  have  been  thus  secured  it  has  been  done  by  the  follow- 
ing method:  The  walls  or  piers  of  the  buildings  were  caught 
up  on  needle  beams,  and  a  pit  sunk  to  rock  or  below  until  a  sound 
bearing  is  found  at  or  below  the  subgrade  of  the  subway.  Concrete 
piers  are  built  up  from  the  bottoms  of  the  pits  to  within  a  few 
feet  of  the  foundation  walls.  A  grillage  of  beams  is  then  placed 
on  top  of  each  pier  and  wedges  driven  until  the  beams  are  brought 
to  bearing  under  the  wall  of  the  building. 

The  percentages  of  the  principal  items  of  work  completed  are 

as  follows:  t» 

Percent 

Excavation    43 

Concrete   4 

Steel  delivered 28 

Steel  erected 3 

Underpinning  buildings 31 

About  26  per  cent  of  the  total  estimated  value  of  the  work 
is  completed. 

Routes  No8.  Jf  and  38,  Section  No.  6-A. —  Work  on  this  section 
was  started  on  August  12,  1914,  by  the  erection  of  contractor's 
yard  in  Times  square,  between  43d  and  44th  streets.  A  certain 
special  method  of  excavation  has  been  made  necessary  on  account 
of  the  physical  connection  required  between  the  north  end  of  this 
section  and  the  existing  subway  at  Times  square.  As  the  existing 
subway  structure  is  only  about  3  feet  below  the  street  surface, 
the  contractor,  to  get  working  room,  decked  over  the  excavation 
approximately  2  feet  above  the  present  street  surface,  raising  the 
surface  railroad  accordingly,  thereby  allowing  the  work  to  be 
carried  on  under  the  decking.  This  work  was  done  by  closing 
Seventh  avenue  to  vehicular  traffic  between  the  limits  of  the 
section,  diverting  the  same  to  Broadway  but  keeping  the  inter- 
secting streets,  43d  and  44th  streets,  open.  The  roadway  and 
sidewalk  decking  was  built  in  position  and  the  surface  railroad 
was  then  raised  at  one  operation. 

Breaking  out  the  old  roof  of  the  existing  subway  to  install  new 
roof  beams  and  not  delay  traffic  has  presented  an  unusual  problem. 
The  procedure  to  be  used  by  the  contractor  is  as  follows : 
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The  wall  of  the  subway  will  be  cut  away  and  a  metal  shield 
will  be  pushed  through  under  the  bay  formed  by  the  present  roof 
beams.  Holes  will  be  drilled  through  the  roof  concrete  on  the 
inside  of  the  roof  beams ;  through  these  holes  bolts  will  be  passed, 
and  as  the  shield  is  pushed  forward  these  bolts  will  slip  between 
iron  angles  thereby  supporting  the  shield.  After  a  shield  is  in 
position  between  two  roof  beams,  the  old  concrete  will  be  cut  out, 
the  shield  preventing  material  from  falling  on  the  tracks  of  the 
subway.  On  the  removal  of  this  concrete  and  the  shield,  reinforced 
concrete  slabs  about  2  inches  thick  by  2  feet  in  width  and  of  a 
length  to  rest  on  the  flanges  of  the  roof  beams  will  be  placed.  Then 
the  new  roof  beams  will  be  placed  in  position  between  the  old 
beams  and  concreted  in,  the  slabs  taking  the  place  of  a  form. 
About  six  hundred  of  these  slabs  have  been  made  to  date.  The 
contractor  has  installed  a  compressor  plant,  blacksmith  shop  and 
storehouse  in  the  yard  at  Times  square. 

The  percentages  of  the  principal  items  of  work  completed  are 

as  follows:  -d  . 

Per  cent 

Excavation    95 

Steel  delivered 85 

Underpinning  buildings 5 

About  44  per  cent  of  the  total  estimated  value  of  the  work 
is  completed. 

In  the  following  tables  are  given  the  work  done  under  the  prin- 
cipal items  of  construction,  on  each  section  of  the  Seventh  Avenue 
Subway,  Eoutes  Nos.  4  and  38,  and  the  total  value  of  work  esti- 
mated on  each  of  these  sections,  from  the  b^inning  of  construc- 
tion to  December  31,  1914: 
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Total  Valus  oir  Work  Estimatkd  on  Each  CoMTRAcr,  vbom  BBommira  or  ComrRXJcnov  to 

DBCSMBin  31, 1914 


Sbctzon 

Sabwajr 
oonatruetion 

Sewer 

Total 

1-A 

$49,797  00 
100.465  00 
347.053  00 
895.995  75 
364.819  10 
566.260  77 
599.074  75 
183.186  06 

$49,797  00 

1 

$6,555  00 
7.500  00 

11.925  00 

5.000  00 

300.000  00 

6.000  00 

2.600  00 

116.020  00 

2 

355.453  00 

3. 

007.920  75 

4 

809,319  10 

S 

866.260  77 

6. 

605.074  75 

e-A 

185.786  06 

$3,116,051  43 

$339.580  00 

$3,455,631  43 

Sewer  Work: —  RoiUes  Nos.  4-  and  S8,  Sutton  No.  1-A. — The 
<only  sewer  work  on  this  section  will  consist  in  rebuilding  the 
Park  drains  over  and  adjacent  to  the  subway  structure. 

Routes  Nos.  ^  and  38,  Section  No.  1. —  Sewer  construction  was 
begun  on  July  31,  1914.  Three  hundred  forty-eight  feet  were 
built  to  December  31st,  comprising  7  per  cent  of  the  total  on  this 
contract. 

The  construction  of  the  off-line  sewer  in  Battery  place,  from 
Greenwich  street  west  to  the  river,  is  progressing  as  rapidly  as 
conditions  permit.  This  sewer  is  a  tidal  sewer  and  takes  the  flow 
of  the  system  on  the  east  side  of  Greenwich  street,  extending 
north  to  Dey  street. 

At  West  street  a  storm  water  overflow  is  provided  into  a  3-foot 
circular  storm  sewer  which  will  be  carried  through  timbering 
under  an  old  dock  to  the  present  bulkhead.  It  will  be  built  on  a 
concrete  cradle  carried  to  rip-rap  slope  which  passes  for  some 
distance  under  mean  high  water.  Three  cast-iron  pipe  overflows 
over  the  subway  roof  have  been  provided,  to  return  as  near  as 
possible  into  the  existing  sewer  system,  the  flow  cut  off  by  the 
new  sewers  on  the  east  side  of  Greenwich  street. 

Routes  ^  and  88,  Section  No.  2. —  Five  thousand  eight  feet  of 
sewer  construction  are  involved  in  this  contract. 

By  a  slight  modification  in  contract  plans,  the  present  flow  in 
the  Barclay  Street  sewer  will  be  carried  south  on  West  Broadway 
through  a  4'0"  x  2'9"  sewer  to  a  I'lO"  x  7'4"  rectangular  storm 
overflow  crossing  over  roof  between  Vesey  and  Barclay  streets, 
and  thence  north  again  to  Barclay  street  on  the  west  side  of  the 
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subway.  This  will  turn  back  into  the  present  sewer  the  main 
floor  cut  off  by  the  subway.  The  dry  weather  flow  will  be  taken 
south  to  Vesey  street  through  a  15"  sewer. 

Routes  Nos.  Jt  and  88,  Section  No.  3. —  Seven  thousand  six 
hundred  forty-five  feet  of  sewer  are  to  be  built  on  this  contract. 
Excavation  for  sewers  has  been  progressing  with  the  subway 
excavation. 

The  present  sewer  crossing  at  Canal  and  Varick  streets  will 
be  replaced  by  a  6'  x  10'  rectangular  beam  roof  section  passing 
diagonally  over  the  roof  of  the  Canal  Street  station. 

Routes  Nos.  i  and  38,  Section  No.  If. —  On  this  contract  4,927 
feet  of  sewers  are  to  built,  work  on  which  has  not  yet  begun. 

Routes  Nos.  ^  arid  38,  Section  No.  5. —  Three  thousand  six 

hundred  ninety-nine  feet  of  sewers  were  built  to  December  31, 

1914,  comprising  54  per  cent  of  the  total  on  this  contract.    Three 

thousand  two  hundred  eighty-six  feet  of  this  total   represents 

portion  of  off-line  sewer  already  completed.    This  sewer  was  built 

of  concrete  with  Blaw  Forms,  the  work  being  done  in  open  cut 

except  at  Ninth  and  Tenth  avenues.    Across  Ninth  avenue  the  two 

elevated  railroad  columns  over  sewer  were  supported  on  "  A " 

frames  as  a  precaution  against  settlement  and  accident,  and  the 

sewer  built  in  rock  tunnel. 

Across  Tenth  avenue  under  the  New  York  Central  Railroad 
tracks,  the  7'3"  x  10'6"  rectangular  sewer  was  built  in  earth  tunnel 
by  the  Poling  Board  method.  At  Eleventh  and  Twelfth  avenues, 
the  storm  overflow  chambers  divert  the  main  flow  to  the  storm 
sewer  discharging  at  the  bulkhead,  the  dry  weather  flow  being 
confined  to  the  new  4-inch  circular  wooden  barrel  sewer  carried 
under  the  pier  700  feet  to  the  pierhead  line. 

At  the  request  of  the  Sewer  Bureau,  the  30th  Street  sewer 
between  Seventh  and  Eighth  avenues  has  been  increased  from  a 
6'6"  circular  to  a  7'6"  x  6'6"  rectangular  section ;  and  some  of  the 
sewers  on  the  east  side  of  Seventh  avenue  have  been  increased  in 
grade. 

Rovies  Nos.  ^  and  38,  Section  No.  6. —  Six  thousand  one 
hundred  feet  of  sewer  construction  are  involved  in  this  contract, 
sewer  work  having  been  confined  to  excavation  only. 
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Under  the  east  platf onn  of  the  subway  station  a  special  concrete 
sewer,  surrounded  with  waterproofing,  will  be  built  of  somewhat 
irr^ular  and  varying  sections  in  order  to  pass  over  the  9-foot 
girders  in  the  roof  of  the  Pennsylvania  Railroad  Tunnel. 

At  the  Metropolitan  Opera  House  on  the  east  side  of  Seventh 
avenue  between  39th  and  40th  streets,  a  20-inch  sewer  will  be  built 
instead  of  the  12-inch  sewer  shown  on  plans  to  provide  an  outlet 
for  future  sewers*  to  be  built  on  40th  street  in  connection  with 
proposed  passageway  between  Section  No.  3  of  Eoutes  Nos.  4  and 
36  and  this  section. 

BotUes  No8.  Ji  and  38,  Section  No,  6'A. —  Sower  excavation  on 
this  section  has  been  proceeding  with  subway  excavation.  Four 
hundred  fifteen  feet  of  sewer  are  to  be  built 

Park  Place,  William  and  Clark  Street  Line,  Eoute  No.  48 

Plans : —  This  is  a  two-track  subway,  furnishing  an  additional 
connection  with  Brooklyn  for  the  Interborongh  Kapid  Transit 
Company.  It  leaves  the  Seventh  Avenue  line  near  Park  place 
and  passes  under  Park  place,  the  General  Post  Office,  Boekman 
street,  William  street  and  Old  Slip,  in  Manhattan;  under  the 
East  river  to  Brooklyn,  and  thence  imder  Clark  and  Fulton  streets 
to  a  connection  with  the  existing  subway  east  of  the  Borough  Hall 
station  near  Willoughby  street.  This  line  includes  Sections  Nos. 
1,  2  and  3,  of  Route  No.  48,  and  also  part  of  Section  No.  3,  of 
Eoute  No.  33. 

RovJte  No.  i8.  Section  No,  1. —  Extends  from  a  point  117  feet 
east  of  West  Broadway,  along  Park  place  and  Beekman  street,  to  a 
point  62  feet  west  of  William  street.  Contract  awarded  to 
Frederick  L.  Cranford,  Inc.,  contractor,  and  executed  December  7, 
1914.  Contract  period,  28  months.  Summary  of  contractor's  bid, 
$1,571,363.50. 

The  construction  drawings  for  this  section  are  under  way. 
Much  time  and  study  have  been  given  to  the  design  for  this  section. 
The  underpinning,  support,  and  maintenance  of  the  General  Post 
Office  required  much  attentioiu  The  crossings  under  the  new 
Broadway  subway  at  Broadway,  the  present  subway  at  Park  Kow, 
and  under  the  proposed  Nassau  Street  subway  also  called  for 
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special  attention.    A  large  part  of  this  section  is  very  deep  and  a 
special  tunnel  section  has  been  designed  for  it. 

Boute  No.  48,  Section  No.  2. —  Extends  from  a  point  in  Beek- 
man  street^  62  feet  west  of  William  street,  under  private  property, 
thence  along  William  street  to  Pearl  street.  Contract  awarded 
to  Smith,  Hauser  &  Maclsaac,  Inc.,  contractor,  and  executed 
December  7,  1914.  Contract  period,  28  months.  Summary  of 
contractor's  bid,  $2,254,670. 

Construction  drawings  for  this  section  are  under  way.  On 
account  of  the  narrow  width  of  William  street,  the  design  of  this 
section  was  materially  afiFected  by  the  necessity  to  provide  for  the 
numerous  pipes  and  sewers  in  the  street.  Some  elevated  railroad 
columns  will  have  to  be  carried  on  the  roof  of  the  subway  at  Pearl, 
Beekman  and  William  streets.  The  part  of  structure  under 
private  property  has  been  designed  to  support  20-story  buildings. 

Route  No.  JfS,  Section  'No.  3. —  Extends  under  Old  Slip  in 
Manhattan,  the  East  river,  Clark  and  Fulton  streets  to  Liberty 
square  in  Brooklyn.  The  contractors  for  this  section  are  Booth 
and  Flinn,  Ltd.,  and  O'Kourke  Engineering  Construction  Com- 
pany,  assigned  to  Flinn-O'Eourke  Company,  Inc.  Contract  exe- 
cuted August  6,  1914.  Period  of  contract^  42  months.  Summary 
of  contractor's  bid,  $6,469,915.25.  The  contractor  for  this  section 
is  also  the  contractor  for  the  East  Eiver  crossing  known  as  Boute 
No.  33,  Section  No.  2,  or  the  Whitehall-Montague  Street  crossing. 

The  typical  section  for  this  contract  consists  of  two  single-track, 
cast-iron  tubes,  17^  feet  external  diameter.  Special  features  of 
design  are  the  permanent  shafts,  one  at  Front  street  and  Old  Slip 
in  Manhattan,  and  the  other  at  Furman  and  Clark  streets  in 
Brooklyn;  also  a  deep  station  on  Clark  street  at  Henry  street, 
which  consists  of  an  island  platform  between  the  two  tubes  with 
elevator  connections  to  the  street.  The  pump  and  sump  chamber 
connecting  the  two  tubes  will  be  connected  at  the  low  point  under 
the  river  and  also  a  feeder  chamber  between  the  New  York  bulk- 
head and  pierhead  lines. 

Shop  drawings  for  the  permanent  shafts  were  prepared  from 
the  contract  drawings  which  had  been  made  with  sufficient  detail 
to  be  used  as  working  drawings.  Shop  drawings  have  been  checked 
and  the  fabrication  of  steel  for  the  shafts  is  now  under  way. 
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Some  material  has  beea  delivered  at  the  site.  Alignment  and 
working  drawings  are  now  being  prepared  for  the  sump  and  pump 
chamber  at  Henry  Street  station  and  special  work  in  connection 
with  the  cast-iron  tubes. 

Construction: — Route  No.  J^8,  Section  No.  1. —  Work  on  this 
section  has  not  yet  started. 

Rotde  No.  Jf8,  Section  No.  2. —  Work  on  this  section  has  not 
yet  started. 

Route  No.  Ji.8,  Section  No.  3. —  Work  on  this  section  was 
formally  begun  on  October  13,  1914.  The  erection  of  the  air 
compressing  plants  on  each  side  of  the  river,  as  stated  under  Eoute 
No.  33,  Section  No.  2,  is  in  progress,  and  a  shaft  is  being  sunk 
through  the  sand  and  gravel  at  the  foot  of  Clark  street,  Brooklyn. 
Headings  will  be  driven  east  and  west  from  this  shaft.  No  tunnel 
progress  to  date. 

Sewer  Work: — Route  No.  48,  Section  No.  1. —  When  sewer 
work  proceeds  on  this  contract,  there  will  be  1,418  feet  of  sewer 
to  be  constructed. 

Route  No.  48,  Section  No.  2. —  Four  thousand  three  hundred 
twenty-four  feet  of  new  sewers  are  to  be  constructed.  Of  this 
total  646  feet  represent  the  oflF-line  sewer  to  be  built  in  John  street 
from  William  to  Pearl  street. 

Route  No.  48,  Section  No.  S. —  Sewer  construction  not  yet 
started.    On  this  contract  256  linear  feet  of  sewers  are  involved. 

Eastern  Pabkway,  Livonia  Avenue  and  Nostrand  Avenue 
KouTEs,  Nos.  12,  31  AND  29,  Kespectively 

Brooklyn  Trunk  Line 

Plans . — The  Brooklyn  terminus  of  the  existing  subway  operated 
by  the  Interborough  Bapid  Transit  Company  is  located  at  the 
Long  Island  Bailroad  station  at  Flatbush  and  Atlantic  avenues. 
By  the  Dual  Subway  contract  this  line  is  extended  by  a  subway 
known  as  Route  No.  12,  or  Eastern  Parkway  route,  under  Flat- 
bush  avenue  and  Eastern  parkway  to  a  point  near  Buffalo  avenue, 
where  it  changes  to  an  elevated  line  known  as  Eoute  No.  31,  or 
Livonia  Avenue  line,  which  extends  over  East  98th  street  and 
Livonia  avenue  to  New  Lots  road.    A  branch  subway  line,  known 
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as  Eoute  No.  29,  or  Noetrand  Avenue  route,  extends  under 
Nostrand  avenue  to  Flatbush  avenua  The  New  York  Municipal 
Railway  Corporation  will  have  a  two-track  connecting  line  which 
extends  from  the  Fourth  Avenue  subway  under  St.  Felix  street  and 
the  Long  Island  Railroad  station  to  Flatbush  avenue,  thence  along 
Flatbush  avenue  to  about  Malbone  street  where  a  connection  is  to  be 
made  with  the  Brighton  Beach  line.  These  tracks  in  Flatbush 
avenue  to  Prospect  Park  plaza  are  being  built  with  the  tracks  for 
the  Iriterborough  company. 

Route  No.  12  is  divided  into  6  sections,  namely,  1,  1-A,  1-B,  2, 
2-A  and  3.  Sections  Nos.  1,  1-A  and  2  have  Interborough  and 
New  York  Municipal  tracks.  Sections  Nos.  2  and  3  are  exclu- 
sively for  the  Interborough  company.  Section  No.  1-B  is  that 
part  of  the  New  York  Municipal  connection  which  is  to  be  built 
under  the  Long  Island  Railroad  station  at  Atlantic  avenue. 
Section  No.  2-A  is  exclusively  for  the  New  York  Municipal  Rail- 
way CorporatioiL 

Eastern  Parkway  Subway  (Route  No,  12):  —  A  two- track 
branch  of  this  route  to  be  operated  by  the  New  York  Municipal 
Railway  Corporation  begins  at  the  Fourth  Avenue  subway,  at  a 
point  in  Fulton  street  near  St.  Felix  street,  runs  under  St.  Felix 
street  and  under  the  Long  Island  Company's  station  to  a  point  in 
Flatbush  avenue,  where  connection  is  made  with  a  four-track 
extension  of  the  existing  subway;  beginning  at  Atlantic  avenue, 
the  six  tracks  then  continue  under  Flatbush  avenue  to  a  point  in 
Prospect  Park  plaza,  where  the  two  New  York  Municipal  Rail- 
way Corporation's  tracks  continue  down  Flatbush  avenue  to  form 
a  connection  with  the  Brighton  Beach  Railroad  at  Malbone  street, 
the  four  Interborough  tracks  diverging  easterly  and  continuing 
under  Eastern  parkway  to  Buffalo  avenue. 

Route  No.  12,  Section  No,  1, —  That  portion  of  Section  No.  1, 
to  be  operated  by  the  New  York  Municipal  Railway  Corporation, 
begins  at  a  point  under  Fulton  street  and  extends  under  St.  Felix 
street  and  the  Long  Island  Railroad  Company's  station  to  a  point 
in  Flatbush  avenue  and  continues  thence  southeasterly  to  a  point 
about  274  feet  south  of  St.  Mark's  avenue,  but  does  not  include  that 
portion  of  the  line  about  688  feet  long,  which  is  known  as  Section 
No.  1-B,  extending  from  the  north  building  line  of  Hanson  place. 
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under  Hanson  place,  the  Long  Island  Eailroad  Company^s  station 
and  Atlantic  avenue  to  a  point  in  private  property  south  of 
Atlantic  avenue.  The  four-track  Interborough  portion  of  the 
section  begins  at  the  end  of  the  existing  subway  and  extends  under 
Flatbush  avenue  to  a  point  where  a  junction  is  made  with  the 
New  York  Municipal  Railway  Corporation's  branch,  and  continues 
thence  to  a  point  about  274  feet  south  of  St.  Mark's  avenue. 

The  contractor  for  this  section  is  The  Cranf ord  Company.  The 
contract  was  executed  on  July  16,  1914.  Contract  period,  30 
months.    Summary  of  contractor's  bid,  $2,195,296.25. 

Working  drawings  are  under  way  and  shop  drawings  have  been 
received  for  part  of  the  work. 

Route  No.  12,  Section  No.  l-A. —  Extending  from  a  point  about 
274  feet  south  of  St.  Mark's  avenue,  under  Flatbush  avenue,  to  a 
point  about  the  center  of  Prospect  Park  plaza. 

The  contractor  for  this  section  is  The  Cranford  Company.  The 
contract  was  executed  on  May  4,  1914.  Contract  period,  30 
months.     Summary  of  bid,  $2,225,519.25. 

Working  drawings  have  been  issued  for  the  major  part  of  this 
section  and  shop  drawings  are  being  checked. 

The  alignment  of  the  Interborough  tracks  at  the  plaza  was 
changed  from  that  shown  on  the  contract  drawings  to  avoid  taking 
property  at  the  comer  of  Plaza  street  and  Eastern  parkway. 

Route  No.  12,  Section  No.  2. —  Extending  from  a  point  near  the 
center  of  Prospect  Park  plaza  easterly  along  Eastern  parkway  to 
a  point  about  635  feet  east  of  the  center  line  of  Nostrand  avenue. 

The  contract  drawings  for  this  section,  which  were  completed 
last  July,  called  for  a  double-deck  structure  from  the  end  of 
Section  No.  1-A  at  the  plaza  to  the  west  approach  of  the  Franklin 
Avenue  station,  where  the  four  tracks  were  brought  to  the  same 
level ;  and  to  the  east  of  Franklin  Avenue  station  the  tracks  con- 
tinued at  the  same  level  as  far  as  Troy  avenue,  with  the  exception 
of  the  turnout  tracks  to  Nostrand  avenue.  At  this  time  there  was 
considerable  discussion  concerning  the  possibility  of  preserving  the 
trees  on  Eastern  parkway  along  the  line  of  the  subway.  With  four 
tracks  on  one  level,  the  structure  would  be  of  such  width  as  to 
endanger  the  trees,  and  it  was  considered  doubtful  whether  the 
trees  could  be  saved  under  such  conditions.    After  conferences  with 
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the  Commissioner  of  Parks  of  the  Borough  of  Brooklyn,  it  was 
decided  to  reduce  the  width  of  the  subway  by  substituting  a  double- 
deck  structure  east  of  Franklin  Avenue  station  to  the  end  of 
Section  No.  3  at  Buffalo  avenue.  In  order  to  avoid  more  than 
two  levels  at  the  turnouts  to  Nostrand  and  Utica  avenues,  the  east- 
bound  tracks,  local  and  express,  will  be  on  the  upper  level,  and  the 
west-bound  tracks,  local  and  express,  will  be  on  the  lower  level,  for 
that  portion  of  the  line  east  of  the  Franklin  Avenue  station.  It  is 
to  be  noted  that  this  arrangement  of  tracks  will  best  care  for  the 
traffic;  as  the  prevailing  east-bound  traffic  will  be  exit  traffic 
coining  from  New  York,  and  the  prevailing  west-bound  traffic  will 
be  entrance  traffic  to  New  York.  This  makes  a  shorter  climb  and  a 
longer  descent  respectively  for  the  prevailing  traffic  New  contract 
drawings  covering  these  changes  have  been  completed  and  the  con- 
tract  is  now  ready  for  advertising. 

Route  No.  12,  Section  No.  S, —  A  four-track  double-deck 
structure  extending  under  Eastern  parkway  from  a  point  about 
600  feet  east  of  Nostrand  avenue  to  a  point  near  Buffalo  avenue, 
thence  diagonally  under  private  property  towards  East  98th  street 
to  a  point  near  President  street,  where  it  ascends  to  a  three-track 
elevated  structure  for  the  Livonia  Avenue  line.  A  connection  is 
provided  for  a  two-track  stfbway  at  Utica  avenue,  and  for  a  three- 
track  subway  along  Eastern  parkway  beyond  Buffalo  avenue.  This 
line  was  originally  intended  to  be  a  four-track,  one-level  structure, 
but  was  later  changed  to  the  two-level  type  of  structure  to  save  the 
trees  along  the  parkway.  Extensive  studies  were  made  to  provide 
for  the  deflections  of  the  several  lines  at  Utica  avenue  and  Buffalo 
avenue  without  grade  crossings,  and  also  to  provide  for  the  return- 
ing of  trains  to  New  York  from  Utica  Avenue  station  by  taking  the 
trains  down  from  the  upper  to  the  lower  level  with  the  least 
interference  to  traffic  The  contract  drawings  for  this  line  are 
under  way  and  it  is  expected  that  they  will  be  completed  early  in 
1915. 

Route  No.  SI. —  This  is  a  three-track  elevated  extension  of  the 
Eastern  Parkway  route  and  begins  at  a  point  on  private  property 
east  of  Buffalo  avenue,  and  extends  over  East  98th  street  and 
Livonia  avenue  to  New  Lots  avenue  in  the  Borough  of  Brooklyn. 
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Contract  drawings  and  specifications  are  being  prepared  and  will 
be  completed  in  the  near  future. 

Route  No,  29. —  This  is  a  two-track  subway  branch  of  the 
Eastern  Parkway  route.  It  extends  under  Nostrand  avenue  from 
Eastern  parkway  to  Flati)ush  avenue,  a  distance  of  2.6  miles. 
The  turnout  from  Eastern  parkway  passes  under  private  property. 
Contract  drawings  and  specifications  for  this  route  are  under 
way  and  will  be  completed  early  in  1915. 

Construction: — Route  No.  12,  Section  No.  1. —  Work  on  this 
section,  started  on  August  17,  1914,  has  consisted  of  excavation 
beneath  the  decking  in  Flatbush  avenue,  underpinning  of  build- 
ings, etc. 

About  5  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Route  No.  12,  Section  No.  1-A. —  The  work,  which  started  on 
this  section  on  July  8,  1914,  has  consisted  of  excavation  in  open 
cut  in  the  plaza,  and  beneath  the  decking  in  Flatbush  avenue  near 
Seventh  avenue.  Considerable  work  has  been  done  in  underpin- 
ning and  securing  buildings  near  Seventh  avenue. 

About  10  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Rouie  No.  12,  Section  No.  2. —  This  is  a  four-track  line,  and 
extends  along  Eastern  parkway  from  the  southerly  end  of  Pros- 
pect Park  plaza  to  about  600  feet  east  of  Nostrand  avenue.  A 
turnout  is  provided  on  this  section  for  a  connection  with  the  Nosr 
trand  Avenue  line.  Surveys  and  plans  have  been  completed  and 
the  section  is  about  to  be  advertised. 

Route  No.  12,  Section  No.  S. — This  is  a  four-track  line,  extend- 
ing under  Eastern  parkway  from  a  point  about  600  feet  east 
of  the  center  line  of  Nostrand  avenue  to  Buffalo  avenue.  Surveys 
and  plans  have  been  completed  and  the  section  will  soon  be  adver- 
tised. 

Route  No.  31. —  A  three-track  elevated  extension  through  East 
98th  street  and  Livonia  avenue  from  Buffalo  avenue  to  New  Lots 
avenue.    Surveys  have  been  made  and  plans  are  under  way. 

Route  No.  29. —  A  two-track  subway  extending  along  Nostrand 
avenue  from  Eastern  parkway  to  Flatbush  avenue.  Surveys  have 
been  made  and  plans  are  under  way. 
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Sewer  Work: — Route  No.  12,  Section  No.  1. — ^Total  estimated 
linear  feet  o£  sewers  to  be  built  on  this  section  are  6,667  feet, 
involving  a  complicated  sewer  arrangement  on  Flatbush  avenue, 
from  Dean  street  to  Sixth  avenue.  On  account  of  lack  of  suf- 
ficient clearance  outside  of  the  station  at  this  location,  the  main 
sewer  on  the  north  side  near  Sixth  avenue  will  be  lowered  to  cross 
underneath  the  subway,  by  means  of  a  36-inch  cast-iron  pipe,  and 
combined  with  the  main  sewer  on  the  south  side  into  a  deep  6'  3" 
circular  trunk  sewer  below  the  level  of  the  Interborough  tracks, 
and  extended  to  a  new  6'  6"  sewer  to  be  built  off  the  line  of  the 
subway  along  Dean  street  to  Fifth  avenue. 

Between  Dean  street  and  Bergen  street  on  the  north  side  of 
Flatbush  avenue,  a  deep  36-inch  cast-iron  pipe  below  the  plat- 
form will  be  provided  for  the  combined  flow  which  will  be  con- 
nected with  the  6'  3"  sewer  on  the  south  side  by  a  3'  0"  x  4'  9" 
rectangular  crossing  carried  between  the  Interborough  and  the 
Xew  York  Municipal  tracks. 

As  no  connections  from  the  abutting  buildings  are  to  be  made 
into  these  two  deep  sewers,  high  level  sewers,  8"  to  12"  in 
diameter,  will  be  provided  for  this  purpose.  Thus  are  combined 
at  the  Bergen  Street  station  many  unusual  features  for  storm  and 
sanitary  drainage,  as  follows:  one  cast-iron  pipe  sewer  crossing 
passing  underneath  six  tracks;  a  rectangular  masonry  sewer  cross- 
ing between  two  levels  of  subway ;  two  large  sewers  extending  for 
the  entire  length  of  the  station  below  the  level  of  platform  and 
track  floor,  and  four  lines  of  sewers,  two  on  each  side  of  the  sub- 
way, to  replace  an  existing  single  line  along  the  center  of  the 
street 

Route  No.  12,  Section  No.  I'A. —  Work  on  sewers  has  been 
confined  to  excavation.  On  this  contract  3,972  feet  of  sewers  are 
to  be  built 

Route  No.  12,  Section  No,  2. —  Sewer  contract  drawings  have 
been  completed  on  this  section  which  will  involve  the  construction 
of  710  feet  of  sewers. 

RovJte  No.  12,  Section  No.  S. —  Sewer  contract  drawings  have 
been  prepared  for  this  section.  The  new  sewers  involved  will  be 
2,230  feet  An  off-line  sewer  650  feet  long  will  be  built  on  Brook- 
lyn avenue,  north  of  Eastern  parkway. 
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RotUe  No,  29. —  Sewer  contract  drawings  are  practically  com- 
plete on  this  route.  As  reported  last  year,  there  will  be  about 
25,000  feet  of  sewer  construction,  including  five  inverted  sewer 
siphons  at  the  intersections  of  Nostrand  avenue  with  Martense 
street,  Beverly  road.  Clarendon  road,  Foster  avenue  and  Farragut 
road.  Provision  will  also  be  made  at  Flatbush  and  Nostrand 
avenues  for  a  future  inverted  siphon  of  gigantic  dimensions  to  bo 
completed  by  the  Brooklyn  Sewer  Bureau.  This  will  consist  of 
two  9'  9"  circular  reinforced  concrete  pipes  under  the  subway 
structure. 

Steiwway  Tunnel  Line,  Eoutes  Nos.  26,  35,  50,  36  and  37 

Plans: —  This  route  consists  of  a  two-track  subway  from  Times 
square,  Manhattan,  extending  under  42d  street  and  the  East 
river  to  4th  street  in  Queens,  emerging  as  an  elevated  line  along 
the  North  Shore  yard  of  the  Long  Island  Eailroad,  thence  extend- 
ing as  a  two-track  elevated  structure  over  Davis  street  and  Ely 
avenue  to  the  Queensboro  Bridge  plaza,  where  a  junction  is  made 
between  these  tracks  and  two  tracks  each  from  the  Second  Avenue 
"  L  "  in  Manhattan  and  the  Broadway-Fifty-ninth  Street  subway, 
respectively.  The  line  thence  extends  as  an  eight-track  elevated 
structure  along  the  Queens  plaza  of  the  Queensboro  bridge.  At 
the  easterly  end  of  the  plaza  the  structure  divides  into  two 
branches,  one  extending  as  a  three-track  elevated  line  to  Astoria 
over  Jackson  avenue  and  Second  avenue  to  Ditmars  avenue;  the 
other  extending  as  a  three-track  elevated  line  over  the  Diagonal 
Street  viaduct  across  the  Sunnyside  yard  along  the  Queens  boule- 
vard, Qreenpoint  avenue  and  Roosevelt  avenue  to  Alburtis 
avenue  in  Corona.  The  original  Steinway  Tunnel  extends  from 
about  Park  avenue  in  Manhattan  to  a:bout  Van  Alst  avenue  in 
Queens,  and  is  known  as  Route  No.  26.  The  extension  from  Park 
avenue  to  Times  square  is  called  Route  No.  35,  that  from  Van 
Alst  avenue  to  Queensboro  Bridge  plaza  is  Route  No.  50.  The 
lines  to  Astoria  and  Corona  are  parts  of  Routes  Nos.  36  and  37, 
and  are  divided  into  Sections  Nos.  1,  2  and  3. 

Trackage  rights  are  reserved  for  the  New  York  Municipal  Rail- 
way Corporation  over  the  Astoria  and  Corona  lines,  the  com- 
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panies  operating  on  separate  tracks  throng  the  Qaeensboro  Bridge 
plaza  and  over  the  same  tracks  on  the  two  branches  from  the 
easterly  end  of  the  Queensbofo  Bridge  plaza.  The  New  York 
Municipal  Bailway  Corporation  proposes  to  operate  cars  10  feet 
liride,  and  the  Interborough  Bapid  Transit  Company  cars  9  feet 
'w^de.  Some  special  device  or  arrangement  will  be  necessary  in 
order  that  trains  from  both  companies  can  be  served  by  the  same 
platforms.  The  matter  has  been  studied  by  the  Commission  en- 
rineers  and  by  the  engineers  of  the  operating  o<>rrj panies,  b'Jt  no 
plan  has  yet  been  adopted. 

Route  So,  26,  Sieinway  Tunnel  for  Teruporary  Oj^raiion. — 
The  Steinway  Tunnel  was  eomj»leted  some  year-  asro,  b:Jt  was  not 
put  into  operation  becanse  the  fiompany  hitd  fiiij^*!  to  <:*/aiy\j 
with  the  franchise  requirements.  It  was  in'-Iji*yl  in  the  Dual 
Subway  System,  and  in  order  to  ntiliae  it  at  iLe  earllf?*t  yj^shWAh 
moment,  changes  were  contracted  for  to  yffm^A  eairir  opera^i'^n 
with  subwav  cars.  This  contnet  was  let  xo  tLe  Hi^i/A  Trax.*.;t 
Subway  Coiistracti<m  Company.  Tr^  tyj^xn^^fi  Trt*  *ii*^,:*jA  KyrW 
1^,  1914.  Ccmtraet  period,  9  hk^iLs-  .S  -'  -  j^tj  f,i  *yr,An^jjr\ 
bid,  $S83,910-75,  The  ecmstracticci  dnwli.^  f  .-r  :jl1*  i^r^jxk  ar* 
campled 

Route  So,  26,  SteUtvuA/  Tw»wi^r  fyr  /'^'^..sfc^f.x  Oy*:^^/^/^. — 

Studies    for    contract   «iraw:T.gf   fi-c  "l.'jt  -» .*ri:   t-tr   vz*i<w   wain 

This   includes   the  lengtLeLir^  of  \iJk  Zw'€m.^z,  A^*!lu*:  ^-f>/i 

and  the  building  of  a  T€s:tilfc.Tji.g  *j-tf:  tz^i  fti.  *:i.tiL.'>x  vc  4j^- 

street  near  the  East  rirer. 

Route  JSo,  3S, —  This  is  ar  ervc^j  i  :f  --i#t  r:'^z.'•^y  7us.s^i 

under  42d  street  frr«n  Park  ^^^jv:  \'^  I.zlj^  v:jxs*l,    Z\^  w,»flc 

on  this  oantrmet  cMj:nm  be  '?'c:iT*i*r-ei   vjl^.  vtii^  •-  vj^  tf^y  -x^ 

completion  of  tiie  eart  ai.i  w**:  iniij:  ^-.i*?*-  a  ^i-iitr/^ia  an  >t 

is  proposed   to  oceupy  ptn  >f  -^it  ^xltr.nr  *i.-.nri^i   jt  41c  uir***^ 

for  this  line.       Sr^idies  fi^-  ^  .i^trii-:  irtTr^if^  tr*  i*  n^  i:-i'.*»r  »ir. 

Boufe  S^o,  -50- — ^A  rw«?fcdt  Ij:**^  nmi.^^  f^va  t  v  t-  -^  f -t 

street,  l>ong^  l>Und  Ci-j.  a-x^  :V.  f-^.  t^  /  '^a  A-r  r  -.-  u^„ 

within  the  l<»r  »^  j^  ''^™^  n«i-:i:-^  .c  y^  r:^  vv*7  r .:-  ii*^ 
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yard,  and  extending  by  way  of  Davis  street  and  Ely  avenue  to 
Queensboro  Bridge  plaza.  The  contract  was  awarded  to  the  Deg- 
non  Contracting  Company  and  was  executed  on  December  31, 
1913.  Contract  period,  18  months.  Summary  of  contractor's 
bid,  $557,856.50. 

For  the  portion  under  private  property  west  of  Van  Alst  avenue, 
provisions  were  made  to  support  a  12-story  and  mezzanine  office 
building  with  the  position  of  columns  fixed,  while  for  the  portion 
east  of  Van  Alst  avenue  provisions  were  made  to  support  a  G-story 
and  mezzanine  light  manufacturing  building,  with  the  positions 
of  columns  fixed.  A  side  platform  station  was  provided  under 
the  private  property.  In  order  to  allow  for  the  proper  architec- 
tural treatment  of  the  interior  of  this  station  and  on  account  of 
the  limited  clearance  between  the  coiling  line  of  the  structure  and 
the  floor  of  the  proposed  buildings^  the  design  of  the  steel  for 
the  roof  of  this  portion  of  the  structure  was  rather  complicated. 
On  account  of  the  poor  soil  the  portion  of  the  structure  under 
private  property  was  designed  to  rest  on  piles.  After  excavating 
to  subgrade,  conditions  were  encountered  which  made  it  imprac- 
tical to  drive  piles,  and  a  design  calling  for  concrete  piers  carried 
to  rock  was  substituted. 

Working  drawings  for  the  subway  portion  are  completed  and 
shop  drawings  checked.  For  the  elevated  portion  the  working 
drawings  are  completed,  and  about  70  per  cent  of  the  shop  draw- 
ings are  checked. 

Between  the  end  of  Eoute  No.  26  and  the  beginning  of  Route 
No.  50,  there  is  a  stretch  of  approximately  90  feet.  It  was  orig- 
inally intended  to  include  this  stretch  with  the  work  to  be  done 
on  the  Steinway  Tunnel  under  the  contract  for  permanent  opera- 
tion. On  account  of  delay  in  turning  out  this  contract,  it  was 
decided  to  include  it  in  the  contract  for  Eoute  No.  50.  Working 
drawings  for  this  stretch  are  completed  and  the  shop  drawings 

checked. 

Routes  Nos,  36  and  37,  Section  No.  1. —  This  section  includes 
an  eight-track  structure  on  the  Queensboro  Bridge  plaza,  with  two 
additional  tracks  east  of  the  Plaza  station  to  be  constructed  as  far 
as  the  south  side  of  the  plaza  at  Jackson  avenue.     These  tracks 
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will  connect  in  the  future  with  the  Brooklyn  crosstown  line  on 
Jackson  avenue.  The  route  divides  at  the  easterly  end  of  the 
plaza,  and  extends  as  a  three-track  elevated  structure  along  Jack- 
son avenue  and  Second  avenue  to  Beebe  avenue,  and  also  over 
Diagonal  street  as  a  three-track  elevated  line  to  a  point  near  Van 
Dam  street. 

The  contract  for  this  section  was  executed  October  7,  1913, 
The  Snare  &  Triest  Company,  contractor.  The  summary  of  con- 
tractor's bid,  $884,859.  Contract  period,  24  months.  During 
the  current  year  working  drawings  have  been  completed  except 
for  the  portion  over  the  Sunnyside  yard  on  Diagonal  street,  and 
shop  drawings  have  been  approved  for  about  80  per  cent  of  the 
remainder  of  the  section. 

Negotiations  with  the  Pennsylvania  and  Long  Island  Railroad 
companies  for  an  easement  for  column  foundations  in  Sunnyside 
yard  have  been  under  way  for  several  months.  A  tentative  agree- 
ment has  already  been  made  and  probably  will  be  signed  in  the 
near  future.  Plans  are  being  prepared  on  the  basis  of  this  tenta- 
tive arrangement. 

An  ornamental  concrete  covered  station  with  eight  tracks  on 
two  levels  is  planned  on  the  plaza. 

Routes  Nos.  36  and  87,  Section  No.  2, —  This  section  consists  of 
a  three-track  elevated  structure  on  Second  avenue  from  Beebe 
avenue  to  Ditmars  avenue.  The  contract,  working  and  shop 
drawings  were  completed  on  this  section  in  1913.  Contractor, 
Cooper  and  Evans  Company.  Summary  of  contractor's  bid, 
$860,743.50. 

Routes  Nos.  36  and  37,  Section  No.  3. —  This  section  extends  as 
a  three-track  elevated  line  from  Van  Dam  street,  over  Diagonal 
street,  Queens  boulevard,  Greenpoint  avenue  and  Roosevelt  ave- 
nue to  Alburtis  avenue.  The  contract  for  this  section  was  execu- 
ted March  11,  1913.  E.  E.  Smith  Contracting  Company,  con- 
tractor. Contract  period,  18  months.  This  has  been  extended 
six  months.     Summary  of  contractor's  bid,  $2,063,588. 

This  section  passes  over  the  Queens  boulevard  from  Van  Dam 
street  to  Greenpoint  avenue,  a  distance  of  about  4,300  feet.  The 
boulevard  is  part  of  the  system  of  parkways  extending  through 
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the  Borough  of  Queens  to  the  city  line,  Thompson  avenue  being 
widened  from  100  feet  to  200  feet  to  form  this  port  of  the  boule- 
vard. Over  this  parkway  an  ornamental  structure  in  keeping 
with  the  general  plan  of  the  boulevard,  is  being  constructed.  It 
consists  of  a  reinforced  concrete  arch  structure  supported  on 
5'  X  8'  columns  to  allow  the  trolley  tracks  of  the  New  York  and 
Queens  County  Trolley  Company  to  run  beneath  the  viaduct 
The  arches  are  supported  between  the  columns  by  transverse  steel 
girders  buried  in  concrete. 

The  thrust  of  the  arch  at  each  end  of  the  concrete  viaduct 
is  resisted  by  a  reinforced  concrete  abutment  consisting  of  three 
piers  to  allow  the  trolleys  to  pass  through.  These  piers  rest  on 
and  are  anchored  to  a  massive  reinforced  concrete  base  about  60 
feet  wide  by  about  72  feet  long,  the  thickness  varying  from  4  feet 
to  10  feet. 

There  are  three  stations  on  the  boulevard,  two  of  which  are  end- 
loading  with  two  mezzanines  each;  the  third  is  center  loading 
with  one  mezzanine.  The  concrete  arch  construction  is  inter- 
rupted at  each  mezzanine  because  there  is  insufficient  room  be- 
neath the  arch  in  which  to  construct  the  mezzanine  and  allow 
proper  clearance  over  the  street-  The  track  floor  at  the  mezzanine 
is  supported  by  heavy  longitudinal  girders  resting  on  the  transr 
verse  girders.  The  thrust  of  the  arch  is  carried  across  the  mez- 
zanine span  partly  through  steel  struts  in  the  mezzanine  floor 
into  which  it  is  transferred  by  means  of  a  vertical  grillage  of 
I  beams. 

The  station  platforms  overhang  the  main  structure  of  the 
viaduct,  and  are  carried  by  longitudinal  girders  at  the  outside 
edge  of  the  platform  which  also  support  the  platform  canopy. 
The  longitudinal  girders  are  supported  by  brackets  attached  to 
the  cross  girders.  The  mezzanine  and  platform  girders  are  en- 
cased in  concrete  so  that  a  uniform  concrete  face  is  exposed. 

The  concrete  face  is  relieved  by  sunken  panels  and  a  band  of 
colored  tile  near  the  top  of  the  viaduct  with  a  panel  of  colored 
tile  over  each  column.  The  sunken  panels  are  rough  pointed  with 
pneumatic  hammer.  Comers  of  the  structure  are  finished  with 
a  6^'  hand-out  draft 
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Construction: — Route  No.  26,  Steinway  Tunnel  for  Tempo- 
rary  Operation. — The  contract  provides  for  the  partial  reconstruc- 
tion of  the  existing  Steinway  Tunnel  and  the  performance  of  all 
work  necessary  to  have  the  railroad  ready  for  temporary  opera- 
tion.   This  work,  in  detail,  is  as  follows : 

On  March  15,  1914,  the  Rapid  Transit  Subway  Construction 
Company  started  work  on  the  overhauling  and  repairing  of  the 
plant,  which  had  been  installed  on  Man-of-War  Reef  in  con- 
nection with  the  original  construction  work,  and  upon  the  installa- 
tion of  a  new  compressor  capable  of  maintaining  a  pressure  of  80 
to  100  pounds.  Considerable  preparatory  work  was  done  between 
March  15,  1914,  and  April  14,  1914,  the  date  on  which  the  con- 
tract was  delivered. 

At  Grand  Central  station,  the  work  of  partly  reconstructing 
and  resurfacing  the  reinforced  concrete  stairway  from  the  station 
platform  level  to  the  mezzanine  platform  level  has  been  completed. 
The  Otis  Elevator  Company  has  completed  the  work  of  installing 
steel  for  the  escalators,  and  is  now  at  work  on  the  installation 
of  the  escalators  and  the  machinery  for  the  operation  of  same. 

The  excavation  for  the  foundations  for  the  superstructure, 
which  is  to  be  erected  over  the  entrance  to  this  station,  has  been 
completed,  but  the  work  of  erecting  the  superstructure  has  been 
held  up  pending  the  completion  of  plans  for  an  office  building 
which  the  Interborough  Rapid  Transit  Company  contemplates 
erecting  at  this  point  If  erected,  the  office  building  will  take 
the  place  of  the  superstructure,  as  it  is  being  planned  to  so  con- 
struct it  as  to  provide  adequate  entrance  and  exit  facilities  through 
it  to  the  station. 

The  principal  construction  work  on  the  station  proper  consisted 
of  the  cutting  back  of  the  old  concrete  platforms  in  order  to  pro- 
vide clearance  for  the  standard  subway  cars,  which  are  larger 
than  the  trolley  cars  for  which  the  platform  was  originally  de- 
signed, the  erection  of  temporary  wooden  platforms^  and  the 
concreting  in  of  the  old  duct  lines  in  the  sidewalk  which  had  to 
be  abandoned.     Practically  all  of  this  work  has  been  completed. 

The  finish  work  of  this  Grand  Central  station,  incidental  to  its 
construction,  consisted  principally  of  plastering  the  walls  and 
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roof  arches  of  the  station^  the  installation  of  lighting  conduits  and 
lights,  and  the  installation  of  plumbing  in  toilets,  etc.  The  work 
of  plastering  the  walls  and  roof  arches  was  done  by  the  Hydro- 
lithic  Waterproofing  Company,  hydrolithic  waterproofing  cement 
having  been  used.  This  work  has  been  completed.  The  work 
in  connection  with  the  installation  of  lighting  conduits  and  lights 
has  been  completed.  Practically  no  plumbing  work  has  been  done 
to  date. 

The  construction  work  at  Jackson  Avenue  station  consisted 
of  cutting  back  the  station  platforms  to  allow  sufficient  clearance 
for  the  standard  subway  cars  which  are  to  be  used  in  operating 
the  railroad.  This  work  has  been  completed  and  a  temporary 
wooden  platform  has  been  put  in  place.  Stairways  have  been 
built  from  the  platforms  to  the  street  level.  The  subcontractor 
for  the  plumbing  work  at  this  station  has  installed  about  80  per 
cent  of  the  rough  plumbing.  The  work  of  installing  lights  and 
conduits  and  the  applying  of  the  finish  coat  of  hydrolithic  plaster 
to  the  walls,  etc.,  of  the  station  is  practically  completed. 

The  principal  piece  of  construction  work  under  this  contract 
was  in  connection  with  the  new  crossover  to  be  built  between 
Shaft  2  (located  at  a  point  on  42d  street  about  340  feet  east  of 
First  avenue,  Manhattan)  and  the  East  river.  To  provide  for 
this  crossover,  a  new  concrete  arch  spanning  both  tracks  has  been 
built. 

The  method  employe<l  in  the  construction  of  the  structure  for 
the  crossover  was  as  follows :  Cross  headings  were  broken  through 
from  one  tunnel  to  the  other  and  the  new  concrete  arches  and  side- 
walks put  in  place  within  the  limits  of  the  headings.  The  head- 
ings were  about  »30  feet  apart  from  center  to  center,  and  as  they 
were  driven  for  a  width  of  approximately  fifteen  feet,  15  feet  of 
the  old  structure  remained  between  headings  to  support  the 
material  overlying  the  tunnel  structure  while  the  new  arch  was 
being  coucrote<i.  After  the  new  arch  and  sidewall  sections  in  the 
headings  had  set,  the  material  between  headings  was  removed  and 
the  arches  and  sidewalls  completed.  Wooden  forms  were  used  in 
the  construction  of  the  sidewalls  and  roof  arches.  Upon  the  comr 
pletion  of  the  work  on  the  roof  arches  and  sidewalls,  the  old  invert 
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of  the  tunnel  was  removed  in  20-foot  sections  and  the  new  invert 
concreted. 

The  work  on  the  enlargement  of  Shaft  4,  located  at  a  point 
on  4th  street,  Queens,  about  280  feet  east  of  the  east  bank  of  the 
East  river,  has  been  completed.  The  steel  and  concrete  lining 
has  been  put  in  place  and  waterproofed.  The  work  of  erecting 
the  superstructure  has  been  40  per  cent  comf>leted. 

The  concreting  in  of  the  old  tunnel  ducts  has  been  completed, 
and  the  greater  part  of  the  new  ducts  have  been  put  in  place 
and  covered  with  a  protecting  armor  of  concrete.  The  placing 
of  the  new  duct  banks  along  the  sides  of  the  tunnel  made  it  nec- 
essary to  heighten  the  safety  niches;  all  work  in  this  connection 
has  been  completed. 

Considerable  work  has  been  done  in  connoctiou  with  the  drain- 
ing and  waterproofing  of  the  tunnels.  A  6-inch  discharge  pipe  has 
been  laid  from  the  pump  chamber  located  at  the  lowest  point  of 
the  tunnel  to  Shafts  2  and  4,  at  which  points  they  have  been  con- 
nected with  existing  sewers. 

The  laying  of  ties  and  the  concreting  in  of  the  ends  of  same 
is  in  progress  at  both  the  Manhattan  and  Queens  ends  of  the 
tunnel:  The  track  to  be  installed  is  of  two  types,  Type  IV, 
which  is  to  be  used  practically  throughout  the  tunnels,  and  Type 
V,  which  is  to  be  installed  in  the  stations.  The  ties  for  the  Type 
IV  track  are  placed  upon  a  concrete  tie  bench  and,  if  necessary, 
brought  to  a  proper  grade  by  shins.  After  the  ties  have  been 
brought  to  grade,  their  ends  are  concreted  in.  The  concrete  is 
brought  flush  with  the  top  of  the  ties  and  is  placed  from  the  duct 
bank  or  sidewall  of  the  tie  bench,  which  is  about  12  inches  from 
the  end  of  the  ties. 

In  the  Type  V  track,  each  running  rail  is  spiked  to  a  separate 
set  of  short  ties.  The  ties  are  to  be  anchored  by  bolts,  and,  for 
additional  security,  are  to  be  imbedded  in  concrete.  The  work 
of  drilling  holes  for  the  anchor  bolts  for  the  ties  has  been  practi- 
cally completed. 
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Tho  percentages  of  the  principal  items  of  work  completed  are 

as  follows:  -. 

irercent 

Excavation   ; 99 

Concrete   92 

Steel  delivered .:  98 

Steel  erected 98 

Waterproofing 100 

Station  finish 57 

Track  work 41 

About  79  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  each  contract  in  the  ccxistruction,  for  temporary 
operation^  of  the  Steinwaj  Tunnel^  Eoute  Na  26,  from  the  ban- 
ning of  construction  to  December  31,  1914,  and  the  total  estimated 
value  of  work  completed  during  the  same  period : 

CanstmcHon 

Earth  excavation  above  M.  H.  W.  117.2    cu.  yds. 

Earth  excavation  below  M.  H.  W.  290  •  2    cu.  yds. 

Bock  excavation 143 . 1    cu.  yds. 

Tunnel  excavation  •  6,178.7    cu.  yds. 

Concrete 6,069.4    cu.  yds. 

Bemoval    of    concrete    in    floor, 

benches,  etc.,  of  tunnel 348.1    cu.  ydSb 

Bemoval  of  old  masonry 2,685.0    cu.  yds. 

Waterproofing. 8,139 .  12  sq.  yds. 

Brick  in  asphalt  mastic 93.64  cu.  yds. 

Tunnel  ducts 99,070.11  ductft 

Steel  delivered  427.0    tons 

Steel  erected 427.0    tons 

Station  Finish 

Hydrolithic  plastering 14,527.40  sq.  yds. 

Electric  conduits,  all  sizes 3,406.0    lin.  ft 

Concrete  floor  finish 2,628.0     sq.  ft 

Track  Work 

Installation  of  Type  lY  track. . . .,     6,050.0    lin.  ft 

Total  value  of  work  completed,  as  estimated,  $292,026.28. 
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Route  No.  S6. —  No  contract  has  yet  been  let  for  this  route.  A 
small  amount  of  preliminary  work,  however,  has  been  done,  con- 
sisting principally  of  surveys  and  the  preparation  of  plans  for 
the  information  of  the  Designing  Department. 

Route  No.  50. —  The  contractor  began  excavating  at  Hunter's 
Point  avenue  on  January  8,  1914,  with  a  small  Vulcan  revolving 
steam  shovel  which  was  later  replaced  by  a  Marion  one-yard  steam 
shovel.  Excavation  for  the  subway  portion  is  practically  complete, 
and  the  concreting  and  waterproofing  of  the  invert  are  nearly 
completed.  Small  sections  of  sidewall,  including  protection  con- 
crete, brick  and  mastic  waterproofing  and  reinforced  concrete 
wall,  have  been  built.  A  number  of  the  roof  girders  have  been 
placed  and  a  portion  of  the  roof  concreted. 

On  June  26,  1914,  excavation  was  started  for  elevated  column 
piers  on  Ely  avenue.  Excavations,  placing  of  concrete  and  pile- 
driving  for  elevated  column  footings  have  been  completed  on  Ely 
avenue  from  South  Jane  street  to  Jackson  avenue,  and  on  Davis 
street  from  Jackson  avenue  to  the  North  Shore  yards  of  the  Long 
Island  Eailroad  Company.  The  duct  line,  including  manholes^ 
has  been  built  on  Ely  avenue  from  South  Jane  street  to  a  point 
midway  between  13th  street  and  Nott  avenue. 

The  percentages  of  the  principal  items  of  work  completed  are 

as  follows:  ;  t»  i. 

J  Per  cent 

Excavation    81 

Concrete 44 

Steel  delivered 17 

Steel  erected 8 

Waterproofing 26 

About  38  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

The  following  tabulation  gives  the  work  done,  under  the  prin- 
cipal items,  in  the  construction  of  Eoute  No.  50  of  the  Steinway 
Tunnel  line,  from  the  beginning  of  construction  to  December  31, 
1914,  and  the  total  estimated  value  of  work  completed  during  the 
same  period : 

Earth  excavation,  above  M.  H.  W. 

(subway  and  open  cut) 21,581  cu.  yds. 
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Earth  excavation,  below  M.  H.  W. 

(subway  and  open  cut) 10,660  cu.  yds. 

Itock  excavation  (subway  and  oi)en 

cut)    637  cu.  yds. 

Column    excavation    (elevated    iK>r- 

tion)    5,613  cu.  yds. 

Railroad  duct  excavation   (elevated 

portion)   1,372  cu.  yds. 

Concrete    5,756  cu.  yds. 

Timber  piles 14,920  lin.  ft. 

Waterproofing 2,808  sq.  yds: 

Brick  in  asphalt  mastic 356  cu.  yds. 

Railroad  ducts   48,856  duct  ft. 

Steel  delivered 581 . 8  tons 

Steel  erected 11.9  tons 

Total  value  of  work  completed,  as  estimated,  $229,635. 

Routes  Noa.  36  and  37,  Section  No.  1. —  The  contractors  for 
this  section  began  delivering  plant  on  February  13,  1914,  and 
started  actual  construction  work  on  March  16,  1914. 

The  column  foundations  in  the  Queensboro  plaza  have  been 
completed  from  the  west  end  of  the  plaza  to  Jackson  avenue, 
and  those  on  Jackson  avenue  have  been  completed  to  the  point  at 
which  Section  No.  1  joins  Section  Xo.  2,  with  the  exception  of 
the  foundations  for  the  columns  on  the  east  side  of  Jackson  avenue 
which  are  located  between  Skillman  place  and  a  point  100  feet 
south  of  Pavnter  avenue. 

The  percentages  of  the  principal  items  of  work  completed  are  as 

follows :  ^ 

Percent 

Excavation    65 

Concrete    27 

Steel  delivered 66 

Steel  erected 8 

About  44  j)er  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

lioiites  Nos.  36  and  37,  Section  No.  2. —  Work  on  this  section 
was  completed  on  May  20,  1914,  about  four  months  inside  of 
contract  time. 
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Routes  No8,  SO  and  31,  Section  No.  3. —  The  contractors  for 
this  section  began  the  delivery  of  material  and  the  erection  of  their 
plant  on  April  1,  191^5,  but  actual  construction  work  was  not 
commenced  until  Monday  morning,  June  2,  1913,  when  the  exca- 
vation for  the  westerly  abutment  of  the  concrete  structure  in 
Queens  boulevard  near  Hill  street  was  started. 

The  entire  excavation  for  column  footings  and  foundations  in 
Queens  boulevard  has  been  completed  and  the  footings  and  founda- 
tions cast.  The  superstructure  of  the  east  and  west  abutments 
and  all  the  concrete  columns  supporting  the  arches  have  been  com- 
pleted. Grillages  and  cross  girders  have  been  placed  on  the  con- 
crete columns  and  the  arches  from  the  east  abutment  to  Van  Pelt 
street  have  been  cast,  portions  of  the  spandrel  walls  being  as  yet 
uncompleted.  The  steel  columns,  cross  girders,  longitudinal  gird- 
ers, brackets,  and  the  principal  portions  of  the  mezzanine  floors 
have  been  erected  for  all  the  stations.  At  the  Bliss-Carolin  Street 
station  the  steel  work  has  been  completely  erected  and  riveted 
and  the  steel  columns  and  portions  of  the  mezzanine  floor  encased 
in  concrete.  At  the  Lowery  Street  station  the  steel  erection 
is  practically  complete,  and  the  riveting  partially  so.  Here  also, 
the  steel  columns  and  portions  of  the  mezzanine  floor  are  encased 
in  concrete.  At  the  Eawson-Moore  Street  station  the  steel  erec- 
tion is  now  going  on.  The  steel  columns,  at  the  Moore  Street 
mezzanine  have  been  encased  in  concrete.  It  is  believed  that  the 
steel  erection  will  be  completed,  except  for  canopy  brackets  and 
a  few  platform  girders,  and  the  riveting  partially  so,  by  the  first 
of  January,  1915. 

On  September  15,  1913,  the  work  of  excavating  for  the  column 
foundations  and  the  construction  of  the  concrete  column  bases 
was  commenced  on  Roosevelt  avenue  in  the  neighborhood  of  Al- 
burtis  avenue.  This  work  was  carried  on  continuously  during 
the  winter  and  completed  as  far  as  the  east  abutment  of  the  con- 
crete structure  on  the  Queens  boulevard  at  Gosman  street  on  June 
8,  1914.  Owing  to  the  traffic  on  the  Queens  Boulevard  viaduct, 
that  portion  of  the  column  bases  lying  between  the  west  abutment 
and  the  terminus  of  the  contract  was  not  done  continuously,  but 
was  completed  on  November  14,  1914. 
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The  erection  of  the  steel  structure  was  commenced  on  Roosevelt 
avenue  in  the  neighborhood  of  Alburtis  avenue  on  March  16,  1914, 
and  proceeded  continuously  to  Trimble  place.  Erection .  from 
here  on,  across  the  Long  Island  cut-oS  and  in  the  express  station 
at  Woodside,  is  now  under  way.  From  the  westerly  side  of  the 
present  location  of  the  Long  Island  Bailroad,  the  steel  erection 
has  proceeded  continuously  through  Boosevelt,  Skillman  and 
Greenpoint  avenues  to  the  neighborhood  of  Heiser  street  where  it  is 
now  under  way.  The  erection  and  riveting  of  the  steel  structure 
fr<»n  Alburtis  avenue  to  the  east  abutment  is  practically  com- 
pleted, except  for  the  span  across  the  present  Long  Island  Eail- 
road  tracks. 

On  Monday,  May  25,  1914,  the  work  of  excavating  for  and 
constructing  the  duct  line  of  20  single  one-way  ducts  was  started 
on  Boosevelt  avenue  in  the  neighborhood  of  Louona  avenue. 
This  work  proceeded  continuously  to  the  present  Long  Island 
Bailroad  tracks,  where  the  crossing  was  omitted.  From  the  west- 
erly side  of  these  tracks,  the  work  proceeded  continuously  through 
Boosevelt  avenue,  Skillman  avenue  and  Greenpoint  avenue  to 
the  vicinity  of  Fitting  street.  Again  omitting  a  stretch,  due  to 
the  steel  erection,  the  work  was  resumed  on  the  southerly  side 
of  the  Queens  boulevard,  starting  north  of  Gosman  avenue  and 
running  parallel  to  the  concrete  viaduct  This  work  has  been 
practically  completed  to  Laurel  Hill  avenue. 

For  erecting  steel  on  Eoosevelt  avenue,  about  two  miles  of 
standard  gauge  track  was  laid  along  the  center  line  of  the  street^ 
connecting  with  the  Long  Island  Kailroad  at  Woodside.  Steel 
was  supplied  over  this  track  by  a  standard  gauge  locomotive  and 
was  unloaded  and  the  columns  erected  by  a  40-ton  locomotive 
crane  running  over  this  track.  Fwr  the  erection  of  the  girders,  an 
80-ton  derrick  car,  with  a  120-foot  boom,  was  carried  along  on 
top  of  the  structure.  From  the  Long  Island  Eailroad  tracks 
west,  the  erection  was  done  by  the  locomotive  crane.  Compressed 
air  was  supplied  from  a  compressor  car  running  over  the  tracks 
on  the  surface  of  the  ground. 
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The  percentages  of  the  principal  items  of  work  completed  are  as 

follows :  T» 

Per  cent 

Excavation    96 

Concrete 71 

Steel  delivered 98 

Steel  erected 96 

About  88  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  construction,  on  each  section  of  Boutes  !N'o6.  36  and 
37,  from  the  banning  of  operation  to  December  31,  1914,  and 
the  total  estimated  value  of  work  completed  during  the  same 
period: 


Itbm 


Column  excavation. ..... 

Railmad  duet  excavation. 

Concrete 

Brick  masonry 

Timber  piles 

Concrete  piles 

Railroad  duets 

Steel  delivered 

Steel  erected 

Street  surface  restored . . . 


Unit 

Section  1 

Section  2 

Section  3 

Cubio  yds. .. 
Cubio  yds . . . 
Cubio  yds . . . 
Cubio  yds . . . 

Linear  ft 

Linear  ft 

Duct  ft 

Tons 

Tons 

Square  yds. . 

13,419 

'3;2id'" 

3 

6,0»8 

12.342 

'6i446!79 
747.58 
508.00 

20.150.09 

7.018.70 

5.058.85 

17.62 

802.08 

i96i3i9.'86 

11.521.16 

11.521.16 

8.916.31 

68,496 

11,001 

45.327 

15 

306,222 
24.985.5 
24.332.6 
96.0 

Total 


102.074.09 

18,019.70 

53,505.85 

35.62 

6.900.08 

12.342.00 

496.541.80 

42.953.45 

36.601.34 

9.520.31 


Section  1,  total  value  of  work  completed,  as  estimated. 
Section  2,  total  value  of  work  completed,  as  estimated. 
Section  3,  total  value  of  work  completed,  as  estimated. 


8391.536  29 

852.870  74 

2.023.416  00 


Sewer  Work: — Route  No.  26,  Steinway  Tunnel. —  The  con- 
tract for  the  reconstruction  of  this  tunnel  will  not  involve  any  sewer 
construction  as  called  for  by  the  original  plans  and  reported  last 
year. 

COMPANY  CONTRACTS,  INTERBOROUGH  LINES 

Thibd-trackino  Elevated  Railroads 

Plans. —  A  third  and  at  some  points  a  fourth  track  is  to  be 
added  to  the  Second,  Third  and  Ninth  Avenue  Elevated  lines,  in 
Manhattan  and  The  Bronx,  for  the  operation  of  express  trains 
during  the  rush  hours  in  the  direction  of  the  heavy  traffic.  Plans 
for  this  work  have  been  prepared  by  the  company  and  approved 
by  the  Commission.     The  work  consists  in  strengthening  and 
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widening  the  present  structure  to  support  and  accommodate  the 
additional  track- work.  At  the  same  time  the  traffic  on  the  elevated 
line  must  be  maintained  without  interruption.  The  company 
awarded  the  contract  to  T.  A.  Gillespie  &  Company  for  founda- 
tions, and  to  the  Terry  &  Tench  Company  and  the  Snare  &  Triest 
Company  for  steel  work,  on  the  basis  of  cost  plus  15  per  cent. 
Plans  are  completed  and  the  work  is  under  way  at  many  points. 

Construction: — The  improvements  which  are  being  made  on 
the  Second,  Third  and  Ninth  Avenue  Elevated  lines  mav  be 
summarized  as  follows: 

Second  Avenue  Line. — ^The  work  of  adding  an  express  track  to 
the  Second  Avenue  Elevated  consists  of  the  construction  of  a 
single-track  structure  from  Chatham  square  to  116th  street,  and 
north  of  116th  street  of  a  single  track  which  branches  into  a 
double-track  connection  to  a  new  bridge  which  will  replace  the 
present  bridge  across  the  Harlem  river.  Xew  stations  will  be 
built  at  Chatham  square,  14th  street,  42d  street,  86th  street,  92d 
street  and  125th  street  The  old  Second  Avenue  stations  at 
129th  and  127th  streets  are  to  be  removed. 

Third  Avenue  Line. —  On  the  branch  of  the  Third  Avenue  Ele- 
vated which  is  located  on  the  New  Bowery  a  double-track  struc- 
ture, for  express  service,  will  be  built  between  the  existing  tracks 
from  Franklin  street  to  Chatham  square. 

In  order  to  make  the  present  express  tracks  on  the  Third 
Avenue  Elevated  continuous  from  City  Hall  to  Fordham  road  in 
The  Bronx,  the  following  work  will  be  done:  From  City  Hall 
to  Chatham  square  the  present  two-track  structure  will  be  replaced 
by  a  new  four-track  structure.  New  stations  will  be  constructed 
at  City  Hall  and  at  Chatham  square.  From  Chatham  square  to 
Canal  street  the  present  structure  will  be  replaced  by  a  new  five- 
track  structure,  and  from  Canal  street  to  Delancey  street  a  three- 
track  structure  will  be  built.  New  stations  will  be  constructed  at 
Canal,  Grand  and  Houston  streets.  From  Delancey  street  to  5th 
street  the  present  two-track  structure,  which  is  located  inside  the 
curb  lines,  will  be  completely  replaced  by  a  three-track  structure 
located  in  the  roadway.  From  5th  street  to  116th  street  all  the 
necessary  additions  to  make  the  present  express  track  continuous 
between  these  two  points  will  be  mada    Platforms  to  give  access  to 
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the  third  track  will  be  built  at  the  express  stations  at  9th,  23d,  42d 
and  106th  streets.  Between  116th  street  and  the  Harlem  river, 
an  additional  over-grade  track  will  be  built  to  connect  with  the 
upper-grade  tracks  of  the  new  bridge.  An  over-grade  express 
station  will  be  built  at  125th  street.  The  present  Harlem  River 
bridge  will  be  replaced  by  a  new  bridge  which  will  carry  the 
tracks  on  two  levels.  Xorth  of  the  Harlem  river  two  additional 
tracks  will  be  built  to  143d  street.  From  133d  to  143d  street  it 
is  necessary  to  move  the  present  track  13  feet  west  in  order  to 
make  room  for  the  structure  which  will  carrv  two  additional 
tracks  on  an  upper  level.  From  143d  street  to  Fordham  road  one 
additional  track  will  be  located  between  the  existing  tracks. 
Island  platform  stations  will  be  built  between  express  and  local 
tracks  at  the  new  express  stations  at  149th  street,  l77th  street,  and 
Fordham  road.  The  present  island  platforms  at  all  other  stations, 
which  will  be  local  stops,  will  be  replaced  by  outside  platform 
stations. 

Ninth  Avenue  Line. — Improvements  of  the  Ninth  Avenue 
Elevated  to  provide  express  service  will  be  made  as  follows:  A 
center  track  will  be  constructed  from  Cortlandt  to  14th  street  and 
express  stations  between  these  two  points,  Cortlandt,  Warren, 
Desbrosses  and  Christopher  streets  will  be  provided  for  by  the 
construction  of  island  platforms  and  over-grade  bridges  at  these 
stations.  Between  14th  and  53d  streets  the  improvements  consist, 
in  the  main,  in  the  construction  of  express  stations  at  14th  and 
34th  streets  and  the  elevation  of  the  Ninth  Avenue  track  over  the 
Sixth  Avenue  track  at  the  junction  between  these  two  lines  at  53d 
street.  Express  stations  will  be  constructed  at  66th  street  and  at 
145th  street  and  the  present  stations  at  116th  and  125th  streets 
will  be  remodeled  to  adapt  them  to  express  service.  At  155th 
street  the  present  structure  is  to  be  reconstructed  to  provide  a 
two-track  connection  with  the  proposed  elevated  railway  extension 
at  162d  street. 

Work  on  these  improvements  began  on  March  25,  1914,  and 
has  been  carried  on  continuously  since  that  time  with  a  constantly 
increasing  force,  numbering,  approximately,  2,000  men.  The 
improvements  of  the  various  lines  are  at  present  being  carried  on 
on  practically  all  sections  of  the  work,  except  on  those  sections 
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which  embrace  the  new  express  stations  at  14th  street  and  34th 
street,  and  the  elevation  of  the  !N'inth  Avenue  line  over  the  Sixth 
Avenue  line  at  53d  street. 

Owing  to  the  fact  that  this  work  was  let  on  the  basis  of  cost  plus 
a  percentage^  no  engineer's  estimate  on  the  basis  of  unit  prices  is 
available.  The  subjoined  table  shows  the  percentage  of  work  com- 
pleted under  the  subdivisions  of  foundations,  steel  erection  and 
stations.  The  estimated  percentage  of  foundation  work  completed 
is  computed  on  the  basis  of  the  engineer's  estimate  of  the  total 
nuid[>er  of  new  foundations  that  it  will  be  necessary  to  construct 
in  each  of  the  sections  into  which  the  work  is  subdivided.  The 
percentage  of  work  completed  under  the  subdivision  of  steel 
erection  is  based  on  the  engineer's  estimate  of  the  total  tonnage  of 
new  steel  to  be  erected  on  each  section  of  the  work.  Under  the 
heading,  Stations,  the  estimated  percentage  of  completed  work  is 
an  approximate  estimate  based  on  the  total  number  of  new  stations 
to  be  constructed  in  each-  section  and  does  not  take  into  consid- 
eration an  accurate  estimate  of  the  quantity  of  material  and 
amount  of  labor  which  will  be  expended  on  each  of  these  stations. 


Amoviit  or  WoBK  PutfOBiUD  tmOM  BioufMnfo  or  Cornnuonoir  to  Dacman  31 
Additional  TradtM  on  Second,  Third  and  Ninth  Awmut  BUwaltd  Linta 

,1914 

Liiw 

*^ 

Loim  or  ncnoN 

■UBDITmON  or  WORK 

xtmk 

To 

Founda- 
tions 

Steel 
erection^ 

Stotiona 

9d  Av. 

4A 

6B 

1 

2A 

2B 

8 

6A 

6C 

6D 

6A 

QC 

8A 

8B 

8C 

7 

lOB 

116th  St 

25^ 

96 

•  •  •  • 

96 

S^ 

90 
96 

•  •  •  •  9 

45 

98t 

96 

•  •  •  • 

•  •  •  • 

■  »  •  • 

•  •  ■  • 

96 

39 

. .  •  • 
16 

•  •  •  • 
«  *  •  • 

6 

4 

8 

. . .  • 
60 
36 
19 

•  •  •  • 

•  •  •  • 

13 

S* 

2d  Av. 

116th  St...  7 

Harlem  River 

8d  At. 

City  HaU  SUtion 

Franklin  flq 

Chatham   Sq.   on   l?axk 
Row 

Chatham   Sq.    on    New 
Bowery 

Chatham  flq 

10 

8d  At. 

Ddanoey  St 

.... 

8d  At. 

Ddanosy  SC 

6th  St 

8d  At. 

6th  St.. T 

116th  St 

■  •  •  • 

8d  At. 

116th  St 

Harlem  RItw  Bridse. . 

Harlem  River 

4 

8d  At. 

•  •  •  • 

8d  At. 

Harlem  Biver  Bridge.. 
133d  St 

133d  St 

8d  Av. 

147th  St. 

10 

8d  At. 

147th  St 

2 

9th  At. 

Cortlandt  St 

14th  and  34th  St.  Sta- 
tions  

14th  St 

8 

9th  At. 

9«hAT. 

Eaevations  of  Tracks  at 
63d  St 

9th  At. 

66th.  116th.  126th  and 
146th  St.  Stations. . 

20 

9th  At. 

Terminal  at  166th  St. 

*  Indudes  steel  for  stations. 

t  Foundation  work  inTolves  a  larfe  number  of  pipe  ohanses  to  make  room  for  new  foundations. 

t  Indudes  66  new  pien. 

I  False  work  on  which  new  bridte  is  to  be  erected  and  from  which  it  wiO  be  put  on  bariet  and 
floated  into  position  is  practically  complete. 
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Extension  of  Elevated  Railboads 

Plans :  —  Webster  Avenue  Line. —  This  line  extends  as  a  three- 
track  elevated  extension  from  a  point  north  of  Fordham  road, 
where  a  connection  can  be  made  with  the  Third  Avenue  line  of 
the  Manhattan  Elevated  Bailway  Company,  over  Webster  avenue 
and  Gun  Hill  road  to  a  connection  with  the  City-built  line  on 
White  Plains  rood,  Section  No.  2,  of  Route  No.  18.  Plans  were 
prepared  by  the  Interborough  company  and  approved  by  the 
Commission. 

Where  the  line  crosses  Mosholu  parkway  an  ornamental 
structure  has  been  required  for  which  revised  plans  have  been 
submitted  for  approval  by  the  Interborough  company. 

Eighth  Avenue  and  162d  Street  Connection. — This  line  extends 
from  lS7th  street  and  Eighth  avenue,  Borough  of  Manhattan, 
where  connection  can  be  made  with  the  Ninth  Avenue  Elevated 
line  of  the  Manhattan  Elevated  Bailway  Company,  over  the  bridge 
of  the  Putnam  division  of  the  New  York  Central  Railroad  and 
across  private  property  to  Sedgwick  avenue,  thence  under  private 
property  and  intersecting  streets  as  a  two-track  subway  to  162d 
street  and  Ogden  avenue,  and  thence  under  Ogden  avenue  to  a 
point  in  private  property  east  of  Anderson  avenue  where  it  again 
becomes  an  elevated  structure  and  extends  over  private  property 
and  intersecting  streets  to  a  connection  with  the  City-built  line 
on  River  avenue,  Route  No.  16,  Section  No.  1.  Plans  for  this 
line  have  been  prepared  by  the  Interborough  company  and 
approved  by  the  Commission. 

West  Farms  Subway  Connection. — This  line  begins  at  East 
143d  street  where  a  connection  can  be  made  with  the  tracks  of 
the  Third  Avenue  line  of  the  Manhattan  Elevated  Railway  Com- 
pany on  their  private  right  of  way.  It  extends  over  private 
property,  Willis  avenue  and  Bergen  avenue  to  a  connection  with 
the  West  Farms  branch  of  the  present  subway  on  Westchester 
avenue  near  Brook  avenue.  Plans  for  this  line  have  been  prepared 
by  the  Interborough  company  and  approved  by  the  Commission. 

Queensboro  Bridge  Line. —  This  line  consists  of  a  connection 
between  the  tracks  of  the  Second  Avenue  line  of  the  Manhattan 
Elevated  Railway  Company  at  59th  street  with  two  tracks  on  the 
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upper  deck  of  the  Queensboro  bridge.  Plans  for  thisi  line  were 
prepared  by  the  Interborough  company,  but  have  not  been 
approved  owing  to  the  uncertainty  of  the  reconstruction  of  the 
Queensboro  bridge.  Changes  in  the  proposed  arrangement  of  the 
bridge  have  necessitated  a  change  in  the  Interborough  plans  which 
are  now  being  revised. 

NEW  YORK  MUNICIPAL  DIVISION  —  CITY-OWNED  LINES 

Centre  Street  Loop  Subway 

In  the  report  for  1913,  reference  was  made  to  Section  No. 
9-0-1,  the  southerly  contract  of  the  five  sections  forming  the 
Centre  Street  Loop  subway  which  connects  the  Brooklyn,  Man- 
hattan and  Williamsburg  bridges  in  Manhattan.  That  section 
includes  the  Chambers  Street  station,  the  southerly  half  of  which 
is  located  within  the  basement  of  the  Municipal  Building.  It 
was  not  wholly  completed  at  the  close  of  the  year  1913. 

On  account  of  interference  interposed  by  the  contractor  engaged 
in  the  construction  of  the  Municipal  Building,  it  was  impracti- 
cable for  the  subway  contractor  to  resume  construction,  which  was 
suspended  November  1,  1913,  until  March  20,  1914.  The 
unfinished  work  of  constructing  the  stairways  connecting  the 
mezzanine  floor  of  the  Chambers  Street  station  with  the  north  and 
south  concourse  floors  of  the  Municipal  Building,  was  prosecuted 
thereafter,  as  access  to  the  several  stairways  was  obtained.  In 
addition  to  completing  the  stairways,  the  ceiling  of  the  mezzanine 
floor  was  plastered  to  meet  the  stair  wells,  and  a  large  area  of 
steel  ceiling  was  placed  beneath  vent  flues  constructed  as  a  part 
of  the  Municipal  Building.  The  entire  work  was  completed 
September  14,  1914,  thus  ending  the  construction  of  the  Centre 
Street  Loop  line  under  the  modified  plans  as  designed  for  operatiotf 
prior  to  the  signing  of  the  contracts  for  the  Dual  System  of  rapid 
transit  and  providing  additional  station  facilities  in  the  Chambers 
Street  station  in  connection  with  the  temporary'  operation  of  trains 
over  the  two  westerly  tracks  of  the  railroad,  ponding  complete 
operation  under  Contract  Xo.  4  by  the  New  York  Municipal  Rail- 
way Corporation. 
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The  total  value  of  all  work  done  on  the  five  sections  of  this 
Loop  subway  since  the  beginning  of  construction,  and  the  pay- 
ments to  the  contractor  on  each  secticm,  are  shown  in  the  following 
table: 


Sbction 

Begolar  woi^ 

Extra  work 

Totab 

9-0>l  Orisinml  Contract 

$230,638  50 

$407,112  70 

79.038  51 

418.756  68 

182.479  45 

168.273  42 

26.914  16 

$637,741  20 

9-0-1  Modified  Contract 

1.147.005  43 

1.226.043  94 

9-0-2 

2.603.707  51 
1.857.803  16 
1.543.581  12 
1.146.284  92 

3.022.464  19 

9-0-3 

2,039.782  61 

9-0-4 

1.711.854  54 

9-0^ 

1,173.199  09 

Total 

• 

• 

$9,811,065  56 

Centre  Street  Loop  RECoxsTRrcTioN 

Plans. —  Contract  Xo.  4  with  the  Xew  York  Municipal  Rail- 
way Corporation  for  construction  and  operation  under  the  Dual 
System  includes,  among  other  lines,  the  operation  of  the 
Broadwav-Fourth  Avenue  subwav  of  which,  under  Subdivision 
IV,  the  Centre  Street  Loop  subway  forms  a  part. 

The  track  alignment  originally  laid  down  for  this  subway  did 
not  anticipate  a  routing  of  trains  adapted  to  the  needs  of  the  Xew 
York  Municipal  Railway  Corporation,  and  a  new  track  alignment 
to  meet  the  change  of  operating  conditions  was  approved.  The 
relocated  tracks  required  altering  the  stations  at  Canal  and  Essex 
streets  and  certain  other  portions  of  the  structure,  to  i)ennit  of 
the  installation  of  additional  crossovers. 

For  the  purpose  of  making  the  alterations  in  the  structure  and 
of  installing  the  tracks  for  permanent  operation,  an  agreement 
known  as  Modifying  Agreement  Xo.  2  of  Contract  Xo.  4  was  made 
with  the  Xew  York  Municipal  Railway  Corporation.  The  agree- 
ment provides  for  the  complete  track  construction  for  the  entire 
line;  the  construction  of  the  physical  connection  of  the  two 
westerly  tracks  with  the  Brooklyn  bridge;  crossovers  at  Worth 
street,  Walker  street,  Howard  street  and  Essex  street,  and  altera- 
tions to  the  Canal  Street  and  Essex  Street  stations.  Plans  for  this 
work  have  been  completed. 

Construction. —  Temporary  operation  of  trains  over  the  two 
westerly  tracks  of  the  Centre  Street  Loop  subway  was  continued 
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through  the  f ouivtrack  subway  from  its  present  southerly  terminus 
in  the  basement  of  the  Municipal  Building  (Chambers  Street 
station)  via  the  Williamsburg  bridge  into  Brooklyn.  The  two- 
track  spur  through  Walker  and  Canal  streets  connecting  with  the 
Fourth  Avenue  subway,  Broc^yn,  was  not  used,  except  in  con- 
nection with  the  delivery  of  material  to  be  used  in  reconstructing 
parts  of  the  structure  for  permanent  operation. 

Preparations  for  this  work  of  reconstruction  were  started  early 
in  January,  and  construction  was  b^gun  in  March  by  Jacobs 
and  Davies,  Inc.,  construction  engineers,  imder  an  agreement  with 
the  New  York  Mimicipal  Railway  Corporation  dated  February  3, 
1914.^  Considering  the  nature  of  the  work  and  the  precautions 
necessary  in  its  prosecution,  due  to  the  operation  of  trains  over 
the  two  westerly  tracks,  rapid  progress  was  made  and  the  entire 
work  has  been  completed,  except  a  portion  of  the  Essex  Street 
station,  as  indicated  by  the  following  table. 

Percentages  of  Several  Items  of  Work  Completed  to  Date 

Per  cent 

Track  construction 70 

Alterations  for  Worth  Street  crossover  100 

Alterations  at  Walker  street 100 

Alterations  for  Howard  Street  crossover  100 

Alterations  for  Essex  Street  crossover.  100 

Essex  Street  station  alteration 65 

Sewer  Work: — Section  No.  9-0-5. —  On  this  section,  which 
extends  throu^  Delancey  street,  beginning  at  Chrystie  street,  a 
sewer  offset  manhole  was  built  near  the  northeast  comer  of  Essex 
and  Delancey  streets  to  accommodate  the  operation  of  the  railway, 
due  to  changes  in  the  subway  structure. 

Bboadway-Fifty-ninth  Street  Subway,  Manhattan 

Plans : — This  is  a  two-track  and  four-track  line  extending  from 
a  point  near  Trinity  place  and  Morris  street,  where  a  connection 
is  made  with  the  Whitehall  Street-Montague  Street  line  crossing 
under  the  East  river,  and  extends  northerly  under  Trinity  place. 
Church  and  Vesey  streets  to  Broadway,  thence  under  Broadway, 
Seventh  avenue,  69th  and  60th  streets  to  a  crossing  over  the 
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East  river  via  the  Queensboro  bridge.  It  is  a  two-track  line  to 
Park  place,  and  a  four-track  line  under  Broadway  and  Seventh 
avenue  to  59th  street,  and  thence  a  two-track  lina  In  addition 
tracks  are  provided  for  sidings.  A  turnout  is  provided  for  a 
connection  on  Canal  street  to  Manhattan  bridge,  and  provision 
is  made  at  59th  street  for  a  future  extension  of  the  line  up  Eighth 
avenua  This  line  includes  Eoute  No.  5,  Sections  Nos.  1,  1-A, 
2,  2<A,  3  and  4,  and  Eoutes  Nos.  4  and  36,  Sections  Nos^  1  to  5 
inclusive. 

RatUe  No.  5,  Sed^n  No.  1. —  This  section  is  a  two-track  sub- 
way and  extends  northerly  along  Trinity  place  and  Church  street 
irom  a  point  north  of  Morris  street  to  a  point  about  8  feet  north 
of  the  center  line  of  Dey  street  The  contract  was  executed  Sep- 
tember 27,  1912.  Contractor,  F.  L.  Cranford,  Inc.  Period  of 
contract,  40  months.    Summary  of  bid,  $1,222,269.20. 

Working  drawings  for  this  section  were  completed  and  the  last 
of  the  shop  drawings  checked  during  the  year  1914. 

Agreement  is  being  prepared  by  counsel  for  the  construction  of 
the  stairways  and  passages  connecting  the  subway  station  with  the 
concourse  of  the  Hudson  Terminal  Building  of  the  Hudson  and 
Manhattan  Eailroad  Company. 

Route  No.  6 J  Section  No.  1-A. —  Beginning  at  a  point  under 
Church  street,  Manhattan,  about  8  feet  north  of  the  center  line  of 
Dey  street,  and  extending  thence  under  Church  street,  private 
property,  Vesey  street,  and  again  under  private  property  to  Broad- 
way, between  Vesey  and  Barclay  streets,  and  thence  under  Broad- 
way to  a  point  about  75  feet  south  of  the  center  line  of  Park 
place.  Frederick  L.  Cranford,  Inc.,  contractor.  Contract  exe- 
cuted September  27,  1912.  Contract  period,  40  months.  Sum- 
mary of  contractor's  bid,  $982,740.70. 

Changes  were  made  in  construction  drawings  owing  to  the 
lengthening  of  platforms  of  the  Dey  Street  station.  All  drawings 
have  been  completed  for  this  section. 

Route  No.  5,  Section  No.  2. —  Extending  from  a  point  on 
Broadway  about  75  feet  south  of  the  center  line  of  Park  place, 
and  thence  along  Broadway  to  a  point  about  90  feet  north  of  the 
center  line  of  Walker  street.    The  Degnon  Contracting  Company, 
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contractor.      Contract   executed   February    6,    1912.      Contract 
period,  40  months.    Summary  of  contractor's  bid,  $2,355,828.60. 

Changes  were  made  in  construction  drawings  owing  to  the 
lengthening  of  platforms  of  the  City  Hall  and  Canal  Street 
stations,  and  additional  crossovers  provided  for  at  White  street. 
All  drawings  for  this  section  have  been  completed. 

Route  No.  6j  Section  No.  2'A. —  Extends  under  Broadway  from 
Lispcnard  to  Howard  street,  and  includes  that  portion  of  the 
Canal  Street  line  lying  underneath  it.  The  O'Rourke  Engineer- 
ing Construction  Company,  contractor.  The  contract  was  exe- 
cuted July  17,  1912.  Contract  'period,  40  months.  Summary  of 
contractor's  bid,  $912,351.60. 

ISilost  of  the  plans  for  this  section  were  completed  prior  to  1914. 
Plans;  for  certain  minor  modifications  of  track  floor  construction 
have  been  made  in  order  to  permit  flexibility  of  operation. 

Route  No.  5,  Section  No.  S. —  Extending  from  a  point  on 
Broadway  about  30  feet  north  of  the  northerly  building  line  of 
Howard  street,  and  thence  along  Broadway  to  a  point  about  mid- 
way between  Houston  and  Bleecker  streets.  The  Underpinning 
and  Foundation  Company,  contractor.  Contract  executed  Jan- 
uary IJ),  1912.  Contract  period,  40  months.  Summary  of  con- 
tractor's bid,  $2,295,086.50. 

The  change  in  the  operating  plans  involved  some  revisions  of 
the  original  plans  for  this  section.  Additional  crossovers  were 
provided  for  at  Spring  street,  and  changes  were  made  in  construc- 
tion drawings  owing  to  the  lengthening  of  the  platforms  of  the 
Prince  Street  station.  All  drawings  for  this  section  have  been 
roinpleted. 

Route  No.  o.  Section  No.  J^. —  Extending  from  a  point  on 
Broadwav  about  midway  between  Houston  and  Bleecker  streets, 
and  thence  under  Broadway  to  a  point  near  14th  street  in  Union 
Square  park.  The  Dock  Contractor  Company,  contractor.  Con- 
tract executed  August  19,  1913.  Contract  period,  36  months. 
Summary  of  contractor's  bid,  $2,578,078. 

On  this  section  working  drawings  have  been  completed. 

Construction: — Route  No.  5,  Section  No.  1. —  Excavation,  and 
constructing  the  temporary  and  permanent  supports  of  the  elevated 
railroad  structure,  were  continued  and  practically  completed.  The 
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erection  of  the  subway  structure  was  completed  between  the  two 
stations,  and  the  construction  of  the  stations  and  the  structure 
south  of  the  Rector  Street  station  is  in  progress.  Restoration  of 
subsurface  structures,  backfilling  and  repaying  were  in  progress 
over  the  completed  portion  of  the  structure. 

The  percentages  of  the  principal  items  of  work  completed  are 
'^^  follows:  p^^^^j 

Excavation 100 

Concrete 70 

Steel  delivered 81 

Steel  erected 62 

Waterproofing. 62 

Underpinning  buildings 100 

About  78  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Route  No.  5,  Section  No,  l-A. —  Excavation  was  continued  and 
completed,  with  the  exception  of  a  small  stretch  in  Broadway 
between  Barclay  street  and  the  north  end  of  the  section. 

Underpinning  of  the  St  Paul's  Vestry  Building,  and,  in  con- 
junction therewith,  the  construction  of  foundations  to  support  a 
future  10-story  building  on  the  site  of  the  existing  building,  were 
completed  in  October.  The  construction  of  foundations  to  firm 
rock  for  the  support  of  the  structure  through  the  Astor  House 
property  and  the  construction  of  retaining  walls  to  secure  the 
Broadway  and  Vesey  street  sides  of  the  property  was  begun 
November  9,  1913,  and  completed  November  24,  1914. 

The  erection  of  the  cast-iron  tunnel  lining  has  been  completed, 
with  the  exception  of  a  portion  of  the  southbound  tunnel  through 
the  Astor  House  property,  and  the  placing  of  the  concrete  lining 
has  been  started.  The  construction  of  the  steel  bent  and  concrete 
structure  at  the  south  end  of  the  section  is  in  progress,  and  exca- 
vation for  the  portion  of  the  steel  bent  structure  at  the  north  end 
of  the  section  has  advanced  nearly  to  completion. 
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erection  of  the  subway  structure  was  completed  between  the  two 

stations,  and  the  construction  of  the  stations  and  the  structure 

south  of  the  Hector  Street  station  is  in  progress.     Restoration  of 

subsurface  structures,  backfilling  and  repaying  were  in  progress 

over  the  completed  portion  of  the  structure. 

The  percentages  of  the  principal  items  of  work  completed  are 

as  follows :  t,  . 

Per  cent 

Excavation 100 

Concrete 70 

Steel  delivered 81 

Steel  erected 62 

Waterproofing. 62 

Underpinning  buildings 100 

About  78  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Route  No.  5,  Secttjon  No.  l-A. —  Excavation  was  continued  and 
completed,  with  the  exception  of  a  small  stretch  in  Broadway 
between  Barclay  street  and  the  north  end  of  the  section. 

Underpinning  of  the  St  Paul's  Vestry  Building,  and,  in  con- 
junction therewith,  the  construction  of  foundations  to  support  a 
future  10-story  building  on  the  site  of  the  existing  building,  were 
completed  in  October.  The  construction  of  foundations  to  firm 
rock  for  the  support  of  the  structure  through  the  Astor  House 
property  and  the  construction  of  retaining  walls  to  secure  the 
Broadway  and  Vesey  street  sides  of  the  property  was  begun 
IN^ovember  9,  1913,  and  completed  November  24,  1914. 

The  erection  of  the  cast-iron  tunnel  lining  has  been  completed, 
with  the  exception  of  a  portion  of  the  southbound  tunnel  through 
the  Astor  House  property,  and  the  placing  of  the  concrete  lining 
has  been  started.  The  construction  of  the  steel  bent  and  concrete 
structure  at  the  south  end  of  the  section  is  in  progress,  and  exca- 
vation for  the  portion  of  the  steel  bent  structure  at  the  north  end 
of  the  section  has  advanced  nearly  to  completion. 


180      Public  Sebvice  Commission  —  Fibst  District 

The  percentagOB  of  the  principal  items  of  work  completed  are  aa 

follows :  T» 

Percent 

Excavation 95 

Concrete 14 

Steel  delivered  93 

Steel  erected 82 

Waterproofing. 36 

Underpinning  buildings 100 

About  82  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Route  No.  6,  Section  No.  2. —  The  excavation  was  finished  in 
April,  and  at  the  close  of  the  year  the  structure  throughout  the 
entire  length  of  the  section  was  practically  completed.  The 
restoration  of  subsurface  structures  was  continued,  and  backfilling 
and  repaving  were  in  progress  during  the  latter  half  of  the  year. 

On  account  of  changing  the  design  of  the  structure  to  form  a 
physical  connection  between  the  Broadway  line  and  the.  Canal 
Street  Crosstown  line,  and  to  accommodate  this  change  in  the  mode 
of  operation  of  the  Broadway  line  between  Canal  street  and  the 
City  Hall  station,  it  was  necessary  to  alter  a  portion  of  the  struct 
ture  to  provide  for  the  installation  of  crossovers  at  White  street 
connecting  the  interior  and  exterior  tracks.  The  work  of  altering 
the  structure,  including  the  necessary  additional  work,  is  pro- 
vided for  by  a  modifying  agreement  dated  October  30,  1914. 
The  work  was  started  on  August  14,  1914,  and  at  the  close  of  the 
year  is  nearing  completion. 

The  contractor's  working  platform  on  the  west  side  of  Broadway 
at  Worth  street  was  removed  in  June,  and  during  the  latter  part 
of  the  year  portions  of  the  two  working  platforms  on  the  west  side 
of  City  Hall  park  were  removed. 
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The  percentages  of  the  principal  items  of  work  completed  are  as 

follows:  T» 

Per  cent 

Excavation 100 

Concrete 99 

Steel  delivered  100 

Steel  erected 100 

Waterproofing. 98 

Underpinning  buildings 100 

About  94  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Route  No.  6,  Section  No.  2- A. —  Construction  on  the  lower  level 
was  completed,  and  work  on  the  Broadway  or  upper  level  structure 
has  progressed  to  completion,  excepting  the  station  stairways. 
Restoration  of  subsurface  structures,  backfilling  and  paving  was 
only  started.  The  working  platforms  on  Canal  street,  east  and 
west  of  Broadway,  were  taken  down  during  the  latter  part  of  the 
year. 

The  difficult  nature  of  the  work  on  the  lower  level,  due  to  exca- 
vating  48  feet  below  the  street  surface  and  36  feet  below  mean 
high  water,  renders  the  completion  of  the  work  a  noteworthy  event, 
and  especially  so  in  view  of  its  accomplishment  without  disturb- 
ing the  surrounding  soil  or  causing  damage  to  the  adjacent 
buildings. 

The  percentages  of  the  principal  items  of  work  completed  are 

as  follows :  t> 

Per  cent 

Excavation 100 

Concrete 87 

Steel  delivered  100 

Steel  erected 100 

Waterproofing. 70 

Underpinning  buildings 100 

About  86  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

BotUe  No.  5 J  Section  No.  S. —  Excavation  for  the  two  depressed 

tracks  at  the  south  end  of  the  section  to  meet  the  low-level  Canal 

i  Street  connection,  was  finished  in  April,  and  the  structure  through- 


i 


1 
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out  the  length  of  the  section  was  practically  completed  in  July. 
Bestoration  of  subsurface  structures^  backfilling  and  repaying  was 
continued  during  the  year  and  completed,  with  the  exception  of  a 
short  stretch  between  Grand  street  and  the  south  end  of  the  sec- 
tion. Under  a  modifying  agreement  dated  Octo^ber  30,  1914, 
alterations  were  made  in  the  structure  at  Spring  street  to  permit 
the  installation  of  crossovers  between  the  interior  and  exterior 
tracks.  The  contractor's  working  platforms,  located  south  of 
Grand  street  and  between  Prince  and  Houston  streets,  were 
removed  during  the  month  of  November. 

The  percentages  of  the  principal  items  of  work  completed  are 

as  follows :  ^ 

rer  cent 

Excavation 100 

Concrete 99 

Steel  delivered  100 

Steel  erected 100 

Waterproofing 99 

Underpinning  buildings 100 

About  95  per  cent  of  the  total  estimated  value  of  the  woTk  is 
completed. 

Route  No.  6,  Section  No.  4. —  Excavation  and  underpinning 
buildings  were  continued  during  the  year  and  completed,  with  the 
exception  of  a  stretch  between  11th  and  13th  streets.  The  build- 
ing of  the  subway  structure  was  b^m  in  May  at  the  south  end 
of  the  section  and  continued  during  the  remainder  of  the  year 
between  that  point  and  9th  street  and  at  the  Union  Square  station 
which  was  completed,  with  the  exception  of  the  stairways. 

The  restoration  of  subsurface  structures  and  backfilling  were  in 
progress  over  the  southerly  half  of  the  section,  and  some  backfilling 
was  placed  over  the  structure  in  Union  Square  park. 

Exceptionally  rapid  progress  was  made  during  the  year,  as 
indicated  by  the  following  percentages  of  the  principal  items  of 
work  completed : 
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Per  cent 

Excavation 78 

Concrete 53 

Steel  delivered   90 

Steel  erected 71 

Waterproofing 42 

Underpinning  buildings 60 

About  70  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

In  the  following  tables  are  given  the  work  done  under  the  prin- 
cipal items  of  construction  on  each  section  of  Route  No.  5,  Broad- 
way-Seventh Avenue  line,  and  the  total  value  of  work  estimated 
on  each  of  these  sections,  from  the  beginning  of  construction  to 
December  31,  1914: 
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Sewer  Work: — Route  No.  6,  Section  No.  1. — ^During  the  year, 
2,330  feet  of  sewers  were  built^  making  a  total  to  December  31, 
1914,  of  2,597  feet  or  90  per  cent  of  the  entire  sewer  work  on  this 
section. 

Owing  to  the  very  limited  space  between  the  subway  station 
and  the  footings  of  the  Havemeyer  Building  on  the  east  side  of 
Church  street,  north  of  Cortlandt  street,  78  feet  of  special  cast-iron 
3'  6''  X  2'  4''  ^g-shaped  sewer  were  built  in  place  of  masonry 
section. 

By  the  timely  co-operation  of  the  contractors  on  Section  No.  1 
of  Eoute  No.  33  and  Section  No.  1  of  Eoutes  Nos.  4  and  38  in 
building  the  Morris  Street  outlet  for  the  sewer  system  on  this  con- 
tract, duplication  of  work  has  been  avoided. 

Route  No.  6,  Section  No.  l-A. —  Sewer  construction  was  begun 
on  May  2,  1914.  230  feet  of  sewers  were  built  during  the  year, 
comprising  19  per  cent  of  the  total  involved  in  this  contract 

Route  No.  5,  Section  No.  2. —  During  the  year  1,819  feet  of 
sewers  were  built,  making  a  total  to  December  31,  1914,  of  3,270 
feet  or  90  per  cent  of  the  total  on  the  contract 

Refute  No.  5,  Section  No.  2-A. —  During  the  year  338  feet  of 
sewers  were  built,  making  a  total  of  527  feet  or  55  per  cent  com 
pleted  to  December  31,  1914. 

RovJle  No.  6,  Section  No.  S. —  528  feet  of  sewers  were  built 
during  the  year,  making  a  total  to  December  31,  1914,  of  5,383 
feet  or  98  per  cent  of  all  the  sewer  work  on  this  section. 

A  20-inch  castriron  overflow  was  built  across  the  roof  of  the 
subway  at  Grand  street  which  is  continued  by  48  feet  of 
3'  6"  X  2'  4"  masonry  section  into  the  old  sewer.  It  acts  as  a  relief 
to  the  sewer  systems  on  the  east  and  west  sides  of  Broadway  from 
Prince  to  Canal  street 

Route  No.  5,  Section  No.  i. —  Sewer  construction  was  begun 
March  17,  1914.  5,878  feet  of  sewers  were  built  during  the  year, 
comprising  68  per  cent  of  the  total  involved  in  this  contract 

The  Washington  Place  off-line  sewer  was  built  during  the  year, 
and  the  entire  work  of  restoration  on  Washington  place  completed. 
The  work  was  done  in  open  cut,  except  for  stretches  in  Washing- 
ton park  under  the  Holly  and  Garibaldi  Monuments  and  under 
the  fountain,  which  were  built  in  tunnel. 
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Plans: —  Routes  Nos.  i  and  36,  Section  No.  1. —  This  contract 
extends  from  Union  square  at  15th  street  under  Broadway  to  26th 
street.  Contract  executed  August  1,  1913.  Contractor,  E.  E, 
Smith  Contracting  Company.  Period  of  contract,  35  months. 
Summary  of  contractor's  bid,  $2,056,702.50. 

The  working  drawings  which  were  commenced  last  year  have 
been  completed  and  a  largo  portion  of  the  shop  drawings  checked. 

Roxiies  Nos.  Jt  and  SG,  Section  No,  2. —  This  section  extends 
under  Broadway  from  26th  street  to  39th  street.  During  the  year 
contract  drawings  have  been  completed,  and  the  contract  awarded 
to  the  United  States  Realty  and  Improvement  Company.  Con- 
tract executed  July  23,  1914.  Contract  period,  32  months.  Sum- 
mary of  bid,  $2,657,004.50.  Construction  drawings  are  being 
made  for  this  section. 

Routes  Nos.  4  and  36,  Section  No.  3. —  This  section  extends 
under  Broadway  and  Seventh  avenue  from  39th  to  50th  street. 
In  the  early  part  of  the  year  the  42d  Street  station  was  changed 
from  a  local  to  an  express  station.  The  contract  drawings  have 
been  completed  and  it  is  expected  that  the  contract  will  be  adver- 
tised early  in  1915.  This  particular  contract  involves  peculiar 
difficulties  of  design  and  construction  in  that  it  will  pass  under 
the  present  subway  at  Broadway  and  42d  street  involving  rock 
excavation  below  trains  in  operation. 

Routes  Nos.  Jf^  and  36,  Section  No.  4. —  This  section  extends 
from  50th  street  under  Seventh  avenue  to  59th  street  The  con- 
tract drawings  for  this  section,  which  were  practically  completed 
in  1913,  have  had  to  be  largely  made  over  on  account  of  the 
change  of  the  57th  Street  station  from  local  to  exjpress,  and  of  the 
49th  Street  station  from  express  to  local.  During  the  year  this 
contract  was  advertised  and  bids  opened  on  December  29,  1914. 

Routes  Nos.  U  and  36,  Section  No.  5. —  This  section  extends 
from  Seventh  avenue  and  59th  street  through  Central  park  and 
59th  street  to  Fifth  avenue,  thence  through  59th  and  60th  streets 
to  Second  avenue.  It  is  a  two-track  line  from  Seventh  avenue  to 
Fifth  avenue  where  the  tracks  diverge  and  extend,  one  under  59th 
street  and  the  other  under  60th  street,  to  Second  avenue.  Dur- 
ing the  year  contract  drawings  were  completed,  and  the  contract 
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awarded  to  the  D^gnon  Contracting  Company,  the  lowest  bidder. 
Contract  executed  August  6,  1914.  Contract  period,  29  months. 
Summary  of  contractor's  bid,  $2,819,511.  The  working  drawings 
have  been  commenced  and  are  about  30  per  cent  completed. 

Construction: — Routes  Nos.  J^  and  36,  Section  No.  1. —  Exca- 
vation was  continued  during  the  year  over  the  entire  length  of  the 
section  and  completed  from  the  south  end  of  the  section  to  17th 
street,  from  22d  to  25th  street  and  in  a  short  stretch  between  20th 
and  21st  streets.  The  work  of  underpinning  buildings  was  in 
progress  during  the  year. 

Construction  of  the  subway  structure  was  begun  in  May  in 
Union  Square  station  and  north  of  22d  street  and  at  24th  street, 
and  progressed  from  these  points  during  the  remainder  of  the 
vear. 

The  Union  Square  station  structure  and  portions  between  24th 
and  25th  streets  were  completed.  Backfilling  was  placed  over  the 
completed  roof  of  the  Union  Square  station ;  and  during  the  latter 
part  of  the  year,  the  restoration  of  subsurface  structures  was  begun 
at  24th  streets  Notwithstanding  that  the  excavation  is  partly  in 
rock,  good  progress  was  made. 

The  percentages  of  the  principal  items  of  work  completed  are  as 

follows :  T> 

Per  cent 

Excavation 78 

Concrete 30 

Steel  delivered  77 

Steel  erected 3ft 

Waterproofing. 18 

Underpinning  buildings 88 

About  60  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Routes  Nos.  Jfi  and  36,  Section  No.  2. —  The  preliminary  bor- 
ings indicate  that  excavation  is  in  sand,  gravel  and  rock  and  that 
rock  will  be  encountered  above  subgrade  through  the  length  of  the 
section  varying  from  2  feet  to  about  25  feet  below  the  street  sur- 
face. The  depth  of  excavation  varies  from  26  to  36  feet,  the 
greatest  depth  l)eing  at  the  north  end  of  the  section  where  the 
tracks  descend  to  pass  under  the  existing  Interborough  subway 
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crossing  4:2d  street  and  turning  north  into  Broadway.  Approxi- 
mately one-half  of  the  excavation  is  in  rock. 

On  account  of  the  congested  condition  of  travel  along  this  part 
of  Broadway,  which  is  augmented  by  local  shopping,  hotels  and 
theatres,  the  blasting  out  of  the  rock  is  the  most  difficult  problem 
to  be  met  on  this  section. 

Work  was  begun  in  Herald  Square  park  August  24,  1914, 
where  a  telpher  structure  for  handling  the  spoil  was  erected  and 
two  working  shafts  were  sunk.  Single  working  shafts  and  telpher 
structures  were  also  provided  near  the  west  side  of  Broadway  at 
28th  street,  30th  street  and  38th  street. 

Excavation  was  in  progress  from  all  the  shafts  during  the  latter 
part  of  the  year.  The  work  of  decking  the  street  and  of  by-passing 
the  gas  mains  was  the  only  other  important  work  in  progress. 

About  4  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Routes  No8.  J^  and  S6,  Section  No.  S. —  Preparations  are  being 
made  to  invite  bids  for  constructing  this  section  of  the  work. 

Routes  Nos.  i  and  86,  Section  No.  J^. —  Preparations  are  being 
made  to  begin  this  work  at  the  earliest  practicable  time. 

Routes  Nos.  ^  and  36,  Section  No.  6. —  Twin  single-track  tun- 
nels are  to  be  constructed  in  rock  west  of  Sixth  avenue,  and  single- 
track  tunnels  in  rock  under  59th  and  60th  streets,  from  midway 
between  Park  and  Lexington  avenues  to  midway  between  Third 
and  Second  avenues,  and  in  60th  street  between  Fifth  and  Madi- 
son avenues.  The  remainder  of  the  excavation  is  to  be  made  by 
the  usual  cut  and  cover  method,  except  a  small  portion  in  the 
southeast  comer  of  Central  park  and  in  Central  park  west  of 
Sixth  avenue,  where  open  cut  excavation  will  be  permitted  within 
fenced  enclosures. 

The  structures  in  59th  and  60th  streets  are  to  be  built  beneath 
the  tracks  of  the  New  York  Central  Railroad  at  Park  avenue, 
occupying  the  lower  level  crossing  the  Lexington  Avenue  subway 
now  under  construction. 

Work  was  begun  September  9th.  A  working  platform  and  der- 
rick was  erected  west  of  Sixth  avenue  near  the  east  end  of  the  rock 
tunnel  and,  in  addition  to  driving  the  tunnel,  open-cut  excavation 
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ha8  been  in  progress  working  towards  Fifth  avenue.  The  erection 
of  a  working  plant  and  yard  located  in  the  Park  plaza,  betwe^i 
59th  and  60th  streets,  was  begun  October  14,  1914.  The  erection 
of  this  plant  was  practically  completed  and  excavation  started  near 
the  west  side  of  Fifth  avenue.  A  derrick  was  also  erected  in  the 
southeast  comer  of  Central  park  to  facilitate  the  work  of  com- 
pleting the  open-cut  work  in  the  park.  Bj-passing  of  the  gas 
mains  is  in  progress.  The  Sherman  Monument  was  removed  to  a 
temporary  location  in  Central  park  north  of  the  line  of  the  work. 

About  3  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  construction,  on  Sections  Nos.  1,  2  and  6,  of 
Routes  Nos.  4  and  36,  Broadway-Fifty-ninth  Street  line,  from  the 
beginning  of  construction  to  December  31,  1914,  and  the  total 
estimated  value  of  work  completed  during  the  same  period : 


Subway  CoHttnteHan 
Emtih  ezeATattoii  abore  M.  H.  W. . 
Emrth  ezeaTrntion  below  M.  H.  W. . 

Rock  ezcATatUm. 

Undtfpimimg  bldci.   Um  than  7 

■tones 

Pndorpinniin  bldcL  7  to  12  stories. 

Tunnel  ezeavstion 

Concrete 

Rabble  stone  masonry 

Brick  maaonry 

WaterprooSng 

Brick  m  aaphaH  nwstie 

Tunnel  duets 

Stod  deliTered 

Steel  erected. !'.'.'.'.'.'..'.'.'.'.'..'.'.'... 
Street  surface  restored 

Setter  Cent/trnttien 

Earth  excavation 

Rock  excavation. 

Concrete 

Sewers  constructed,  all 


Unit 


ou.  jrds. 
eu.  yds. 
cu.  yds. 


lin.  front  ft. 
lin.  front  ft. 

cu.  yds 

cu.  yds 

cu.  yds 

cu.  yds 

sq.  yds 

cu.  yds 

duet  ft 

tons 

tons 

•q.  yds 


eu.  yds. 
cu.  yds. 
cu.  yds. 
Un.ft.. 


SecUonl 


168,002 

374 

13.663 

741 
331 


0.623 
64 

191 
6.206 

201 

70,700 

2,464 

1.143 

267 


2.286 
20 
20 

1.203 


Section  2 


0.704 

6.658 

16 


Section  6 


18.208 
1.240 


826 
184 


12 


1 
1 


Total 


181.664 

374 

21.461 

760 
331 
826 

0.707 

64 

203 

6.296 

201 

70.700 

2.466 

1.144 
267 


2.280 
20 
20 

1.203 


Section  1,  total  value  of  work  completed,  as  estimated 
Sectioa  2,  total  value  of  work  completed,  as  estimated 
Section  6.  total  value  of  work  completed,  as  estimated 


Subway 
construction 


$1,203,759  60 

126,737  10 

02.176  30 


Sewer 
construction 


$10,084 
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Sewer  Work: —  Routes  Nos.  ^  and  36,  Section  No.  1. —  Sewer 
construction  was  begun  June  10^  1914.  1^293  feet  were  built  to 
December  31,  1914,  comprising  46  per  cent  of  the  total  on  this 
contract. 

The  off-line  sewers  in  22d  street  west  of  Broadway  and  in  18th 
street  east  of  Broadway  were  completed  and  street  surface 
restored. 

A  15-inch  sewer  was  provided  as  an  ^nergency  outlet  for  the 
gate  chamber  in  the  Water  Board  shaft  at  24th  street  and  is  to  be 
carried  along  the  east  subway  wall  to  the  existing  sewer  in  23d 
street 

On  the  west  side  of  Broadway,  north  of  24th  street,  108  feet  of 
special  3'  6"  x  2'  4"  egg-shaped  cast-iron  section  were  made 
necessary  by  the  lack  of  suflScient  clearance  between  the  subway 
and  building  footings. 

Routes  Nos.  Jf.  and  36,  Section  No.  2. —  Sewer  construction, 
involving  4,216  feet  of  new  sewers  to  be  built,  not  yet  started  on 
this  section. 

Routes  Nos.  i  and  36,  Section  No.  3. —  Contract  plans  have 
been  completed  for  this  section  and  the  contract  will  be  awarded 
early  in  1916. 

There  are  involved  7,375  linear  feet  of  new  sewers  on  this 
section. 

Roides  Nos.  4  and  36,  Section  No.  Jf. —  The  contract  plans  of 
1913  for  this  section  were  abandoned  and  new  plans  made. 
4,431  feet  of  new  sewers  are  to  be  built 

Routes  Nos.  Jt  and  36,  Section  No.  5. —  There  are  6,216  linear 
feet  of  new  sewers  to  be  built  on  this  section. 

On  59th  street  between  Fifth  and  Sixth  avenues,  four  24-inc*li 
cast-iron  pipes  cross  under  the  subway  to  take  the  discharge  from 
the  Central  Park  lake  ovei-flow  which  is  located  about  250  feet  to 
the  east  of  the  crossing. 

Whitehall  Street-East  River-Montaoue  Street  Line, 

Route  No.  33 

Plans : —  This  is  a  two-track  subway  connecting  the  Broadway- 
Fifty-ninth  Street  line  with  the  Fourth  Avenue  subway  in  Brook- 


I 

I 

I! 
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lyn.  It  extends  from  Trinity  place  and  Morris  street  under 
private  property  and  Whitehall  street  to  and  under  the  East  river 
to  Montague  street,  extending  thence  via  Montague,  Fulton  and 
Willoughby  streets  to  Flatbush  avenue  extension.  It  is  called 
Boute  No.  33,  and  is  divided  into  three  sections,  Nos.  1,  2  and  3. 

Route  No.  S3,  Section  No.  1. —  This  section  has  two  tracks 
excepting  for  the  portion  covered  by  the  station,  which  has  three 
tracks  with  two  island  platforms.  It  extends  from  Morris  street 
at  Trinity  place  through  private  property  to  Broadway,  under 
Broadway,  crossing  Bowling  Green,  and  thence  through  Whitehall 
street  to  South  street.  The  contract  drawings  were  completed 
during  the  year,  the  contract  awarded  to  Booth  &  Flinn,  Ltd. 
Contract  was  executed  June  17,  1914.  Contract  period,  32 
months.  Summary  of  bid,  $2,059,182.  The  contract  has  since 
been  assigned  to  the  Flinn-O'Eourke  Company,  Inc. 

Where  it  passes  through  private  property  the  structure  has  been 
designed  for  the  support  of  25-story  office  buildings,  for  which 
purpose  of  support  the  foundations  of  the  subway  structure  will 
be  carried  to  solid  rock  necessitating  in  some  cases  special  founda- 
tion work.  A  large  part  of  the  southerly  end  of  this  contract  will 
be  executed  by  tunneling  methods.  The  working  drawings  have 
been  commenced. 

Route  No.  S3,  Section  No.  2. —  Extending  from  a  point  under 
South  street  at  the  foot  of  Whitehall  street,  Manhattan,  to  a  point 
under  Montague  street,  near  Clinton  street  in  Brooklyn,  including 
a  two-track  connection  to  Route  No.  45  (Nassau  and  Broad  Street 
line),  near  the  pierhead  line  in  Manhattan;  and  also  provision  for 
a  future  Atlantic  Avenue  connection  near  Whitehall  street 
Contractor,  Booth  &  Flinn,  Ltd.,  and  O'Rourke  Engineering 
Construction  Company.  Assigned  to  the  Flinn-O'Rourke  Com- 
pany, Inc.  Contract  executed  July  16,  1914.  Contract  period, 
42  months.    Summary  of  contractor's  bid,  $5,974,809.50. 

The  typical  section  consists  of  two  single-track  cast-iron  tubes, 
18  feet  external  diameter;  in  special  cases  tubes  of  17  feet  2  inches 
and  23  feet  external  diameter  are  used. 

Special  features  of  design  are  the  arch  and  tube  construction  at 
Broad  Street  connection  to  the  Broad  Street  line;  the  future 
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Atlantic  Av6nue  conuection;  the  circular  concrete  shaft  at  the 
bulkhead  line  between  the  Broad  Street  and  Whitehall  Street 
lines,  and  the  drifts  connecting  these  lines  to  the  shaft,  and  special 
provisions  for  ventilation.  There  is  also  a  permanent  shaft  located 
at  Furman  and  Montague  streets,  Brooklyn ;  two  sump  and  pump 
chambers  and  ventilation  chambers  are  also  provided  for. 

Shop  drawings  for  the  permanent  shaft  at  Furman  and 
Montague  streets  were  prepared  from  the  contract  drawings.  At 
the  contractor's  request  the  shaft  at  Montague  street  is  to  be 
located  60  feet  west  of  the  position  shown  on  the  contract  drawings. 
This  change  necessitated  slight  modification  of  the  plans  at  the 
street  surface.  The  shop  drawings  for  the  steel  work  of  this 
shaft  have  been  checked  and  the  fabrication  begun. 

Alignment  drawings  have  been  prepared  and  working  drawings 
are  under  way  for  the  Atlantic  Avenue  connection  under  the  ferry 
house  of  the  39th  Street  ferry;  for  the  concrete  shafts  near  the 
bulkhead  of  Pier  No.  4  for  the  drift  to  the  Whitehall  Street  line, 
and  for  the  sump  and  pump  chambers. 

Plans  and  estimates  were  made  for  the  timber  protection  around 
the  shaft  at  Pier  No.  4,  Manhattan,  the  construction  of  which 
has  begun. 

Route  No,  S3,  Section  No.  3. —  Extending  from  Clinton  street, 
Brooklyn,  on  Montague  street  to  Flatbush  avenue  extension,  via 
Montague  street,  Fulton  street  and  Willoughby  street.  For  con- 
struction purposes  it  also  includes  that  part  of  the  two-track  Inter- 
borough  line  on  Fulton  street  from  the  end  of  Section  No.  3, 
Eoute  No.  48,  at  Liberty  square  to  the  Borough  Hall  connection 
with  Contract  No.  2,  the  present  Interborough  subway.  Con- 
tractor for  this  section  is  the  Flinn-O'Rourke  Company,  Inc. 
Contract  executed  October  9,  1914.  Contract  period,  36  months. 
Summary  of  contractor's  bid,  $3,395,152. 

Typical  construction  of  the  part  of  this  line  to  be  operated  by 
the  New  York  Municipal  Railway  Corporation,  extending  from 
Clinton  street  on  Montague  street  to  Willoughby  street  at  Flatbush 
avenue  extension,  consists  of  two  single-track  cast-iron  tubes 
18  feet  external  diameter. 

The  station  on  Montague  street  is  to  be  of  the  tube  type  with  one 
island  platform*    Elevators  are  to  be  provided  at  the  west  end, 
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and  escalators  at  the  east  end  of  thje  station,  with  a  passageway 
leading  to  the  upper  mezzanine  at  Fulton  and  South  streets  which 
is  common  to  both  the  New  York  Municipal  Railway  Corporation 
and  the  Interborough  Rapid  Transit  Company  lines.  On  Law- 
rence street,  at  Willoughby  street,  provision  has  been  made  for  a 
crossover  and  fan  chamber. 

A  part  of  this  section  on  Fulton  street  from  Liberty  square  to 
Pierrepont  street,  to  be  operated  by  the  Interborough  Rapid 
Transit  Company,  will  consist  of  two  single-track  cast-iron  tubes. 
The  Fulton  Street  station  and  approach  will  be  a  double-deck  struc- 
ture, bent  construction. 

Alignment  plans  for  this  section  have  been  started.  An 
estimate  is  being  prepared  showing  the  division  of  cost  between 
the  Interborough  Rapid  Transit  Company  and  the  New  York 
Municipal  Railway  Corporation. 

Construction: — Route  No.  SS,  Section  No.  1. — The  station  on 
this  section  provides  for  three  tracks,  with  two  island  platforms 
in  Whitehall  street  between  State  and  Bridge  streets.  It  is  to  be 
constructed  in  rock  tunnel;  the  depth  of  rock  varies  from  16  feet 
to  28  feet  below  the  street  surface,  and  the  subgrade  is  from  55 
feet  to  49  feet  below  the  surface,  or  51  feet  to  38  feet  below  mean 
high  water.  North  of  the  station,  the  excavation  is  carried  on 
by  the  usual  cut  and  cover  method  through  sand,  gravel  and  rock 
to  the  south  side  of  Bowling  Green,  thence  by  tunneling  through 
similar  materials  to  the  west  side  of  Broadway.  Crossing  Broad- 
way the  structure  passes  beneath  the  existing  subway.  Through 
private  property,  between  Broadway  and  Trinity  place,  the  per- 
manent easements  to  construct  and  operate  the  railroad  provide  for 
strengthening  the  subway  structure  to  support  the  column  loads  of 
future  25-story  buildings  to  be  constructed  above  it  and  for  carry- 
ing the  foundations  to  rock. 

The  work  of  construction  was  begun  on  July  9th.  A  portion 
of  Bowling  Green  park  was  enclosed  by  a  fence  surrounding  the 
contractor's  shaft  and  working  platform.  Two  shafts  and  a  work- 
ing platform  were  constructed  at  Stone  street,  and  excavation  was 
begun  August  17th.  The  gas  by-pass  pipes  were  installed  from 
Bridge  street  to  Bowling  Green  and  street  decking  placed. 
Excavation  beneath  the  decking  has  been  carried  on  continuously 
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from  the  Stone  Street  shafts^  and  underpinning  buildings  was 
begun  at  Stone  street 

About  3  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Route  No.  S3,  Section  No.  2. —  Work  was  formally  begun  on 
October  13,  1914.  The  erection  of  the  air  compressing  plants  on 
each  side  of  the  river  is  nearly  completed  and  a  shaft  has  been 
sunk  into  the  rock  at  the  foot  of  Whitehall  street,  Manhattan,  from 
which  headings  are  to  be  started  out  under  the  river.  Maximum 
air  pressure  present,  thirteen  pounds.    No  tunnel  progress  to  data 

Route  No.  S3,  Section  No.  3. —  Actual  construction  not  yet 
begun.  This  contract  covers  the  construction  of  two  single-track, 
cast-iron  lined,  shield  driven  tubes  extending  from  Clinton  street 
under  Montague,  Fulton  and  Willoughby  streets  to  Flatbush 
avenue  extension;  also  two  similar  tubes  extending  from  Clark 
street  under  Fulton  street  to  Pierrepont  street,  thence  as  a  double- 
deck  steel  bent  and  concrete  structure  to  Willoughby  street  Two 
stations  are  provided;  an  island  platform  station  in  Montague 
street,  at  Clinton  street,  and  side  platforms,  super-imposed,  in  the 
Fulton  Street  station  at  Borough  Hall.  These  stations  are  con- 
nected by  a  large  mezzanine  under  Court  street.  Access  to  the 
deep  station  at  Clinton  street  is  obtained  by  means  of  two  shafts. 
Ten  entrances  are  provided ;  six  leading  to  the  mezzanine  in  Court 
street  and  two  to  each  shaft  in  Montague  street  A  connection 
with  the  present  subway  at  Borough  Hall  station  will  be  made 
by  an  underground  passageway. 

Sewer  Work: — Route  No.  33,  Section  No.  1. — Sixty-three  feet 
of  sewers  were  built  to  December  31st,  which  with  the  sewer 
excavation  comprises  40  per  cent  of  the  total  sewer  work  on  this 
section. 

Route  No.  33,  Section  No.  2. —  Sewer  construction  on  132  feet 
of  new  sewers  to  be  built  on  this  section,  not  yet  started. 

Route  No.  33,  Section  No.  3. —  1,729  feet  of  new  sewers,  when 
construction  is  under  way,  are  to  be  built  on  this  section. 
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Canal  Street  Subway,  Eoutb  No.  20 

Plans —  This  line,  which  is  a  two-track  subway,  extends  under 
Canal  street  from  Broadway  to  the  Bowery,  connecting  at  Broad- 
way with  the  two  center  tracks  of  the  Broadway  subway  which  are 
depressed  for  the  purpose  of  this  connection ;  and  at  the  Bowery 
to  the  two  northerly  tracks  on  the  lower  deck  of  the  Manhattan 
bridge.  During  the  year  contract  drawings  were  completed,  and 
the  contract  awarded  to  the  Underpinning  &  Foundation  Com- 
pany, the  lowest  bidder.  Contract  was  executed  July  16,  1914. 
Summary  of  bid,  $1,822,994.25. 

In  preparing  the  contract  drawings  for  this  contract  two  types 
of  construction  for  that  part  of  the  contract  extending  from 
Cortlandt  alley  to  Centre  street  were  used  —  one  type  was  based 
on  open  cut  method  of  construction,  the  other  on  tunneling 
methods;  in  the  latter  one  track  and  one  platform  were  to  be 
encased  in  a  single  tube,  the  outside  diameter  of  which  was  to  be 
25  feet  6  inches.  The  bids  for  the  open  cut  method  were 
materially  cheaper  than  those  based  on  the  design  to  be  excavated 
by  tunneling  methods. 

The  working  drawings  are  about  50  per  cent  completed  and 
some  of  the  shop  drawings  have  been  diecked. 

Construction — At  the  west  end  of  the  section,  the  structure 
joins  the  portion  of  the  crosstown  structure  underlying  the  Broad- 
way line  and  the  previously  described  rail  connection  with  the 
Broadway  subway  which  was  completed  under  contract  Section 
No.  2- A,  Koute  No.  5.  The  station  between  Cortlandt  alley  and 
Centre  street  is  to  be  constructed  beneath  the  existing  subway 
structure  in  Lafayette  street  and  in  Centre  street,  and  will  be 
joined  to  the  Canal  Street  stations  on  each  of  these  lines  and  the 
station  on  the  Broadway  line  by  stairways  and  passageways.  The 
support  of  the  Centre  Street  Loop  subway  during  construction  is 
already  provided,  it  having  been  placed  in  connection  with  the 
construction  of  that  line.  Support  for  the  Lafayette  Street 
subway  operated  by  the  Interborough  Rapid  Transit  Company 
was  not  provided  in  advance,  and  the  work  of  underpinning  and 
maintaining  it  during  construction  will  probably  be  the  most 
difficult  problem  to  be  met  on  this  section.     East  of  Mulberry 
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street,  the  structure  is  contig^ou8  to  the  existing  two-track  branch 
of  the  Centre  Street  Loop  subway  on  the  south  side  of  Canal 
street,  and  the  tracks  of  the  two  lines  are  to  be  connected  by  a 
crossover  west  of  Elizabeth  street 

Excavation  is  prosecuted  by  the  usual  cut  and  cover  method 
and  consists  of  sand  and  gravel.  The  cut  is  deepest  at  the  west 
end  of  the  station,  where  the  depth  is  about  49  feet  below  the 
street  surface,  or  about  37  feet  below  mean  high  water.  From 
the  east  end  of  the  station  the  grade  rises  to  meet  the  Manhattan 
liridge  grade,  and  from  the  middle  of  the  block  between  Mulberry 
and  Mott  streets,  the  subgrade  line  is  above  mean  high  water. 

Work  was  begun  August  6,  1914,  at  Harry  Howard  square, 
where  a  working  plant  was  erected ;  a  shaft  and  working  platform 
was  also  erected  at  the  northwest  comer  of  Centre  street  The 
excavation  of  the  upper  lift,  averaging  about  12  feet  deep,  was  in 
progress  between  Lafayette  and  Mott  streets.  By-passing  of  the 
gas  mains  was  completed,  with  the  exception  of  those  at  the 
Bowery  intersection,  and  the  work  of  underpinning  buildings  was 
begun  between  Lafayette  and  Centre  streets.  Rapid  progress 
has  been  made. 

About  10  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Sewer  Work. —  Sewers  are  to  be  built  on  this  contract  to  the 
extent  of  1,530  feet,  exclusive  of  the  maintenance  of  the  7-foot 
circular  and  V  6"  x  6'  %"  trunk  sewers  adjacent  to  the  building 
on  the  north  side  of  Canal  street  between  Mulberry  and  Mott 
streets. 

Sewer  construction  drawings  are  well  advanced. 

Nassau-Bboad  Street  Line,  Eoute  No.  45 

Plans: — A  two-track  line,  furnishing  an  additional  tunnel 
connection  to  Brooklyn  for  the  New  York  Municipal  Rail- 
way Corporation,  leaves  the  Municipal  Building  station  of  the 
Brooklyn  Loop  Line  and  passes  under  Park  row,  Nassau  and 
Broad  streets,  in  Manhattan,  thence  to  a  junction  with  the  White- 
hall Street  lino  which  crosses  under  the  East  river  to  Brooklyn 
and  thence  under  Montague  street  to  a  connection  with  the  Fourth 
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Avenue  subway.  This  is  considered  a  temporary  connection. 
When  the  traffic  warrants  it  this  line  will  extend  south  under  the 
Whitehall  Street  line  and  the  existing  subway  and  will  cross 
under  the  East  river,  there  connecting  with  the  Atlantic  Avenue 
line. 

Section  No.  1. —  Extends  from  the  Municipal  Building  along 
Nassau  street  to  Maiden  lane.  A  crossing  under  the  tracks  con- 
necting with  the  Brooklyn  bridge,  and  the  support  of  elevated 
railroad  columns,  will  have  to  be  accommodated  in  the  design. 
The  narrowness  of  IS'assau  street  necessitates  an  unusual  station 
design.  The  tracks  will  be  on  two  levels,  and  so  placed  that  the 
station  platform  for  upper  level  track  will  be  over  the  lower  track, 
and  the  platform  for  lower  level  will  be  placed  underneath  the 
upper  track.    This  results  in  a  considerable  saving  in  excavation. 

Section  No.  2. —  This  section  extends  from  Maiden  lane,  along 
Nassau  and  Broad  streets,  to  South  street.  There  will  be  a  large 
station  on  Broad  street  at  Wall  street.  Owing  to  the  curves  in  the 
street  at  this  point,  quite  a  problem  presents  itself,  in  trying  to 
construct  the  station  platform  without  sharp  curves.  A  large  part 
of  the  section  will  be  of  cast-iron  tunnel  construction.  Studies 
for  construction  drawings  are  now  under  way. 

Sewer  Work: — Sections  Nos.  1  and  2. —  Contract  drawings 
for  this  route  are  well  advanced.  5,465  feet  of  new  sewers  are 
involved  on  Sections  Nos.  1  and  2  of  this  route.  This  total 
includes  an  off-line  sewer  400  feet  long  to  be  built  on  John  street 
from  Nassau  to  William  street. 

The  Fourth  Avenue  System,  in  Bkooklyn 

Plans : —  This  system  of  rapid  transit  lines  in  Brooklyn  consists 
of  the  main  line  which  begins  at  the  Brooklyn  end  of  the  Man- 
hattan bridge  and  extends  southerly  under  the  Flatbush  avenue 
extension,  Fulton  street^  Ashland  place  and  Fourth  avenue  to  86th 
street,  with  connections  and  branches  as  follows : 

(1)  The  Whitehall  Street-East  River-Montague  Street  line 
from  Manhattan,  Route  No.  33,  connects  to  it,  in 
Brooklyn,  at  Willoughby  street  and  Flatbush  avenue 
extension,  and  permits  operation  of  trains  from  the 
Broadway-Fifty-ninth  Street  line  in  Manhattan  to 
Bay  Bidge  and  Coney  Island. 
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(2)  A  two-track  extension  known  as  Route  No.  12,  extends 

via  St.  Felix  street  and  Flatbush  avenue  to  a  con- 
nection with  the  Brighton  Beach  line  near  Malbone 
street. 

(3)  A  line  at  38th  street  (Section  No.  1,  Route  No.  39) 

branches  from  this  subway  and  provides  a  connection 
to  the  New  Utrecht  Avenue  line  (Section  No.  2, 
Route  No.  39)  and  to  the  Qravesend  Avenue  line 
(Route  No.  49)  to  Coney  Island. 

(4)  A  connection  is  also  provided  at  65th  street  and  Fourth 

avenue  to  permit  of  operation  of  trains  to  Coney 
Island  by  way  of  the  Sea  Beach  line. 

That  portion  of  the  Fourth  Avenue  subway,  between  Man- 
hattan bridge  and  40th  street  at  Fourth  avenue,  now  completed, 
designated  as  Sections  Nos.  M-B-Ex.  1,  9-C-l,  11-E-l  and  11-A-l, 
ll-A-2,  ll-A-3  and  ll-A-4,  was  under  way  sometime  before  the 
Dual  Subway  contracts  were  executed,  construction  having 
started  in  November,  1909.  Additional  crossovers  are  now  to  be 
provided  in  the  second  section,  kno^vn  as  Section  No.  9-C-l,  at 
DeKalb  avenue  to  accommodate  operation  desired  by  the  New 
York  Municipal  Railway  Corporation.  Route  No.  11-B,  Sections 
Nos.  1  and  2,  cover  the  part  on  Fourth  avenue  south  of  40th  street 
to  86th  street. 

Section  No.  9-0-1,  Additional  Crossovers. —  In  order  to  provide 
greater  flexibility  of  train  operation  north  of  DeKalb  Avenue 
station  on  Flatbush  avenue  extension,  the  New  York  Municipal 
Railway  Corporation  requested  that  additional  crossovers  be  con- 
structed at  the  northerly  end  of  DeKalb  Avenue  station.  The 
change  in  structure  for  these  crossovers  was  approved  by  the  Com- 
mission, and  the  contract  drawings  were  prepared  during  the  year. 
The  contract  was  advertised  and  bids  opened  on  December  1,  1914. 
There  were  nine  bidders,  and  the  summary  of  the  lowest  bid  was 
that  of  Samuel  Beskin,  amounting  to  $133,947.46.  The  time 
allowed  in  the  contract  for  the  completion  of  this  work  is  7  months, 
excepting  that  for  the  street  surface  restored,  11  months  are 
allowed.  This  contract  will  necessitate  considerable  change  in 
the  structure  already  constructed,  and  while  not  a  large  contract 
it  is  nevertheless  a  very  difficult  one. 
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RoiUe  No.  ll'B,  Section  No.  1. —  This  is  a  four-track  subway 
extending  under  Fourth  avenue  from  about  40th  street  to  about 
61st  street.  Contractor,  Degnon  Contracting  Company.  Contract 
executed  October  4,  1912.  Summary  of  bid,  $1,930,258.50.  Con- 
tract period,  24  months.  Construction  drawings  were  completed 
for  this  section. 

The  contract  for  station  finish  on  this  section  was  awarded  to 
the  Station  Construction  Company,  and  the  work  is  under  way. 

Route  No.  11-B,  Section  No.  2. —  This  is  a  two  and  four-track 
subway  extending  from  about  61st  to  86th  street  Contractor, 
Degnon  Contracting  Company.  Contract  executed  October  4, 
1912.  Summary  of  bid,  $1,904,171.25.  Period  of  contract,  24 
months.     Construction  drawings  were  completed  for  this  section. 

The  work  on  this  section  required  changes  to  be  made  in  the 
Sea  Beach  line. 

The  contract  for  station  finish  on  this  section  and  Section  No.  1 
was  awarded  to  the  Station  Construction  Company,  and  the  work 
is  under  way. 

Route  No.  S9,  Section  No.  1. —  This  section  covers  the  turnout 
from  the  Fourth  Avenue  subway  near  38th  street  and  extends  to 
about  Tenth  avenue  and  38th  street  The  tracks  are  in  subway, 
open-cut  and  on  elevated  structure,  and  with  other  Brooklyn  Rapid 
Transit  tracks  pass  through  private  property  between  37th  and 
38th  streets.  Elaborate  plans  are  made  for  this  locality  for  the 
interchange  of  traffic  between  the  various  lines  and  a  large  yard 
is  to  be  provided.  On  account  of  difficulty  of  separating  this 
work  of  changes  to  the  Brooklyn  Eapid  Transit  lines  from  that  for 
the  City-built  lines,  Modifying  Agreement  No.  1,  of  Contract 
No.  4,  was  executed  to  permit  the  New  York  Municipal  Railway 
Corporation  to  do  the  reconstruction  work  of  the  Fourth  Avenue 
line  from  33d  street  and  Fourth  avenue  for  this  connection  and 
of  the  lines  to  Tenth  avenue. 

Construction  drawings  were  completed  for  the  reconstruction  of 
the  Fourth  Avenue  subway  between  33d  street  and  38th  street, 
including  plans  for  the  refabrication  of  old  material.  Drawings 
prepared  by  Jacobs  &  Davies,  Inc.,  consulting  engineers  for  the 
New  York  Municipal  Railway  Corporation,  for  work  on  38th 
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street  between  Fourth  avenue  and  Tenth  avenue,  were  approved. 

The  alignment  of  this  line  was  moved  north  about  forty  feet. 
Estimates  were  made  of  the  saving  due  to  the  shifting  of  the  line 
east  of  Seventh  avenue. 

Route  No.  39,  Section  No.  2. —  This  is  a  three-track  elevated 
line  beginning  at  about  Tenth  avenue  and  38th  street  and  extend- 
ing over  Tenth  avenue,  New  Utrecht  avenue,  private  property, 
86th  street  and  Stillwell  avenue  from  38th  street  to  Avenue  Y, 
where  a  connection  is  to  be  made  to  a  Brooklyn  Rapid  Transit 
line  to  Coney  Island.  The  original  plan  provides  for  this  line  to 
extend  over  Stillwell  avenue  to  Surf  avenue,  Coney  Island.  The 
construction  between  Avenue  Y  and  Surf  avenue  is  temporarily 
suspended.  This  contract  was  executed  December  31,  1913.  Con- 
tractor, Post  &  McCord,  Inc.  Summary  of  bid,  $1,6.72,190.  Con- 
tract period,  18  months. 

Working  drawings  are  practically  completed  but  have  not  been 
issued  for  the  portion  on  Stillwell  avenue,  as  the  City  has  not 
acquired  title  to  the  street.  Shop  drawings  have  been  approved 
for  about  50  per  cent  of  the  section.  Delay  has  been  experienced 
in  obtaining  easements  on  right  of  way  of  the  Nassau  Electric 
Railroad  Company  at  various  points*  This  has  delayed  the  issuing 
of  plans  at  these  points. 

Route  No.  49. —  This  is  a  three-track  elevated  line.  It  begins 
at  a  point  near  Tenth  avenue  and  37th  street  where  it  connects  to 
the  spur  from  Fourth  avenue  and  continues  along  private  property 
south  of  37th  street,  crossing  intersecting  streets  and  private  prop- 
erty into  Gravesend  avenue  and  extends  over  and  along  Gravesend 
avenue  to  Surf  avenue.  Part  of  this  line  between  Surf  avenue 
and  Avenue  X  may  be  temporarily  omitted,  and  a  connection  made 
with  the  present  Brooklyn  Rapid  Transit  Culver  line  to  Coney 
Island. 

Section  No.  1  of  this  Gravesend  Avenue  line  begins  in  private 
property  on  the  southerly  side  of  37th  street  near  Tenth  avenue 
in  the  Borough  of  Brooklyn,  and  continuing  thence  over  private 
property  parallel  to  37th  street,  and  intersecting  streets  to  Graves- 
end avenue;  thence  continuing  southerly  over  Gravesend  averitie 
to  a  point  about  240  feet  south  of  the  intersection  of  Gravesend 
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avenue  and  the  southerly  building  line  of  Twenty-second  avenue 
produced.  Contract  drawings  and  specifications  for  this  section 
are  under  way  and  will  be  completed  early  in  1915. 

Section  No.  2  begins  at  a  point  in  Gravesend  avenue,  in  the 
Borough  of  Brooklyn,  about  240  feet  south  of  the  intersection  of 
the  center  line  of  Gravesend  avenue  and  the  southerly  building 
line  of  Twenty-second  avenue  produced,  and  extending  thence 
southerly  over  and  along  Gravesend  avenue  to  a  point  in  Graves- 
end avenue  near  the  intersection  of  the  center  line  of  Gravesend 
avenue  and  the  southerly  building  line  of  Avenue  X  produced, 
where  a  temporary  connection  will  be  made  with  the  present 
Brooklyn  Rapid  Transit  line.  Contract  drawings  and  specifica- 
tions are  under  way  and  will  be  completed  early  in  1915. 

Route  No.  12. —  This  route  is  known  as  the  Flatbush  Avenue- 
St.  Felix  Street  line.  The  extension  from  the  Fourth  Avenue 
subway  via  St.  Felix  street  and  Flatbush  avenue  to  a  connection 
with  the  Brighton  Beach  line  at  Malbone  street  is  included  in 
Route  No.  12,  the  Eastern  Parkway  route.  The  sections  contain- 
ing the  Interborough  as  well  as  New  York  Municipal  tracks  have 
been  described  heretofore.  Sections  Nos.  1-B  and  2-A  contain 
New  York  Municipal  tracks  only. 

Section  No.  1-B  of  this  route  includes  that  part  of  the  St.  Felix 
Street  line  extending  south  from  the  north  building  line  of 
Hanson  place,  a  distance  of  about  688  feet,  and  passing  under 
Hanson  place,  the  Long  Island  Railroad  Company's  station  and 
Atlantic  avenue  to  a  point  in  private  property  south  of  Atlantic 
avenue. 

Contract  drawings  for  this  section  were  completed  last  July, 
but  are  being  redrawn  to  make  it  possible  for  the  contractor  to  do 
the  work  without  going  in  on  the  Long  Island  Railroad  tracks  and 
platform.  It  is  the  intention  to  have  the  Long  Island  Railroad 
Company  provide,  directly  under  its  tracks,  a  reinforced  concrete 
slab  of  requisite  strength  to  carry  all  superimposed  column  and 
train  loads.  This  slab  is  to  form  the  roof  of  the  subway  station 
which  is  to  be  built  below.  The  contractor  for  the  subway  station 
is  to  carry  on  all  his  work  underneath  this  slab  so  as  not  to  inter- 
fere with  the  Long  Island  Railroad  Company's  traffic. 
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The  contract  for  this  section  will  be  ready  for  advertising  early 
in  1915. 

Section  No.  2-A  of  Eoute  No.  12  extends  as  a  two-track  line 
under  Flatbush  avenue  from  the  east  end  of  Section  No.  1-A 
under  Prospect  Park  plaza  to  a  point  near  the  junction  of  Flat- 
bush  and  Ocean  avenues,  where  a  connection  is  to  be  made  with 
the  Brighton  Beach  lina  Contract  drawings  are  now  being  pre- 
pared, and  this  section  will  be  ready  for  advertising  early  in  1915. 
Construction: — BoiUe  No.  ll-B,  Section  No.  1. —  Excavation 
was  begun  at  61st  street  on  March  15,  1913,  and  is  now  practically 
completed.  The  structure  is  complete  from  43d  street  to  59th 
street,  and  the  backfilling  is  practically  completed  within  the  same 
limits.  The  concrete  was  mixed  by  two  Foote  batch  mixers  of 
%  and  %  cubic  yards  capacity  respectively.  They  were  mounted 
on  trucks  and  driven  by  electricity.  Sand  and  broken  stone  were 
delivered  by  barge  to  the  dock  at  the  foot  of  52  d  street  and  dis- 
tributed to  the  side  streets  adjoining  Fourth  avenue  by  truck. 
The  concrete  was  mixed  at  the  nearest  intersecting' street  to  the 
forms.  The  sand  and  broken  stone  were  wheeled  to  the  mixer  in 
carryalls  and  the  concrete  moved  to  the  forms  in  Kansome  buggies. 
The  steel  was  delivered  on  the  work  by  cars  operated  over  a  3-foot 
gauge  tramway  from  the  yard  at  the  foot  of  65th  street,  to  which 
point  the  steel  was  delivered  via  the  Long  Island  Kailroad. 

The  contract  time  expired  on  October  4,  1914,  but  the  Com- 
mission granted  a  six  months'  extension  of  time  to  complete  the 
contract.  About  85  per  cent  of  the  total  estimated  value  of  the 
work  is  completed. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal it^ns  of  construction,  from  the  commencement  of  work  on 
this  section  to  December  31,  1914,  and  the  total  estimated  value 
of  work  completed  during  the  same  period: 

Excavation  above  M.  H.  W 399,988  cu.  yds. 

Rock  excavation 2,690  cu.  yds. 

Concrete 48,270  cu.  yds. 

Steel  delivered 7,446  tons 

Steel  erected 7,233  tons 

Waterproofing  ply 92,165  sq.  yds. 
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Brick  and  mastic 1,220  cu.  yds. 

Hollow  tile 105  cu.  yds. 

Ducts,  4-way 66,925  lin.  ft. 

Underpinning  buildings 428  lin.  ft 

Total  value  of  work  completed,  as  estimated,  $1,582,970.86. 

Route  No,  11-B,  Section  No.  2. —  Excavation  was  begun  at 
86tli  street  on  January  24,  1913,  with  a  sixty-ton  steam  shovel, 
which,  together  with  a  small  full  swing  steam  shovel  and  two  ten- 
ton  derricks,  has  done  all  of  the  excavation,  95  per  cent  of  which 
has  been  completed.  The  concrete  was  mixed  by  a  Foote  batch 
mixer  and  a  Eansome  mixer,  both  mounted  on  trucks  and  each  of 
about  %  cubic  yard  capacity.  Sand  and  broken  stone  were 
delivered  by  barge  to  the  foot  of  Bay  Eidge  avenue  and  distributed 
to  the  side  streets  adjoining  Fourth  avenue  by  truck.  The  mixers 
were  moved  from  place  to  place  as  required  and  the  sand  and  stono 
wheeled  to  them  in  carryalls.  The  concrete  was  moved  to  the 
forms  in  Bansome  buggies.  Steel  was  delivered  on  the  work  in 
the  same  manner  as  on  Section  No.  11-B-l  by  means  of  a  3-foot 
gauge  tramway.  The  structure  is  complete  from  68th  street  to 
87th  street  and  the  backfilling  is  completed  within  the  same  limits. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  construction,  from  the  commencement  of  work  on 
this  section  to  December  31,  1914,  and  the  total  estimated  value  of 
work  completed  during  the  same  period : 

Excavation  above  M.  H.  W 331,140  cu.  yds. 

Bock  excavation 171  cu.  yds. 

Concrete 38,900  cu.  yds. 

Steel  delivered   6,853  tons 

Steel  erected 4,797  tons 

Waterproofing  ply   83,780  sq.  yds. 

Brick  and  mastic 777  cu.  yds. 

Hollow  tile 1,030  cu.  yds. 

Ducts,  4-way 17,950  lin.  ft 

Total  value  of  work  completed,  as  estimated,  $1,292,876.37. 

Route  No.  11-B,  Sections  Nos,  1  and  2, —  The  station  finish 
work  on  these  two  sections  includes  the  construction  of  station 
finish  work  on  the  45th  Street,  52d  Street,  59th  Street,  Bay  Eidge 
Avenue,  76th  Street  and  86th  Street  stations. 
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The  Station  Construction  Company,  to  wliich  company  this  con- 
tract was  let  on  August  6,  1914,  has  sublet  practically  all  of  the 
work  to  different  contractors^    Contract  price,  $251,133.73. 

Owing  to  delays  in  the  original  construction  contracts,  the  Sta- 
tion Construction  Company  was  unable  to  begin  work  until 
November  10,  1914,  on  which  date  Lasette  &  Murphy,  subcon- 
tractors for  the  plumbing  work,  made  the  water  connection  for  the 
45th  Street  station. 

Fourth  Avenue  Suhway,  Main  Line,  Tracks  and  Third  Bail. — 
Contract  for  the  laying  of  track  was  let  in  July,  1914,  to  the 
Thomas  Crimmins  Contracting  Company  for  approximately 
$210,880,  providing  for  the  installation  of  all  tracks  from  the 
east  pin  center  of  the  Manhattan  bridge  to  86th  street,  Brooklyn. 
The  materials  for  track  are  furnished  by  the  City.  Work  was 
begun  in  August,  and  to  date  is  practically  completed  from  the 
bridge  to  32d  street,  with  the  exception  of  some  special  typo  track 
at  stations  and  special  work  required  for  crossovers.  Beyond  32d 
street  the  construction  work  in  progress  at  certain  points  is  not 
suflSciently  advanced  to  permit  the  laying  of  track,  but  it  is  ex- 
pected that  this  will  soon  be  completed. 

The  installation  of  the  third  rail  by  the  New  York  Municipal 
Eailway  Corporation,  together  with  the  signal  and  other  equip- 
ment, is  in  progress  and  will  soon  be  ready  for  operation. 

Route  No.  S9,  Section  No.  1. — ^Work  on  this  section  was  begun 
on  February  3,  1914,  by  the  New  York  Municipal  Railway  Cor- 
poration under  direct  charge  of  Messrs.  Jacobs  &  Davies,  consult- 
ing engineers.  It  is  being  executed  on  a  force  account  basis  and 
will  cost  approximately  $1,800,000.  It  includes  the  reconstruc- 
tion of  the  36th  Street  station  of  the  Fourth  Avenue  subway,  the 
construction  of  a  turnout  into  the  Culver  cut  at  38th  street,  and 
the  reconstruction  of  the  Culver  cut  between  Fourth  and  Tenth 
avenues,  part  of  which  will  be  a  subway  and  part  an  open  cut. 
The  Fourth  avenue  portion  is  a  four-track  subway. 

Excavation  and  the  work  of  demolishing  the  old  concrete  on 
Fourth  avenue  is  complete  and  the  reconstruction  well  under  way. 
The  retaining  walls  between  Fourth  and  Fifth  avenues  are  com- 
pleted.    The  excavation  between  Fifth  and  Tenth  avenues  was 
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made  by  two  70-ton  steam  shovels.  The  spoil  was  removed  by 
standard  gauge  locomotives  and  dump  cars  and  was  used  to  fill  in 
the  Dycker  meadows  south  of  86th  street.  About  57  per  cent  of 
the  estimated  value  of  the  work  is  completed. 

The  following  tabulation  gives  the  work  done  under  the  princi- 
pal items  of  construction,  from  the  commencement  of  work  on 
this  section  to  December  31,  1914,  and  the  total  estimated  value 
of  work  completed  during  the  same  period : 

Excavation  above  M.  H.  W 171,810  cu.  yds. 

Concrete 14,375  cu.  vds. 

Steel  delivered   2,100  tons 

Steel  erected  338  tons 

Waterproofing  ply   29  sq.  yds. 

Brick  and  mastic 4  cu.  yds. 

Ducts,   4-way    9,500  lin.  ft 

Underpinning  buildings 40  lin.  ft 

Total  value  of  work  completed,  as  estimated,  $1,026,000. 

RoiUe  No.  39,  Station  No.  2. — ^Work  on  the  construction  of  the 
column  footings  was  begun  on  April  2,  1914,  at  43d  street  and 
Jfew  Utrecht  avenua  The  subgrade  of  the  column  footings  is 
above  mean  high  water  until  Twenty-third  avenue  and  86th  street 
is  reached.  From  this  point  to  the  end  of  the  contract  the  sub- 
grade  of  the  column  footings  is  all  below  mean  high  water.  Piles 
will  be  used  from  Twenty-fifth  avenue  and  86th  street  to  the  end 
of  the  contract.  The  concrete  footings  have  been  placed  on  New 
Utrecht  avenue  from  39th  street  to  81st  street,  and  on  86th  street 
from  Nineteenth  avenue  to  Twenty-fifth  avenue.  About  29  per 
cent  of  the  total  estimated  value  of  the  work  is  completed. 

The  following  tabulation  gives  the  work  done  under  the  princi? 
pal  items  of  construction,  from  the  commencement  of  work  on 
this  section  to  December  31,  1914,  and  the  total  estimated  value 
of  work  completed  during  the  same  period: 

Excavation  above  M.  H.  W 41,900  cu.  yds. 

Concrete 8,208  cu.  yds. 

Steel  delivered   9,423  tons 

Total  value  of  work  completed,  as  estimated,  $557,525. 
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Sewer  Work: — Rouie  No.  ll-B,  Section  No.  1. — During  the 
year  2,351  linear  feet  of  sewers  were  built,  making  a  total  to  De- 
cember 31,  1914,  of  2,957  linear  feet  or  60  per  cent  of  the  entire 
sewer  wo]'k  on  this  section. 

Route  No.  11-B,  Section  No.  2. — During  the  year  4,399  linear 
feet  of  sewers  were  built,  making  a  total  to  December  31,  1914,  of 
5,447  linear  feet  or  68  per  cent  of  all  the  sewer  work  on  this 
section. 

Route  No.  SO,  Section  No.  1. — Sewer  work  on  this  section  when 
under  way  will  involve  the  construction  of  2,178  linear  feet  of 
new  sewers,  including  659  feet  of  24-inch  oflMine  sewer  in  38th 
street. 

Route  No.  39,  Section  No.  2. — Sewer  work  on  this  section  was 
begun  June  1,  1914,  and  is  practically  completed.  This  work 
was  necessitated  by  interference  of  column  footings  with  the 
existing  sewers,  and  comprised  97  linear  feet  of  sewer  reconstruc- 
tion; six  manholes;  three  receiving  basins,  and  five  inlets  and 
basins. 

Sewer  plans  were  prepared  for  the  above  work  during  the  year. 

14th  Street-Eastern  Line,  Eoute  No.  8 

Plans : — This  is  a  two-track  line  which  extends  from  14th  street 
west  of  Sixth  avenue,  Manhattan,  thence  through  14th  street  cross- 
ing the  East  river  to  North  7th  street,  Brooklyn ;  thence  extending 
through  North  7th  street,  Metropolitan,  Bushwick  and  Johnson 
avenues  and  private  right  of  way  to  East  New  York  at  the  inter- 
section of  Broadway  and  Fulton  street,  Brooklyn.  It  is  partly  in 
subway  and  partly  an  elevated  lina  It  is  divided  into  six  sections, 
Nos.  1  to  6  inclusive. 

Section  No.  1. —  Considerable  progress  has  been  made  on  the 
contract  drawings  for  this  section  which  extends  in  subway  from 
a  point  300  feet  west  of  Sixth  avenue  to  Irving  place. 

Section  No.  2. — The  contract  drawings  for  this  section,  which 
extends  in  a  subway  from  Irving  place  to  midway  between  Avenues 
B  and  C,  are  about  10  per  cent  completed. 

Section  No.  3. — This  section,  which  comprises  the  river  crossing 
and  which  is  undoubtedly  the  most  difficult  of  all  tho  contracts 
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for  this  line,  extends  in  a  subway  from  midway  between  Avenues 
B  and  0  on  14tb  street,  Manhattan,  to  North  7th  street  at  Bedford 
avenue  in  the  Borough  of  Brooklyn.  The  contract  drawings  have 
been  commenced,  and  it  is  expected  that  in  the  early  spring  the 
contract  will  be  advertised. 

Sections  Nos.  Jf,  5  and  6. —  Some  progress  has  been  made  on  the 
contract  drawings  for  these  sections.  Changes  in  route  have  been 
proposed  on  this  line,  and  work  is  retarded  pending  settlement  of 
these  questions. 

Sewer  Work — For  the  sections  involved  in  this  route,  sewer 
studies  have  been  completed,  and  plans  for  Section  No.  1  are  in 
preparation. 

Queens  Borough  Extensions 
Two  tracks  from  the  Broadway-Seventh  Avenue  line  will  cross 
over  the  Queensboro  bridge  and  join  the  tracks  from  the  Steinway 
Tunnel  and  the  Second  Avenue  "  L  "  at  the  plaza,  and  will  pror 
vide  for  the  operation  of  the  New  York  Municipal  trains  to 
Astoria  and  Corona  over  the  Interborough  tracks.  The  Dual 
Subway  contracts  reserve  this  right  to  the  New  York  Municipal 
Railway  Corporation. 

COMPANY  CONTRACTS,  NEW  YORK  MUNICIPAL  LINES 
Thibd-tbacking  Elevated  Railboads 

Plans : —  The  third-tracking  of  the  present  New  York  Munic- 
ipal Railway  Corporation  elevated  lines  includes  an  additional 
track  on  the  Fulton  Street  line  from  Tillary  street  over  Fulton 
street,  Van  Sinderen  avenue,  Pitkin  avenue  and  Liberty  avenue 
to  the  borough  line  near  Drew  avenue ;  on  the  Broadway  line  from 
Havemeyer  street  over  Broadway,  Fulton  street  and  Crescent 
street  to  Jamaica  avenue,  and  on  the  Myrtle  Avenue  line  from 
Broadway  over  Myrtle  avenue  to  Wyckoff  avenue. 

The  work  consists  of  widening  the  structure  to  accommodate  an 
additional  track  and  strengthening  it  to  allow  the  operation  of 
heavier  equipment  proposed  by  the  New  York  Municipal  Railway 
Corporation.  Plans  for  this  work  are  being  prepared  by  the  com- 
pany and  require  th«  approval  of  the  Commission,    Contracts  for 
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the  work  are  being  let  on  a  unit-price  basis  after  competitive 
bidding. 

Fulton  Street  Line. —  Plans  for  the  third-tracking  of  this  line 
on  Fulton  street  from  Nostrand  avenue  to  Sackman  street  have 
been  prepared  by  the  company  and  approved  by  the  Commission. 
The  contract  has  been  awarded  for  furnishing  steel  and  also  for 
the  reconstruction  of  this  line.  The  lowest  bids  were:  Steel 
work,  Milliken  Bros.r,  $466,800;  Keconstruction,  Terry  &  Tench 
Company,  $463,871.50. 

Plans  for  the  remainder  of  this  Fulton  Street  line  have  not  been 
submitted  to  the  Commission  for  approval.  The  agitation  of 
property  owners  to  have  the  elevated  structure  removed  from 
Fulton  street  in  central  Brooklyn  has  delayed  the  preparation  of 
plans  west  of  Nostrand  avenue.  This  matter  is  now  before  the 
Commission  and  the  City  Plan  Committee. 

Broadway  Line. —  Plans  have  been  prepared  by  the  company 
for  an  additional  track  on  the  Broadway  line  from  Marcy  avenue 
to  Myrtle  avenue  and  approved  by  the  Commission.  The  con- 
tracts for  the  furnishing  of  steel  and  the  reconstruction  have  been 
awarded.  The  lowest  bids  were:  Steel  Work,  McClintic- 
Marshall  Company,  $193,000;  Reconstruction,  Terry  &  Tench 
Company,  $321,305.70. 

Plans  for  the  remainder  of  this  line  have  not  been  submitted 
for  approval. 

Myrtle  Avenue  Line. —  For  the  third-tracking  of  this  line,  the 
New  York  Municipal  Railway  Corporation  has  not  yet  submitted 
plans  for  approval. 

Construction : —  Pulton  Street  Line. —  The  work  in  connection 
with  the  third-tracking  of  this  line,  which  was  begun  on  June  25, 
1914,  consists  in  strengthening  and  widening  the  existing  struc- 
ture so  as  to  provide  a  third  track  from  Nostrand  avenue  to  Sack- 
man  street.  The  proposed  alterations  involve  approximately 
12,400  linear  feet  of  structure.  The  work  includes  the  removal 
of  the  existing  columns  and  cross  girders  and  the  raising  of  the 
old  longitudinal  girders  to  their  new  grade  and  the  erection  of 
new  structural  steel.  The  work  of  reinforcing  the  existing 
column  foundations  has  been  completed  and  the  erection  of  new 
structural  steel  is  in  progress. 
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Broadway  Line. —  Existing  structure  to  be  strengthened  and 
widened  so  as  to  provide  for  an  additional  track  in  Broadway 
between  Havemeyer  street  and  Myrtle  avenue.  The  work  includes 
the  removal  of  certain  portions  of  the  existing  structure  and  the 
rearrangement  and  reinforcement  of  certain  other  portions,  and 
the  reconstruction  of  some  of  the  existing  column  foundations. 
Work  was  begun  on  November  2,  1914. 

Plans: — Broadway-Myrtle  Avenue  Connection. —  This  line 
consists  of  a  two-track  elevated  connection  from  the  Broadway 
line  of  the  New  York  Municipal  Railway  Corporation  to  the 
Myrtle  Avenue  line  of  the  same  company,  to  permit  the  operation 
of  trains. over  the  Williamsburg  bridge  from  Broadway  to  Myrtle 
avenue,  and  thence  over  Myrtle  avenue  to  Ridgewood  and 
Lutheran  cemetery.  The  contract  for  this  connection  was 
awarded  in  1913  to  the  Terry  &  Tench  Company.  Summary  of 
bid,  $110,411.50. 

Construction. —  This  work  was  begun  on  August  1,  1913,  and 
completed  during  July,  1914,  and  the  connection  placed  in  opera- 
tion on  July  29,  1914.  The  connection  tracks  turn  out  from  the 
Broadway  structure  at  grade,  pass  through  a  private  right  of  way 
and  reach  the  level  of  the  tracks  in  Myrtle  avenue  by  an  under- 
grade approach.  The  portion  of  the  structure  passing  through  the 
private  right  of  way  is  of  reinforced  concrete  construction,  and 
the  remainder  is  of  the  usual  stringer  and  girder  construction. 

Plans: — Liberty  Avenue  Line, —  This  line  consists  of  a  three- 
track  elevated  structure  approximately  2.2  miles  long,  commenc- 
ing at  a  point  in  Liberty  avenue  at  the  dividing  line  between  the 
Boroughs  of  Brooklyn  and  Queens,  where  connection  will  be  made 
with  the  Fulton  Street  line  of  the  New  York  Consolidated  Rail- 
road Company,  running  thence  easterly  along  Liberty  avenue  in 
the  Borough  of  Queens  to  Lefferts  avenue. 

Plans  for  this  line  were  prepared  by  the  New  York  Municipal 
Railway  Corporation  in  1913  and  approved  by  the  Commission. 
The  contract  was  awarded  in  1914  for  the  construction  of  this  line 
to  the  Phoenix  Bridge  Company.  Summary  of  contractor's  bid, 
$707,661. 
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Construction. —  Work  of  excavation  was  begun  on  March  31, 
1914,  and  the  erection  of  steel  on  June  20,  1914.  The  contractor 
is  not  required  to  provide  or  lay  permanent  track.  The  concrete 
foundations  for  the  columns  of  the  structure  have  been  completed, 
and  about  50  per  cent  of  the  steel  has  been  erected. 

Plans: —  Jamaica  Avenue  Line. —  This  line  consists  of  a  threo- 
track  elevated  extension  of  the  Broadway  line  of  the  New  York 
Municipal  Railway  Corporation,  beginning  at  Crescent  street  and 
extending  over  Jamaica  avenue  to  Cliffside  avenue  (Grand 
avenue).  Preliminary  plans  for  this  line  have  been  prepared  by 
the  New  York  Municipal  Railway  Corporation  and  approved  as 
to  general  features.  Tho  company  is  now  preparing  contract 
drawings  for  this  route. 

Jamaica  avenue,  east  of  Myrtle  avenue,  had  been  laid  out  as  a 
100-foot  street,  although  the  present  width  varies  from  66  feet  to 
80  feet.  No  action  had  been  taken  by  the  City  towards  acquiring 
the  additional  property  needed  for  this  widening,  and  no  plans 
could  be  prepared  for  this  line  until  the  property  was  acquired 
or  action  taken  maintaining  the  present  widths.  The  matter  hav- 
ing been  referred  to  the  Board  of  Estimate  and  Apportionment, 
that  Board  rescinded  their  previous  action  and  established  the 
present  street  widths  as  final. 

This  line  crosses  the  tracks  of  the  Long  Island  Railroad  at  three 
points,  two  being  over  passenger  lines  and  one  over  a  freight  line. 
The  Long  Island  Railroad  requested  a  clear  headroom  of  18  feet 
above  their  top  of  rail  for  their  passenger  lines  and  21  feet  over 
their  freight  line.  As  a  result  of  hearings  on  this  question  their 
request  was  granted. 

Lutheran  Cemetery  Line. —  This  line  extends  as  a  three-track 
elevated  extension  of  the  Myrtle  Avenue  line  from  Wyckoff 
avenue  over  private  right  of  way  to  Fremont  street.  Operation 
over  this  line  is  to  replace  the  operation  of  rapid  transit  trains 
over  the  present  private  right  of  way  with  grade  crossings.  This 
line  is  divided  into  two  sections,  as  follows : 

Section  No.  1. —  A  three-track  elevated  line  from  Wyckoff 
avenue  to  a  point  west  of  Fresh  Pond  road.     The  length  of  this 
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section  is  about  4^485  feet  The  contract  was  awarded  in  1913 
to  the  Cooper  &  Evans  Company.     Summary  of  bid,  $245,870. 

Section  No.  2. —  A  three-track  elevated  line  from  a  point  west 
of  Fresh  Pond  road  to  Fremont  street  together  with  the  recon- 
struction of  the  present  surface  platforms  for  trolley  operation 
and  reconstruction  of  inspection  shed  and  yard.  The  length  of 
this  section  is  1,325  feet.  The  contract  was  awarded  in  1913  to 
F.  W.  Bumham.    Summary  of  bid,  $143,225.40. 

Construction: — Section  No.  i,  Lutheran  Cemetery  Line. — 
The  construction  of  this  section  was  begun  on  September  2,  1913, 
and  completed  in  June,  1914. 

Section  No.  2,  Lutheran  Cemetery  Line. —  Work  on  this  sec- 
tion was  started  on  March  2,  1914,  and  completed  in  November, 
1914. 

Station  Construction : —  Lutheran  Cemetery  Line. —  Consists 
of  the  construction  of  elevated  railroad  stations  at  Seneca  avenue. 
Forest  avenue  and  Fresh  Pond  road.  The  work  includes  the  erec- 
tion complete  of  station  buildings,  stairways  and  approaches,  con- 
crete passenger  platforms  with  canopies  and  concrete  track  decks. 
The  work  is  being  performed  by  F.  W.  Burnham  under  a 
contract  with  the  railway  company  dated  July  22,  1914.  Work 
was  begun  on  July  30,  1914,  and  is  about  90  per  cent  complete. 

Installation  of  Track  and  Line  Equipment: — Liberty  Avenue 
and  Lutheran  Cemetery  Lines. —  This  consists  of  installing  track 
and  line  equipment  on  the  Liberty  Avenue  line  from  the  Brooklyn 
borough  line  to  a  point  in  Liberty  avenue  near  Lefferts  avenue, 
and  on  the  Lutheran  Cemetery  line  from  a  point  near  St.  Nicholas 
avenue  to  the  terminus  of  the  line  near  Metropolitan  avenue;  and 
the  construction  of  a  temporary  connecting  structure  between  the 
existing  Myrtle  Avenue  Elevated  line  and  the  new  elevated  struc- 
ture of  the  connection  between  the  Lutheran  Cemetery  line  and 
the  Myrtle  Avenue  Elevated  line  near  Cypress  avenue.  The  work 
is  being  performed  by  the  Empire  Construction  Company  under  a 
contract  with  the  railway  company  dated  September  25,  1914. 
Work  was  begun  at  St  Nicholas  avenue  on  October  8,  1914. 
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Sea  Beach  Line  Reconstruction 

Plans —  Consists  of  depressing  the  present  Sea  Beach  line  and 
increasing  the  number  of  tracks  from  two  to  four  between  Fourth 
avenue  and  86th  street,  together  with  the  construction  of  retaining 
walls,  stations,  platforms  and  under-grade  crossings.  Plans  for 
this  work  were  submitted  by  the  New  York  Municipal  Railway 
Corporation  and  approved  by  the  Commission. 

Construction. —  The  work  of  reconstructing  this  line  is  being 
performed  by  Geo.  W.  McNulty,  Inc.,  under  a  contract  with  the 
railway  company  dated  October  6,  1913.  The  work  of  excavation 
was  begun  on  October  22,  1913.  Under  date  of  August  19,  1914, 
Geo.  W.  McNulty,  Inc.,  entered  into  an  agreement  with  the  rail- 
road company  for  additional  work  on  this  line.  The  additional 
work  to  be  done  under  this  supplemental  contract  consists  of 
installing  two  additional  tracks  from  Fourth  avenue  to  86th  street, 
together  with  third-rail  equipment  and  stone  ballast;  installing 
an  additional  draining  system  for  the  right  of  way  and  the  instal- 
lation of  conduits  and  outlet  boxes  in  the  concrete  canopy  roof  of 
stations  for  lighting. 

The  Wilson  &  English  Construction  Company  have  a  contract 
dated  July  21,  1914,  for  the  construction  of  retaining  walls  along 
the  line  dividing  the  right  of  way  of  the  Long  Island  Eailroad 
Company  and  the  New  York  Consolidated  Railroad  Company; 
the  removal  of  the  existing  railroad  bridge  over  the  tracks  of  the 
Long  Island  Railroad  Company  between  Seventh  and  Eighth 
avenues  and  the  erection  of  a  new  concrete  and  steel  railroad 
bridge  at  this  point;  the  construction  of  concrete  and  steel  high- 
way bridges  at  Fifth,  Seventh,  Eleventh  and  Fort  Hamilton  ave- 
nues. The  work  of  excavation  is  practically  completed  and  the 
construction  of  the  retaining  walls  and  bridges  about  90  per  cent 
complete. 

Sewer  Work. —  Sewer  work  on  this  line  has  steadily  advanced 
during  the  year  and  is  now  practically  completed.  There  are 
two  inverted  sewer  siphons  in  connection  with-  this  work,  one  at 
Twentieth  avenue  and  the  other  at  65th  street  between  Twenty- 
first  and  Twenty-second  avenues.    These  two  siphons  are  now  in 
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operation.  There  has  been  built  to  date  3,531  linear  feet  of  sewer. 
Plans  for  the  work  were  prepared  by  the  Municipal  Eailway  Cor- 
poration and  the  construction  supervised  by  the  Public  Service 
Commission. 

RAPID  TRANSIT  EQUIPMENT 

The  Electrical  Engineer  for  the  Commission,  in  charge  of  the 
Bureau  of  Equipment  Inspection,  has  had  to  do  with  all  details  of 
equipment  under  the  Dual  System  contracts,  reporting  in  connec- 
tion therewith  to  the  Chief  Engineer.  The  work  so  covered  is 
described  as  follows: 

Pursuant  to  the  terms  of  Contract  No.  4,  the  New  York  Munic- 
ipal Railway  Corporation  during  the  past  year  has  submitted 
plans,  specifications,  and  forms  of  contract  to  the  Commission,  for 
its  approval;  also  recommendations  as  to  the  awarding  of  con- 
tracts and  all  agreements  between  it  and  other  companies  for  the 
purchase  of  power,  the  rental  of  real  estate,  etc. 

Plans,  specifications  and  contracts  have  been  approved  by  the 
department,  or  recommendations  regarding  the  same  have  been 
made  to  the  Commission  covering  cars,  substation  buildings,  sub- 
station equipment,  cables  for  power  distribution  system,  station 
and  tunnel  lighting,  installation  of  contact  rails  for  the  railroad, 
constructed  railroads  and  extensions  thereto,  telephones,  and  emer- 
gency alarm  systems. 

Various  agreements  and  leases  have  been  approved  covering 
the  rental  of  cars,  the  leasing  of  property  for  storage  of  cars  and 
for  shop  purposes  in  connection  with  the  equipment  of  car  houses. 

Prior  to  the  beginning  of  installation  of  equipment,  which  has 
been  approved  as  outlined  in  the  foregoing,  and  following  the  is- 
suance of  general  authorizations  by  the  Chief  Engineer,  specific 
authorizations  have  been  issued  by  the  department  for  the  pur- 
pose of  identification  of  charges  pertaining  thereto  and  for  prop- 
erly classifying  such  charges  as  required  under  Contract  No.  4. 
Continuous  inspection  of  the  installation  of  the  equipment  has 
been  maintained  to  determine  if  the  same  complies  with  the  plans 
and  specifications  as  approved,  also  to  check  up  all  labor  and  ma- 
terial costs.  Certifications  have  been  made  quarterly  to  the  Chief 
Engineer  as  to  the  correctness  of  the  charges  as  presented  by  the 
company. 
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Following  along  these  same  lines,  the  Interborough  Bapid 
Transit  Company  has  submitted  plans  and  specifications  for  the 
approval  of  temporary  equipment  of  the  Steinway  Tunnel,  installa- 
tion of  duct  lines  from  the  74th'  Street  power  plant  of  the 
Manhattan  Elevated  Railway  Company,  signal  system  for  the 
center  tracks  on  the  elevated  lines,  telephone  system,  lighting, 
etc 

Specific  authorizations  covering  this  work  have  been  issued  fol- 
lowing the  approval  as  outlined  in  the  foregoing,  and  a  continuous 
inspection  has  been  maintained  for  the  purpose  of  checking  up 
labor  and  material  costs  in  connection  with  certifying  to  the 
charges  as  presented  by  the  company.  The  department  has  also 
been  engaged  in  checking  the  expenditures  for  the  equipment  of 
the  third-tracking  of  the  elevated  system  and  the  reconstruction 
of  the  74th  Street  power  plant  of  the  Manhattan  Elevated  Railway 
Company. 

During  the  year  the  Electrical  Engineer  has  cooperated  with 
the  Division  of  Materials  in  making  all  tests  of  electrical  character 
on  equipment  materials,  thereby  requiring  a  very  material  ad- 
dition to  the  equipment  of  the  electrical  laboratory.  In  this  line 
of  work  the  bureau  has  checked  conductivity  of  contact  rails  ai 
the  rolling  mills;  tested  cables  at  the  mills  to  determine  the  insu* 
lation  properties  as  required  by  the  approved  specifications;  and 
in  the  laboratory,  has  made  various  tests  on  insulators  and  insu- 
lating materials. 

The  Electrical  Engineer  made  an  appraisal  of  the  power  plant 
and  electrical  equipment  of  the  old  Grand  Union  hotel  prior  to 
its  being  razed,  and  also  an  appraisal  of  the  power,  electrical  and 
kitchen  equipment  of  the  restaurant  at  77  Rockwell  place, 
Brooklyn. 

TRACK  CONSTRUCTION 

The  Track  Division  of  the  Engineering  Department  was  created 
on  August  1,  1913,  to  prepare  the  contract  plans  and  speci- 
fications for  the  construction  of  tracks  under  the  Dual  System. 
In  all,  334  miles  of  single-track  subway  and  elevated  will  be  de- 
signed and  built,  of  which  257  miles  will  be  designed  and  con* 
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traded  for  by  the  Public  Service  Commission,  and  the  remainder 
by  the  operating  companies,  under  the  Commission's  supervision. 

During  the  year  1914  contracts  amounting  to  $618,736.12  have 
been  let,  while  plans  for  contracts  totalling  $3,000,000,  which  will 
be  let  during  the  coming  year,  are  50  per  cent  completed. 

It  was  necessary  to  do  certain  preliminary  work  before  any 
contract  drawings  could  be  prepared;  a  comprehensive  system  of 
stationing  and  track  numbering  was  worked  out  for  the  entire 
Dual  System  and  modified  to  meet  the  approval  of  both  operating 
companies,  and  a  complete  set  of  railroad  standards  was  designed 
showing  in  detail  the  various  types  of  track  and  standard  fittings. 
Many  of  these  standards  have  since  been  adopted  by  the  operating 
companies. 

In  designing  the  tracks,  considerations  of  durability,  sanitation, 
safety,  and  easy  riding  took  precedence.  The  aim  has  been  to 
cut  down  the  cost  of  manufacture  and  construction  by  reducing 
the  number  of  special  frogs  and  switches  and  by  simplifying  the 
fittings.  Whenever  it  was  possible  to  do  so  with  the  limited  prop- 
erty lines,  standard  frogs  and  switches  have  been  used.  This  not 
only  cheapens  the  initial  cost  of  special  work,  but  reduces  the 
number  of  special  parts  that  must  be  kept  in  stock  for  mainte- 
nance purposes. 

Since  the  tracks  are  to  stand  an  exceptionally  heavy  traffic,  the 
question  of  durability  was  important.  Manganese  rails,  having  a 
life  about  five  times  that  of  ordinary  rails,  are  being  used  on 
special  work  and  on  sharp  curves.  High-carbon  open-hearth  rail 
is  used  for  the  balance  of  the  work. 

To  prevent  annoyance  from  dust  a  special  broken  stone  ballast 
free  from  fine  particles  and  dirt  of  any  kind  has  been  secured.  A 
special  type  of  roadbed  consisting  of  short  creosoted  blocks  under 
each  rail,  bedded  in  concrete  and  with  a  concrete  trough  between 
the  rails,  is  being  installed  at  all  subway  stations.  This  track 
can  be  readily  flushed  and  kept  clear  of  refusa 

The  latest  devices  to  prevent  derailing  owing  to  the  spreading 
of  tracks  or  searing  of  flanges,  have  been  installed.  Elasticity 
in  the  track  which  is  desirable  both  for  easy  riding  and  noise 
prevention  has  been  secured  by  the  use  of  spring  type  track  in 
certain  places  and  by  the  use  of  felt  pads. 
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A  1,000-foot  experimental  length  of  track  is  being  installed  on 
the  Lutheran  Cemetery  line,  where  various  devices  for  the  pre- 
vention of  noise  will  be  tested  out,  among  others,  felt  pads,  welded 
joints  and  screw  spikes. 

To  facilitate  and  reduce  the  cost  of  the  construction  of  tracks 
in  Brooklyn,  a  store  yard,  operated  jointly  by  the  Public  Service 
Commission  and  the  New  York  Municipal  Railway  Corporation, 
has  been  constructed  at  the  foot  of  38th  street.  Track  material 
has  been  purchased  by  the  Public  Service  Commission  in  large 
quantities  and  stored  in  the  yard.  By  purchasing  the  material 
in  this  manner,  exceptionally  low  bids  were  obtained  for  track 
material.  The  contractor  having  the  contract  for  the  installation 
of  tracks  draws  the  material  as  he  requires  it 

INSPECTION  OF  MATERIALS 

The  quantity  and  variety  of  materials  used  in  construction 
during  the  year  have  increased  greatly,  necessitating  additional 
laboratory  space  and  equipment,  and  expansion  of  the  working 
force  of  the  Division  of  Inspection  of  Materials  from  forty-six  to 
one  hundred  and  thirty-two  men. 

This  division  is  not  only  inspecting  structural  and  track 
materials  for  City-owned  lines,  but  during  the  year  it  has  also 
taken  over  the  inspection  of  structural  and  track  materials  used 
both  by  the  Interborough  Eapid  Transit  Company  in  its  third- 
tracking  work,  and  by  the  New  York  Municipal  Railway  Cor- 
poration in  its  reconstruction  and  new  work.  Materials  for 
passenger  coaches  and  equipment  are  also  being  inspected  for  the 
latter  corporation. 

The  year's  increase  of  materials  inspected  is  probably  best  shown 
by  the  increases  of  cement  and  structural  steel  over  last  year, 
which  are  120  per  cent  and  240  per  cent  respectively. 

Additional  classes  of  materials  taken  over  by  this  division 
include  carbon  rails,  manganese  rails,  contact  rails,  heat-treated 
steels,  ingot  irons,  spring  steels,  wheels,  axles,  brasses,  copper 
cables,  steel  cables,  insulations,  insulators,  special  track  work, 
fastenings,  lumber  and  ballast. 

Table  No.  1  appended  shows  the  territory  covered  in  the  work 
of  inspection  and  includes  201  plants  in  one  hundred  iiud  twenty- 
five  cities  and  towns,  scattered  through  fourteen  states^ 
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Table  No.  2  shows  the  quantities  of  materials  inspected  for  the 
year,  but  does  not  take  into  account  the  material  rejected,  the 
inspection  of  which  frequently  involves  much  more  labor  and 
expense  than  that  of  material  accepted.  For  example,  it  may  be 
noted  that  the  percentages  of  vitrified  clay  products,  cement  and 
lumber  rejected  were,  approximately,  20  per  cent,  Y  per  cent  and 
30  per  cent  respectively. 

The  inspection  has  covered  sixty  general  contracts,  under  each 
of  which  are  a  large  number  of  subcontractors  furnishing 
materials  of  various  kinds  with  whom  it  is  necessary  to  deal 
individually. 

Every  piece  and  package  is  inspected  physically,  and,  in  the 
case  of  most  materials,  chemically.  Accepted  materials  are 
branded,  sealed,  tagged,  or  otherwise  marked  by  the  inspector  for 
identification  by  the  field  engineers.  All  materials  are  inspected 
at  the  place  of  manufacture  and  no  shipments  are  allowed  vnth- 
out  the  inspector's  approval,  preventing  the  delivery  of  unin- 
spected material  on  the  work.  Delay  in  construction  is  largely 
avoided  by  this  practice  as  it  obviates  rejection  of  material  in  the 
field. 

An  emergency  stock  of  standard  steel  sections  used  in  Public 
Service  Commission  work  has  been  inspected  and  stored  at  con- 
venient points,  such  as  Philadelphia,  Newark  and  Brooklyn. 
This  can  be  drawn  upon  at  short  notice  by  any  contractor,  avoiding 
serious  delays  due  to  change  of  plan  or  unforeseen  conditions  as 
they  arise. 

Chemical  Labobatoky 

It  has  been  necessary  to  increase  the  force  of  the  chemical 
laboratory,  at  86  Fulton  street,  Manhattan,  on  account  of  growth 
of  work  and  enlarged  scope,  and  night  and  day  shifts  have  been 
necessary  during  a  considerable  portion  of  the  year.  Besides  the 
normal  increase  of  the  work  there  has  been  added  the  analysis 
of  many  materials  untouched  last  year. 

The  Bureau  of  Equipment  Inspection  of  the  Commission  is 
making  studies  of  car  ventilation,  and  in  connection  therewith 
analyses  of  air  samples,  taken  in  cars,  are  being  made  continuously 
in  this  laboratory. 
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During  the  year  methods  of  analyses  of  the  various  materials 
have  been  further  standardized  to  conform  to  the  best  modern 
practice. 

The  year's  work  is  shown  in  Table  No.  3  appended. 

Cement  Inspection 

This  branch  of  the  division  controls  the  inspection  of  cement 
from  its  laboratory  at  Allentown,  Pa.,  which  is  completely 
equipped  for  physical  and  chemical  test5.  It  not  only  inspects 
and  tests  cement,  but  also  obliges  the  manufacturers  to  keep  an 
adequate  supply  of  tested  cement  in  storage  and  enough  under 
test  to  keep  the  work  uninterruptedly  supplied. 

The  year's  work  is  shown  in  Table  No.  4. 

Concbete  Aogbegates  Inspection 

During  the  latter  part  of  1913  this  division  took  over  the 
inspection  of  concrete  aggregates.  An  up-to-date  physical  labora- 
tory has  been  established  at  38  Park  place,  New  York  City,  from 
which  the  inspection  of  sand,  gravel,  broken  stone  and  concrete  is 
directed. 

As  a  constant  check  on  the  quality  of  the  concrete  being  used 
in  construction,  the  laboratory  is  taking  daily  samples  from  the 
forms  and  testing  them.  These  samplee  are  taken  on  every 
section  under  construction  and  the  results  of  tests  reported  to  the 
engineer  in  charge. 

In  addition  to  its  routine  work,  this  laboratory  has  made  a 

large  number  of  independent  investigations,  looking  toward  the 

improvement  of  materials.     Among  these  are: 

Tests  of  integral  waterproofing  compounds, 

Effects  of  fine  sand  on  strength  of  concrete, 

Effect  of  retempering  concrete, 

Strength  of  concrete  made  from  various  aggregates, 

Tests  of  grouts  for  East  River  tunnels. 

Tests  of  expansion  joint  fillers. 

Investigation   of   the  bond   of   concrete   to  steel   bars 

painted  with  various  kinds  of  paint. 
Tests  of  felt  pads,  insulators,  nut-locks  and  reinforced 

concrete  slabs. 

The  year's  work  is  shown  in  Table  No,  5, 
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Paint 

As  a  result  of  extended  investigations  and  tests  of  pigments, 
oils,  driers  and  paints,  paint  specifications  were  drawn  and 
adopted  by  the  Commission  which  have  assured  a  uniformly  good 
product  that  can  be  absolutely  controlled. 

Watebpboofino  Materials 

Numerous  tests,  constant  supervision  and  co-operation  with 
manufacturers  of  waterproofing  materials,  have  resulted  in  a 
standard  uniform  product  of  better  quality.  This  holds  true  of 
asphalt  and  coal  tar  pitch;  while  the  quality  of  treated  fabrics, 
in  particular,  has  been  improved  beyond  that  commercially 
obtainable  a  year  ago. 

TABLE  1. —  Name  and  Location  of  Plants  at  Which  Inspections  Webb  Made 

DHRiNG  the  Year  1914 
Bute  City  Plant 

BTEKIi  AND  METAL  INSPECTION 

Connectlcat   Bridgeport  .  % Colambla  Bolt  and  Nut  ComiMiny. 

Branford    MaUeable  Iron  Fitting  ComiMiny. 

Delawars  Edge  Moor American  Bridge  Company. 

New  Castle Ball   Steel   Company. 

Wilmington   Harlan  A  Hollingsworth  Corp. 

Illinois Chicago    Acme  Supply  Company. 

Chicago    McCord  ft  Company. 

Chicago    Illinois  Steel  Company. 

New  Jers^ Bayonne   Bayonne  Bolt  and  Nat  Company. 

Burlington   U.  S.  Cast  Iron  Pipe  Company. 

EUsabeth    Saml.   L.   Moore  ft   Sons   Corp. 

Flemington Foran  Foundry  and  Mfg.  Co. 

Highbridge Taylor- Wharton    Iron    and    Steel 

Company. 

Jersey  City   William  Ames  ft  Company. 

Mahwah American  Brake  Shoe  and  Foun- 
dry Company. 

Newark Igoe   Bros. 

Newark   Maher  ft   Flockhart  Iron  Works. 

Newark   . . , Central  Foundry  Company. 

Newark   Hay  Foundry  Iron  works. 

Paterson East  Jersey  Pipe  Company. 

Trenton    American  Bridge  Company. 

Trenton    John  Roebling  ft  Company. 

Warerly    Carnegie   Steel  Company. 

Jersey  City   Brady   Brass   Company. 

New  York    Astoria  Oderwald  ft  Butler. 

Astoria   Sexaner,  Lempe  ft  Company. 

Buffalo   Lackawanna   Steel   Company. 

Buffalo    . Lackawanna  Bridsre  Company. 

Buffalo    New   York   Car   Wheel    Company. 

Buffalo    Pratt  ft  Letchworth  Company. 

Buffalo    Creep   Check    Company. 

Elmira    American   Bridf^e  Company. 

Hill  Bum Ramapo  Iron  Works. 

Lancaster  American  Malleable  Company. 

New  York   City Hebbered  ft  Wens. 

New  York   City American  Bridge  Company. 

New  Yoi*   City Irving  Iron   Works. 

New  York  City Meuser  Bros.  Company. 
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state  city  PUnt 

8TKBL  AND  MSTAL  INSPECTtOM (COfltifMied). 

New  York New  York   City Thos.  W.  Kiley  &  Company. 

New  York   City Hecla   Winslow   Company. 

New   York   City Vulcan  Rail  and  Construction  Co. 

New  York   City Brooklyn    Vault   Light   Company. 

New  York   City National  Bridge  Company. 

New  York   City Mark  &  Mohl,  Inc. 

New   York   City McDougal  &  Potter. 

New  York   City Isaac  G.  Johnson  &  Company. 

New  York   City Mugler    Iron    Works. 

New   York   City Jlffl   Fire   Hose   Company. 

New   York   City Mllliken    Bros. 

Troy    Eastern  Malleable  Iron  Company. 

Troy    Rail  Joint  Company. 

Troy    Albany  Iron  and  Steel  Company. 

Ohio    Canton    Canton  Rolling  Mills  CompaAy. 

Elyria   Blyria  Iron  and  Steel  Company. 

Middletown    Middletown  Iron  and  Steel  Co. 

Middletown    American  Rolling  Mills  Company. 

Portsmouth    Portsmouth  Steel  Company. 

Steubenvllle La  Belle   Iron   Works. 

Youngstown Carnegie    Steel    Co.    (Upper   and 

Lower  Union  Mills.) 

Youngstown Republic  Iron  and  Steel  Company. 

Pennsylvania   Ambridge   American   Bridge  Company. 

Bethlehem    Guerber  Engineering  Company. 

Birdsboro    Birdsboro   Steel  Foundry. 

Bristol    Standard  Cast  Iron  Pipe  Co. 

Braddock   Carnegie   Steel   Company. 

Butler   Forged  Steel  Wheel  Company. 

Carnegie   McClintlc-Marshall      Construction 

Company. 

Coatesrille Lukens  Iron  and  Steel  Company. 

CoatesTllle  Worth  Bros. 

Coatesville  Coatesville  Boiler  Works. 

Catasauqua Davies  &  Thomas  Company. 

Chester Pennsylvania   Steel   Casting  Co. 

Clairton    Carnegie  Steel  Company. 

Conshohocken    Allen  Wood  Iron  and  Steel  Co. 

Duquesne   Carnegie  Steel  Company. 

Eddystone    Belmont  Iron  Works. 

Emaus Donaldson  Iron  Conipany. 

Glassport   S.   Severance  Mtg.  Compaiiy. 

Glassport   American    Sheet   and    Tin    Plate 

Company. 

Harrlsburg Central  Iron  and  Steel  Company. 

Harrisburg Harrlsburg  Foundry  and  Machine 

Company. 

Homestead Howard  Axle  Works. 

Ivy  Rocks   Allen    Wood    Iron   and    Steel   Co. 

Johnstown    Cambria   Steel  Company. 

Lebanon   American  Iron  and  Steel  Mfg.  Co. 

Mt.  Carmel Mt.   Carmel   Iron   Works. 

Monessen    American    Sheet   and    Tin    Plate 

Company. 

Munhall    Carnegie  Steel  Company. 

McKees   Rocks    Schoen    Steel   Wheel   Company. 

New  Kensington Union    Spring   and    Mfg.    Co. 

New  Castle   Shenango    Steel   Company. 

Philadelphia    Baldwin  Locomotive  Works. 

Philadelphia    Concrete  Steel  Company. 

Philadelphia    Temple  Malleable  Works. 

Pittsburgh   Pittsburgh  Forge  and  Iron  Co. 

Pittsburgh    Jones  &  Laughlin  Steel  Company. 

Pittsburgh   McConway  &  Torley  Company. 

Pittsburgh    Crucible  Steel  Co.  of  America. 

Pittsburgh    Oliver   Iron   and    Steel   Company. 

Pittsburgh    Verona  To^l  Works. 

Pittsburgh    S.  Severance  Iron  and  Steel  Co. 

PlttBburgh   Forged    Steel   Wheel   Company. 

Pittsburgh    Pittsburgh  Foundry  and  Mfg.  Co. 

Pittsburgh   A.  Stuchi  &  Company. 

Pittsburgh   Carnegie    Steel    Co.    (Upper   and 

Lower  Union   Mills.) 

Pittsburgh   Pittsburgh    Bolt   and    Nut   Co. 

Pottstown    L.    F.    Shoemaker   &   Company. 

Pottstown    McClin tic-Marshall      ConstructiOB 

Company. 
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state  City  Plant 

BTSBL  AND  KBTAL  IN8PBCTI0N  —  (Continued), 

PennsylTanla Pottatown    Keystone  Foundry  Company. 

Pottstown    Glasicow   Iron   Works. 

PhoenizYllle Phoenix  Bridge  Company. 

Pottsvllle   Eastern   Steoi   Company. 

Pencoyd    American   Bridge   i  ompany. 

Pine  Forge    American  Pressed  Steel  Company. 

Rankin    McClintic-Marshall      Construction 

Company. 

Reading    American  Iron  and  Steel  Mfg.  Co. 

So.  Betbletaem   Bethlehem    Steel    Company. 

Steelton    Pennsylvania    Steel    Company. 

Scranton    Scranton  Bolt  and  Nut  Company. 

Sharon    Carnegie    Steel    Co.    (Upper    and 

LDwer   Works.) 

West  Leechburg West   Leechburg   Steel    Company. 

West  Virginia Wheeling    Wheeling  Mold  and  Foundry  Co. 

CEMENT   INSPECTION 

New  Jersey Alpha    Alpha  Portland  Cement  Company. 

Stewartsville   Ecilson    Portland    Cement   Co. 

Vulcanite   Vulcanite   Cement   Company. 

New  York    Howe*8  Cave Helderberg  Portland   Cement   Co. 

PennsylTania   Bath    Pennsylvania   Cement   Company. 

Cementon   Whiteoall   Cement  Company. 

Egypt    Giant  Portland  Cement  Company. 

Nazareth    Phoenix  Cement  Company. 

Northampton   Atlas  Portland  Cement  Company. 

Ormrod   Lehigh    Portland   Cement   Co. 

Siegfrieds Lawrence   Portland   Cement   Co. 

COKCBETE  AOaRBGATKS  INSPECTION 

New  Yoxk •  •   Marlborough    Upper  Hudson  Stone  Company. 

Northport,  L.   I Goodwin     Gallagher     Sand     and 

Gravel   Corporation. 

Northport,  L.   I Henry  Steers,  Inc. 

New  York   City Central  Delivery  Company. 

Port  Jefferson,  L.  I Eastern  Gravel  Corporation. 

Port  Washington,  L.  I....  Goodwin     Gallagher     Sand     and 

Gravel  Corporation. 

Port  Washington,  L.  I....  Phoenix   Sand  and   Gravel   Co. 

Rockland  Lake   New  York  Trap  Rock  Company. 

Tompkins  Cove Calvin  Tompkins  Company. 

WATBRPEOOriNG    MATERIALS   INSPECTION 

New  Jersey Bayonne   The  Texas  Company. 

Bayonne   Standard  Oil   Company  of  N.  Y. 

Manville H.    W.    Johns-ManviUe    Company. 

Maurer Barber  Asphalt  Paving  Company. 

Jersey  City   Carey   Mfg.    Company. 

Shadyside Barrett  Mfg.  Company. 

Warners   Wamer-Quinlan    Asphalt    Co. 

New  York   New  York   U.  8.  Asphalt  Refining  Company. 

New  York    (Brooklyn) ....  Barrett  Mfg.  Company. 

PAINT 

Michigan    Detroit   Detroit  Graphite  Company. 

New  Jersey Belleville    L.  Sonnebom  Company. 

Carteret    Benjamin   Moore  ft  Company. 

Newark   Sherwin-Williams  Company. 

Newark  Patton  Paint  Company. 

New  York   Brooklyn    Benjamin  Moore  ft  Company. 

Brooklyn    Cm.  Cbllds  ft  Company. 

Brooklyn    National   Lead  Company. 

Staten  Island National   Lead   Company. 

Staten  Island   American  Linseed  Company. 

Ohio    Cleveland    Patterson-Sargent  Company. 

Dayton    Lowe  Brothers   Company. 
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state 

LUMBBR  COlfPANIBS 

Alabama 


City 


Florida 


Mississippi 


New  York 


Andalusia 
Brewton  . 
Chapman 


Bagdad   

Century  . . . . 
Port  St  Joe. 
Pensacola  . . . 
Pensacola  . . . 
Pensacola   . . . 


Louisiana   Carson 


Cravens    . . 
Genesee  ... 
Hammond 
Kentwood 
Long  Leaf 
Natalbany 
Neames 
Pickering  . 
Ramsay    . . 


Lumberton 

Ora   

Picayune    . 
Plnebur    . . 


•■■•••• 


Brooklyn  (Greenpolnt) .... 
Brooklyn   (WilUamaburg).. 


Long   Island   City, 
New  York  City... 


Texas    Orange 


Plant 


Em^re  Lumber  Company. 

W.  T.  Smith  Lumber  Company. 

W.  T.  Smith  Lumber  Company. 

Steams  Lumber  and  Export  Co. 
Alger  Sullivan  Lumber  Company. 
George  W.  Howell. 
Traves   Lumber  Company. 
Henderson-Watts   Lumber  Co. 
Steams  Lumber  and  Export  Co. 

Central   Coal   and    Coke   Lumber 

Company. 
W.  R.  Pickering  Lumber  Co. 
Genesee  Lumber  Company. 
The  Hammond  Lumber  Company. 
Kent's  MiU. 

Crowell  &  Spencer  Lumber  Co. 
Natalbanv  Lumber  Company. 
Central  Coke  and  Coal  Company. 
W.    R.    Pickering    Lumber    Co. 
C.  L.  Gray  Lumber  Company. 

Hlnton    Bros.    Lumber   Company. 
Easterling  Lumber  Company. 
Cybur   Lumber    Company. 
F.  y.  B.  Price  Lumber  Company. 

John  C.  Orr  &  Company. 

Cross,  Austin  &  Ireland  Lumber 

Company. 
Eppinger  ft  Russell. 
CnurcE  E.  Gates  A  Company. 

Lutcher  A  Moore  Lumber  Co. 


VITBIFIKD  CLAT  FR00CCT8 

New  Jersey •  Jersey   City    Robinson  Clay  Product  Company. 

Keasby    American  Vitrified  Conduit. 

Perth  Amboy   American  Vitrified  Conduit 

South  River   American  Clay  Products  Co. 


New  York 


Pennsylvania 


Brooklyn    J.  P.  Duffy. 

Long  Island  City E.  E.  Buhler  Coinpany. 

Long  Island  (West  Farms)  American    Sewer   Pipe   Company. 

Long   Island   City J.  P.  Dufl^. 

Clermont    Clermont  Sewer  Pipe  Company. 

New  Brighton American  Sewer  Pipe  Company. 
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TABLE  8. —  DaTBRUiHAnoiiB  Madb  ouBiNa  1914 

Number  of 
determinationa 

CBmCXCAL  LABOBATOBT 

Steel  and  iron 43, 100 

Mondl  metal 3 

Babbitt  metal 30 

Braae  and  bronie 40 

Paint 1 ,400 

Aaphalt 1.400 

Coal  tar  pitch 320 

Rubber 25 

Creooote  oil 15 

Air 230 

MieoellaneouB 35 

Total 46.508 

TABLE  4. —  Tbstb  Mads  during  1914 

CBUB1«T  TSarXNG  ULBOBATOBT 

Tension  tests  of  cement  briquettes 56,000 

Compression  tests  of  cement  cubes 500 

Soundness  tests 1 .700 

Fineness  tests 700 

8ettin||  time  tests 700 

Chemical  determinations 2»000 

Si)ecifio  grayity  tests 350 

TABLE  6.— Work  of  1914 

OONCBVTB  AOOBSOATSS  LABORATOBT 

Concrete  cylinders  broken 1 ,500 

Concrete  prisms  broken 90 

Mortar  cubes  broken 950 

Mortar  briquettes  broken 50 

Croee-brealong  tests  of  reinforced  concrete 20 

Mechanical  analyses  of  concrete  aoresates 650 

Permeability  teste 72 

Tensile  testw  of  cast  iron  and  steel 75 

Miscellaneous  teste 30 

Special  investigations 23 


SUBSURFACE  STRUCTURES 

During  the  year  1914  the  operations  of  the  Division  of  Subsur- 
face Structures  covered  the  temporary  disposition  and  the  design 
of  permanent  restoration  of  the  subsurface  structures  belonging 
to  forty-four  different  bureaus  or  companies.  In  many  inter- 
sections along  the  route  of  the  Dual  System  the  congestion  of 
underground  structures  is  so  great  that  the  expense  of  futuro 
additions  or  improvement  will  be  almost  prohibitive.  On  this 
account  several  companies  have  elected  to  improve  or  enlarge  their 
systems,  taking  advantage  of  the  opportunity  afforded  by  subway 
construction,  thus  entailing  a  considerable  amount  of  investigation 
and  adjustment,  in  order  that  the  maximum  efficiency  possible  for 
normal  operation  of  these  structures  may  be  obtained  from  the 
small  amount  of  space  in  the  street  and  outside  of  the  subway  net 
lines.  On  account  of  the  complicated  nature  and  the  con- 
gested condition  of  such  subsurface  structures,  their  temporary 
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and  permanent  restoration,  and  their  maintenance,  have  presented 
numerous  unusual  and  interesting  construction  features. 

Providing  for  the  central  heating  plant  of  the  New  York  Steam 
Company  at  Greenwich  and  Dey  streets  presented  unusual 
difficulties.  The  steam  plant  is  supported  on  a  floating  concrete 
foundation  with  a  pressure  of  nearly  three  tons  per  square  foot 
on  the  unstable  fill  of  an  old  river  bed.  It  contains  sixty-four 
boilers,  besides  high-pressure  steam  pipes,  in  which  any  unequal 
settlement  would  cause  leaks  or  breakage.  An  unusual  type  of 
"L"  section  retaining  wall  with  pile  supports,  extending  under 
the  subway  structure,  has  been  designed,  and  it  is  believed  that 
practically  no  settlement  of  the  building,  either  during  or  after 
the  completion  of  subway  construction,  will  occur.  On  account  of 
the  danger  arising  from  carrying  high-pressure  steam  pipes  under 
the  street  decking,  service  will  be  maintained  during  construction 
through  a  by-pass  system,  and  the  existing  main  r«noved.  The 
three  10-inch  pipes,  of  which  the  by-pass  is  composed,  will  be 
protected  from  radiation  by  being  enclosed  in  a  box  packed  with 
mineral  wool,  and  in  this  way  will  be  carried  on  a  trestle  along 
Greenwich  street  between  Rector  and  Fulton  streets.  In  order 
to  protect  the  waterproofing  of  the  subway  structure,  this  main 
when  restored  will  be  protected  with  the  most  improved  form  of 
thermal  insulation. 

An  interesting  feature  of  the  work  arose  at  151st  street,  where 
the  Southern  boulevard  crosses  over  the  depressed  tracks  of  the 
New  York  Central  Railroad,  by  means  of  an  I-beam  bridge,  where 
two  large  gas  mains  pass  under  the  depressed  tracks.  The  rapid 
transit  tunnel  on  Southern  boulevard  passes  beneath  these 
depressed  tracks  with  only  18  inches  of  clearance  between  the 
roof  and  the  bottom  of  the  railroad  ties,  imposing  the  necessity 
of  relocating  the  gas  mains.  Wrought-iron  rectangular  boxes 
were  designed  to  replace  the  cast-iron  mains,  and  were  carried 
over  the  New  York  Central  Railroad  between  the  I-beams  of  the 
bridge. 

Water  mains  have  presented  quite  as  many  unique  features  as 
have  the  gas  mains  and  other  structures.  The  48-inch  gas  main 
in  139th  street  and  the  30-inch   water   main  which    cross   each 
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other  in  Southern  boulevard  where  there  will  be  but  five  feet  of 
cover  on  the  tunnel  roof,  were  accommodated  by  dividing  the  gas 
main  into  three  30-inch  pipes  dropped  into  depressed  bays,  and 
deflecting  the  water  main  off  the  roof  of  the  subway  to  effect  the 
crossing.  This  process  of  manifolding,  however,  at  Broadway  and 
23d  street  offered  no  solution  for  carrying  two  48-inch  water  mains 
under  two  36-inch  mains  at  this  point,  and  it  became  necessary  to 
reroute  them  sufficiently  to  effect  the  crossing  outside  the  limits 
of  the  subway  structure.  An  attempt  to  avoid  manifolding  the 
30-inch  gas  main  crossing  a  36-inch  water  main  in  Broadway 
at  3d  street,  where  there  is  scant  cover  for  the  36-inch  water  main, 
was  made  by  designing  a  rectangular  wrought-iron  box  in  three 
sections;  but  owing  to  the  impracticability  of  field  riveting  in 
depressed  bays,  the  design  was  abandoned.  The  final  restoration 
shows  this  30-inch  cast-iron  main  manifolded  into  two  18-inch 
mains  and  one  16-inch  main  carried  under  the  water  pipe  in 
depressed  bays. 

On  account  of  the  deep  backfill  over  portions  of  the  subway, 
it  was  found  impracticable  to  support  the  tracks  of  the  New  York 
Railways  Company  by  the  usual  method  of  carrying  separate  piers 
under  each  yoke,  down  to  the  roof  of  the  subway.  Where  this 
condition  arose  piers  with  spread  footings  to  properly  distribute 
the  load  over  the  roof  of  the  tunnel  structure  were  placed  at 
intervals  of  about  30  feet,  and  on  these  two  parallel  reinforced 
concrete  T-beams  were  built,  one  under  the  yokes  of  either  track. 

At  present  and  in  future  all  by-pass  mains  that  cannot  be 
accommodated  in  the  gutter  will  be  carried  on  overhead  by-passes. 
This  has  necessitated  under  certain  conditions  complicated  trestle 
systems,  which  has  been  the  usual  method  of  carrying  overhead 
by-passes.  In  order  to  carry  the  24rinch  by-pass  along  Broadway 
from  32d  to  34th  street,  with  a  minimum  of  interference  to  the 
traveling  public  and  abutting  property,  it  was  necessary  to  design 
a  trestle  system  which  included  one  80-foot  and  two  100-foot 
steel  trusses  supported  on  steel  towers.  In  42d  street,  in  order 
to  carry  a  20-inch  gas  by-pass  from  the  east  side  of  Broadway  to 
the  west  side  of  Seventh  avenue,  a  distance  of  about  280  feet,  it 
was  found  advisable  to  use  two  suspension  spans  placed  tandem. 
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with  but  one  iutcrinccliatc  tower.  On  the  west  side  of  Seventh 
avenue  from  43d  to  44th  street,  it  was  impracticable  to  lay  the 
by-pass  in  the  gutter  because  the  street  surface  at  this  point  was 
to  be  temporarily  raised.  This  by-pass  has  been  located  under  the 
sidewalk,  ventilation  being  supplied  bv  a  continuous  wooden 
grating. 

CHIEF  ENGINEER'S  DETERIHNATION  OF  COSTS  OF  CONSTRUCTION 
AND  OF  EQUIPMENT,  ETC.^  XnfDER  DUAL  SYSTEM  CONTRACTS 

Among  the  provisions  of  the  Dual  System  contracts  is  the 
requirement  of  the  determination  of  costs  by  the  Engineer,  the 
need  for  which  is  disclosed  in.  the  leases,  wherein  the  costs  are 
declared  to  be  the  bases  for  deductions  from  revenue. 

The  estimates  division  was  organized  to  analyze,  classify  and 
compile  the  costs  and  periodically  to  prepare  reports  of  the  same. 

The  cost  determinations  as  rendered  presuppose  on  the  part  of 
the  reader  some  knowledge  of  the  contracts  and  of  the  construction 
work  which  has  been  done  thereunder.  Such  information  is 
quite  sufficiently  set  forth  in  the  reports  in  this  report  of  the 
several  divisions  and  bureaus  of  the  Public  Service  Commission 
having  to  do  with  the  rapid  transit  work.  A  statement  here  of 
the  foundation  of  the  cost  determinations  would  be  a  summariza- 
tion of  the  other  reports,  and  an  explanation  of  the  procedure 
which  has  been  followed  for  the  cost  determinations  would  be  the 
equivalent  of  certain  pages  in  the  cost  determinations  themselves. 
Therefore,  to  avoid  duplication,  the  reader  is  respectfully  referred 
to  the  other  reports  and  also  to  the  cost  determinations. 

The  cost  determinations  are  not  mere  statements  of  total  costs 
even  though  that  might  he  deemed  to  be  sufficient  compliance  with 
the  cost  determination  provisions  of  the  contracts.  It  has  seemed 
wiser  to  render  the  determinations  in  such  form  as  to  disclose  all 
important  information  as  to  authority  and  details.  The  analyses 
of  the  costs  conform  to  the  cost  definitions  set  forth  in  the 
contracts,  and  a  further  classification  is  maintained  to  conform  to 
the  Uniform  System  of  Accounts  prescribed  by  the  Commission 
for  street  and  electric  railways. 
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Inasmuch  as  the  costs  are  the  result  of  the  prosecution  of  work 
under  the  construction  and  equipment  provisions  of  the  contracts, 
the  verification  of  the  details  quite  naturally  falls  to  the  depart- 
ments having  direct  supervision  over  the  expenditures.  Rules 
were  adopted  by  the  Commission  on  October  17,  1913,  and 
additional  rules  were  adopted  March  31,  1914. 

During  the  year  1913  the  determination  was  rendered  of  the 
cost  of  all  work  on  the  City's  railroad  under  Contract  No.  4 
which  had  been  done  prior  to  March  19,  1913,  the  date  of  the 
contracts.  A  like  determination  was  rendered  also  of  the  cost 
of  the  City's  railroad  under  Contract  No.  3.  They  will  be 
found  in  full  in  Part  IV  of  the  annual  report  for  1913. 

During  the  year  1914,  four  quarterly  determinations  have  been 
rendered  for  the  New  York  Municipal  Railway  Corporation  lines, 
bringing  the  total  of  approved  costs  down  to  March  31,  1914;  for 
the  Interborough  Rapid  Transit  Company  line  one  quarterly 
determination  has  been  rendered,  bringing  the  total  of  approved 
costs  down  to  June  30,  1913.  The  subjoined  summary  is  taken 
from  the  introductory  pages  of  the  latest  determination  under 
Contract  No.  4  and  the  related  certificates: 
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Tablb A 


"tkb  baiiaoad*' 


Prior  to  BCareh  19. 1913 

March  19,  1013,  to  June  30,  1013 

July  1,  1013,  to  September  30,  1013 

October  1,  1013,  to  December  81.  1013. . 
Jftnuvy  1,  1014,  to  March  31,  1014 


Totals. 


BBCONamucnoN  of  ■xistimo  baixaoads 

Prior  to  Mareh  10, 1013 

March  10, 1013,  to  June  30.  1013 

July  1, 1013,  to  September  30, 1013 

October  1, 1013,  to  December  81.  1013. . 
January  1,  1014,  to  March  31,  1014 


£ 


ditures 


zpencutui 
by  City 


$33,631,683  67 
2.215,184  40 
1,870,789  76 
2,016,676  26 
1.094,032  46 


Totala. 


TOTAL  COST  OF  CONTRACT  NO.  4 

Prior  to  Mareh  10, 1013 

March  10, 1013,  to  June  30,  1013 

July  1, 1013,  to  September  30, 1013. . . . 
October  1,  1013,  to  December  31,  1013. 
January  1, 1014,  to  Mareh  31.  1014. . . . 


Totola. 


ADDmONAL  TRACKS 

Prior  to  March  10, 1013 

March  10,  1013,  to  June  30,  1013 

July  1, 1013,  to  8q>tember  30,  1013. . . , 
October  1,  1013,  to  December  31,  1013 
January  1,  1014,  to  March  31,  1014. . . 


633,631,683  67 
2,216,134  40 
1,870,789  76 
2,016.676  26 
1,094,032  46 


841,327.116  46 


Totala. 


■XJBVATBO  BXTRN8IONB 

to  March  19. 1913 , 

March  19,  1913,  to  June  30,  1913 

July  1, 1013,  to  September  30, 1913. . . 
October  1,  1913,  to  December  31,  1913. 
January  1,  1914,  to  Mareh  31,  1914. . . . 


Totala. 


TOTAIA  FOR  NBW  TORK  MUNICIPAL  RAIL- 
WAT  CORFORATION  LINR8,  CONTRACT 
NO.  4  AND  CBRTIFICATBa 

Prior  to  Mareh  19,  1913 

March  19,  1913,  to  June  30.  1913 

July  1, 1913.  to  8q>tember  30,  1913 

October  1,  1913,  to  December  31,  1013. . 
January  1,  1014,  to  March  31.  1014 


$41,327,116  45 


Expenditurea 
by 


$1,438,220  40 
474,642  60 

6,045,750  07 
425.201  18 

2,028.364  46 


$0,412,087  80 


$1,177,182  80 
606,881  66 
660,060  07 
652,826  08 
776,703  83 


$3,672,656  34 


$2,616,412  20 

1,071,424  26 

6,614,810  14 

078,028  16 

2.805,068  20 


$13,084,743  14 


$00,071  47 
57,688  32 
20.162  74 
12,057  54 


$189,870  07 


$1,610  21 
1.781  32 
2,106  37 
1,065  47 


$6,662  37 


$33,531,583  57 
2,215.134  40 
1,870,789  76 
2.016.576  26 
1,694,032  46 


Totals. 


$41,327,116  45 


$2,615,412  29 
1.172,105  94 
6,674,279  78 
1,000,286  27 
2,819,091  30 


$13,281,175  58 


Totol 


$34,969,813  06 
2,680,677  00 
6,916.639  83 
2,440,777  44 
3,722,396  92 


$50,739,204  26 


$1,177,182  80 
506,881  66 
560,060  07 
562,826  08 
776,703  83 


$3,672,665  34 


$36,146,006  86 
3,286,568  66 
7,485.600  00 
2,003,604  42 
4.400,100  76 


$54,411,850  50 


$00,071  47 
57,688  32 
20,162  74 
12.057  54 


$189,870  07 


$1,610  21 
1,781  32 
2,105  37 
1.065  47 


$6,662  37 


$36,146,996  86 
3,387,240  34 
7,546,069  54 
3,016.862  53 
4.513.123  76 


$54,608,292  03 


The  subjoined  tabulation  is  taken  from  the  introductory  pages 
of  the  latest  determination  under  Contract  No.  3 : 

Tablr  B 


Expenditures 


izpeni 
by 


y  City 


'*TBtR  railroad"  I 

Prior  to  March  19,  1013 $8,570,064  91 

March  19, 1913,  to  June  30, 1913 2.820,616  44 

Totab '  $11,300,580  35 


Expenditures 
byl« 


$330,720  45 
6,775  40 


$345,504  85 


Total 


$8,000,704  36 
2,826,290  84 


$11,736,086  20 
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The  Interborough  Rapid  Transit  Company  (lessee  under 
Contract  No.  3)  has  made  expenditures  also  on  account  of  its 
own  lines  and  power-house.     Formal  cost  deteripination  as  to 

these  are  not  required,  but  periodic  reports  will  be  rendered. 

* 

Only  one  quarterly  determination,  it  will  be  noted,  has  been 
reported  on  the  City's  Interborough  lines  since  the  determination 
of  *'  Prior  "  costs,  and  in  this  the  small  amount  allowed  the  lessee 
consisted  only  of  interest  on  the  expenditures  prior  to  the  date 
of  the  contract,  for  the  reason  that  no  information  had  been 
forthcoming  from  the  company.  An  objection  has  been  taken  by 
the  company  to  this  determination  pursuant  to  the  terms  of  the 
contract,  and  an  adjustment  for  this  quarter  will  be  made  in  a 
determination  for  the  second  quarter  about  to  be  rendered. 

In  addition  to  the  cost  determinations  the  estimates  division 
compiles  general  engineering  data. 

CONTRACTS  NOS.  1  AND  2.--  THE  EXISTING  SUBWAY 

The  work  done  during  the  year  1914  in  connection  with  the 
existing  subway,  known  as  Contracts  Nos.  1  and  2,  the  Manhattan- 
Bronx  and  the  Brooklyn-Manhattan  Rapid  Transit  Railroads, 
respectively,  in  the  construction  of  additional  entranced  and  exits, 
and  other  work  in  the  way  of  additional  facilities  foimd  necessary, 
is  as  below  enumerated,  and  presented  under  three  main  headings, 
(A),  (B)  and  (C). 

(A)  In  Prepakation  of  Pi*ans 

Various  changes  and  additions,  during  the  year,  have  been  made 
as  follows: 

Brooklyn  Bridge  Station. —  Plans  have  been  completed  for  that 
part  of  the  connection  to  Chambers  Street  station  to  be  done  by  the 
Bridge  Department.  The  Bridge  Department  will  shortly 
complete  the  work. 

IJ/th  Street  Station, —  At  the  northeast  corner,  it  was  agreed  to 
build  one  entrance  at  the  building  line  of  llth  street,  and  at  the 
request  of  the  Interborough  Rapid  Transit  Company  one  entrance 
at  the  building  line  of  Fourth  avenue.  This  matter  has  been 
held  up  on  account  of  opposition  to  latter  entrance  by  Borough 
President. 


Rapid  Tbansit  Consteuction  231 

At  the  southeast  comer,  plans  made  for  entrances  at  building 
line.  Owners  presented  agreement,  which  is  in  the  hands  of 
Commission. 

23d  Street  Station. —  New  entrances  at  easterly  corners  con- 
structed at  building  line. 

Grand  Central  Station. —  Entrances  to  New  York  Central 
station  complete,  except  that  entrance  to  street  is  still  being 
maintained,  until  entrance  in  Vanderbilt  building  is  opened. 
Agreement  not  yet  signed. 

Times  Square  Station. —  Plans  for  new  entrance  through  Fitz- 
gerald building  made,  and  entrance  complete ;  new  toilets  to  east 
platform  also  complete. 

Columbus  Circle. —  A  petition  received  to  change  station  to 
express  was  investigated  and  denied  by  Commission.  Plans  made 
and  agreement  reached  with  owners  of  property  at  intersection 
of  Broadway  and  Central  park  west  to  place  entrances  at  building 
line. 

Manhattan  Street  Staiion. —  Plans  made  for  better  stairway 
facilities  between  platforms  and  mezzanines. 

Mott  Aven/ue  Station. —  Plans  made  for  transfer  connection 
with  Route  No.  6  and  New  York  Central  Railroad. 

Freeman  Street  Station. —  Plans  made  for  additional  stair 
accommodations  at  northeast  comer. 

llJfith  Street  Station. —  Plans  made  for  relocation  of  stairway 
at  northeast  comer. 

Fulton  Street  Station. —  Tentative  plans  made  for  additional 
controls  at  the  southerly  end  of  either  platform,  with  entrances 
at  the  northeast  comer  of  Maiden  lane  and  Broadway  and  the 
northwest  comer  of  Cortlandt  street  and  Broadway. 

Borough  Hail  Station. —  Plans  made  for  new  entrance  at 
southwest  comer  of  Joralemon  and  Court  streets  to  connect  with 
the  present  mezzanine  at  the  west  end  of  station.  This  entrance 
is  complete.  Plans  also  have  been  made  for  an  exit  at  the  east 
end  of  the  south  platform;  exit  being  constructed. 

Hoyt  Street  Station. —  An  agreement  has  been  entered  into 
between  the  City,  the  Interborough  Rapid  Transit  Company,  and 
A.  I.  Namm  &  Son,  to  give  the  latter  company  an  entrance  to 
their  store  from  the  south  platform.  This  entrance  is  completed 
and  is  now  being  used. 
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(li)  Construction  under  Supplementary  Agreements  to,  or 
Extra  Work  Orders  Given  in  Compliance  with,  Con- 
tracts Nos.  1  and  2 

(1)  Additional  Entrwnces  and  Exits,  Contract  No.  1. —  All 
of  the  work  under  the  contract  for  additional  entrances  and  exits, 
Contract  No.  1,  with  the  exception  of  the  changes  in  the  stairways 
and  mezzanine  platfonns  east  of  Madison  avenue,  was  completed 
before  the  close  of  the  year  1913. 

On  April  28,  1914,  the  Commission  adopted  a  resolution  omit- 
ting the  work  east  of  Madison  avenue,  as  the  necessity  for  the 
changes  was  obviated  by  the  additional  entrance  facilities  at 
Vanderbilt  avenue,  which  were  initiated  after  the  date  of  the 
supplementary  agreement  for  additional  entrances  and  exits. 

On  October  26,  1914,  the  Rapid  Transit  Subway  Construction 
Company  began  excavating  to  uncover  the  gas  mains  at  the  inter- 
section of  42d  street  and  Madison  avenue,  in  order  to  put  them 
in  service  again.  These  mains  were  disconnected  and  capped 
at  the  time  the  work  on  additional  entrances  and  exits  was  in 
progress.  This  work,  now  well  advanced,  will  when  finished  com- 
plete all  of  the  work  to  be  done  under  the  supplementary  agree- 
ment for  additional  entrances  and  exits. 

(2)  Widening  23d  Street. —  The  station  finish  work  in  connec- 
tion with  these  stairways  which  remained  to  be  done  at  the  close 
of  the  year  1913,  was  completed  early  in  1914.  The  subcon- 
tractor for  the  plumbing  in  the  toilets  at  this  point  did  some 
work  in  connection  with  the  repairing  of  leaks,  etc.  An  Inter- 
borough  Hapid  Transit  Company  force  did  some  work  at  this 
station  in  connection  with  the  painting  of  exposed  steel  and  the 
installation  of  wooden  handrail  on  the  stairway.  All  of  the  work 
at  this  station  was  completed  before  the  end  of  April,  1914. 

(3)  Passageway  between  Brooklyn  Bridge  Station  and 
Chambers  Street  Station  of  Centre  Street  Loop  Suhway. —  The 
work  in  connection  with  the  station  finish  which  remained  to  be 
done  at  the  close  of  the  year  1913  was  completed  before  January 
15,  1914.  The  work  done  consisted  principally  of  the  painting 
of  exposed  steel. 
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(4)  Vanderbilt  Avenue  Passageway  between  Orwnd  Central 
Svbway  Station  and  New  York  Central  Terminal  and  East 
Mezzardne  Extension  and  Connection  with  Building  ai  the  North- 
west Comer  of  Vanderbilt  Avenue  and  42d  Street, —  The  glass 
tile  and  marble  fiBish  for  the  walls  of  the  passageway  were  put  in 
place  during  January  and  February,  1914,  with  the  exception  of 
the  station  finish  for  that  part  of  the  south  wall  which  is  covered 
by  the  temporary  wooden  stairway  at  this  point. 

The  asphalt  pavement  which  was  removed  in  connection  with 
the  work  of  the  east  mezzanine  extension  was  restored  on  January 
10,  1914. 

(5)  Additional  Stairways  to  the  Fulton  Street  Station,  at 
Fulton  and  at  John  Streets. —  The  preliminary  surveys,  designs 
and  estimates  for  this  work  have  been  completed,  and  an  order, 
adopted  by  resolution  of  the  Commission  on  September  22,  1914, 
has  been  issued  to  the  Interborough  Rapid  Transit  Company  for 
the  construction  of  the  stairways.  The  Interborough  Rapid 
Transit  Company  has  executed  a  formal  acceptance  of  the  Com- 
mission's order,  but  no  construction  work  has  as  yet  been  done. 

(6)  Additional  Stairways  to  the  Fulton  Street  Station  at 
Cortlandt  Street  and  at  Maiden  Lane. —  Preliminary  surveys  have 
been  made  for  this  work  and  the  plans  and  estimates  have  been 
completed,  but  the  agreement  for  the  work  has  not  as  yet  been 
signed. 

(7)  Neiv  Entrance  Stairway  to  Borough  Hall  Station, 
Brooklyn,  from  Southwest  Comer  of  Court  and  Joralemon 
Streets. —  On  March  17,  1914,  the  Commission  adopted  a  resolu- 
tion directing  the  Interborough  Rapid  Transit  C(Mnpany  to 
construct  an  additional  stairway  to  the  south  platform  of  the 
Borough  Hall  station  at  the  southwest  comer  of  Court  and  Jorale- 
mon streets,  at  a  cost  not  to  exceed  $9,000.  The  work  on  this 
stairway  was  started  on  June  3,  1914. 

The  construction  of  this  stairway  has  been  completed,  and  the 
station  finish,  tile,  etc.,  have  been  put  in  place.  The  only  work 
remaining  to  be  done  is  the  installation  of  railings  and  gates  and 
the  erection  of  a  new  ticket  booth. 
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(8)  New  Exit  Stairway  from  the  East  End  of  the  SovJthhound 
Platform  of  Boroibgh  Hall  Station,  Brooklyn. —  On  Maich  10, 
1914,  the  Commission  adopted  a  resolution  directing  the  Inter- 
borough  Rapid  Transit  Company  to  construct  an  additional  exit 
stairway  from  the  east  end  of  the  southbound  platform. 

The  work  on  this  stairway  was  started  on  June  8,  1914. 

The  work  of  excavation  has  been  completed,  the  necessary 
changes  have  been  made  in  such  subsurface  structures  as  interfered 
with  the  stairway,  and  the  stairway  is  now  in  process  of 
construction. 

(9)  Additional  Stairways  from  the  Mezzanine  to  the  Station 
Platform  Level  of  the  Manhattan  Street  Station. —  Plana  have 
been  made  for  additional  stairways  from  the  mezzanine  platform 
level  to  the  station  platform  level. 

A  contract  has  been  let  for  the  furnishing  of  the  steel  to  be 
used  in  connection  with  this  work.     No  work  has  as  yet  been  done. 

(C)  Construction  by  Authorization  of  the  Commission 

(1)  Times  Square  Station,  Entrance  to  Fitzgerald  Bvalding. — 
This  entrance  was  constructed  by  the  owners  of  the  Fitzgerald 
building.  The  entrance  was  opened  to  the  public  on  September 
24,  1914. 

(2)  Circuit  Breaker  House,  Brooklyn  Bridge  Station. —  The 
work  remaining  to  be  done  on  the  circuit  breaker  house,  which 
was  built  at  this  station  by  the  Interborough  Rapid  Transit  Com- 
pany, was  completed  prior  to  February  2,  1914. 

(3)  Circuit  Breaker  House,  23d  Street  Station. —  The  work 
remaining  to  be  done  on  the  circuit  breaker  house,  which  was 
built  at  this  station  by  the  Interborough  Rapid  Transit  Company, 
was  completed  prior  to  February  2,  1914. 

(4)  Circuit  Breaker  House,  91st  Street  Station. —  The  work 
remaining  to  be  done  on  the  circuit  breaker  house,  which  was 
built  at  this  station  by  the  Interborough  Rapid  Transit  Company, 
was  completed  prior  to  February  2,  1914. 

(5)  Wall  Street  Station,  Passageway  and  Entrance  to  the 
Adams  Express  Company  Building. —  On  June  25,  1914,  an 
agreement  was  entered  into  between  the  Adams  Express  Building 
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Company,  the  Iiiterborough  llapid  Transit  Company  and  The 
City  of  New  York,  acting  by  the  Commission,  providing  for  the 
construction  of  a  passageway  between  the  Wall  Street  station  and 
the  Adams  Express  Company  building. 

The  Interborough  Rapid  Transit  Company,  which,  under  the 
above  mentioned  agreement,  was  to  build  the  passageway,  started 
the  work  on  September  21,  1914. 

Good  progress  has  been  made  to  date,  the  greater  part  of  the 
necessary  excavation  having  been  completed. 

(6)  Hoyt  Street  Station,  Brooklyn,  Passagewcuy  and  Entrance 
to  Building  on  Fulton  Street  near  Hoyt  Street,  Occupied  by  A,  J. 
Namm  &  Son. —  On  July  21,  1914,  an  agreement  was  entered 
into  between  A.  I.  Namm  &  Son,  the  Interborough  Rapid  Transit 
Company,  and  The  City  of  New  York,  acting  by  the  Commission, 
providing  for  the  construction  of  a  passageway  between  the  Hoyt 
Street  station  and  the  premises  occupied  by  A.  I.  Namm  &  Son. 

The  work  of  constructing  this  passageway  has  practically  been 
completed,  and  it  was  opened  to  the  public  on  November  23,  1914, 


CHAPTER  IV 


ELIMINATION  OF  GRADE  CROSSINGS 


Under  the  Railroad  Law  it  is  the  duty  of  the  Commissioii  to  pro- 
vide for  the  elimination  of  railroad  grade  crossings  within  the 
First  District.  The  law,  however,  does  not  permit  the  Com- 
mission to  adopt  any  order  requiring  such  elimination  until  the 
State  of  New  York  has  appropriated  its  share  of  the  cost  of  the 
improvement,  which  is  borne  one-half  by  the  railroad  company 
affected,  one-quarter  by  the  State  and  one-quarter  by  the  City. 
As  stated  in  chapter  I,  the  Commission's  work  in  this  direction 
has  been  at  a  standstill  for  three  years  owing  to  the  failure  of 
the  State  to  make  such  appropriations.  With  all  the  earnestness 
of  which  it  is  capable,  the  Commission  again  urges  upon  the  Legis- 
lature the  pressing  necessity  for  this  elimination  work,  and  respect- 
fully requests  the  appropriation  for  the  year  1915  of  at  least 
$600,000  for  this  purpose.  Such  an  appropriation  will  permit 
the  ordering  of  $2,000,000  worth  of  work,  and  while  this  will 
defray  the  cost  of  separating  the  grades  at  a  few  of  the  most  dan- 
gerous crossings,  it  will  be  only  a  drop  in  the  bucket  compared  to 
the  total  number  of  such  crossings. 

In  the  five  boroughs  of  the  Greater  City  there  are  now  450 
grade  crossings  of  high  speed  railroads  where  highways  with 
varied  densities  of  traffic  intersect  at  grade  the  tracks  of  steam 
or  electric  railroads  over  which  passes  a  daily  traffic  in  some 
cases  almost  as  heavy  and  frequent  as  that  of  a  rapid  transit  rail- 
road. The  Commission  has  endeavored  to  protect  these  cro?^sings 
by  ordering  the  installation  of  crossing  gates,  warning  bells,  flag 
signals,  signs,  etc.,  but  even  at  best  such  protection  is  a  mere  pal- 
liative of  the  evil.  Experience  has  shown  that  reckless  people  will 
disregard  warning  bells  or  flags  and  even  will  dodge  under  lowered 
gates  into  the  path  of  an  approaching  train  in  order  to  save  a  few 
minutes  of  time.     The  only  absolutely  safe  treatment  for  such 
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crossings  is  to  separate  the  grades  so  that  the  highway  will  pass 
under  or  over  the  tracks.  It  has  been  estimated  by  the  engineers 
of  the  Commission  that  it  will  cost  $30,000,000  to  eliminate  all 
existing  crossings,  so  that  in  seeking  for  a  State  appropriation 
which  will  permit  the  expenditure  of  $2,000,000,  the  Commission 
feels  that  it  is  only  making  a  beginning  in  this  important  work. 

The  Commission  also  repeats  its  request  for  an  amendment  to 
the  Railroad  Law,  which  will  make  the  State's  appropriation  for 
grade  crossing  elimination  available  at  any  time  during  the  prose- 
cution instead  of  at  the  completion  of  the  work.  As  the  law  now 
stands,  the  work  must  be  contracted  for  and  completed  before  a 
dollar  of  the  State's  share  can  be  paid  over.  This  involves  a  hard- 
ship upon  the  company,  which  is  compelled  to  advance  the  money 
during  the  progress  of  the  work.  It  is  also  recommended  that  the 
amendment  provide  for  partial  payments  to  be  made  to  the  rail- 
road company  as  the  work  progresses,  in  a  maimer  similar  to  the 
method  followed  by  the  Commission  in  its  rapid  transit  construc- 
tion contracts,  upon  which  the  Commission's  engineers  make  an 
estimate  each  month  of  the  amount  due  the  contractor  for  work 
already  performed,  and  allow  payment  of  90  per  cent  thereof 
upon  proper  vouchers,  the  other  10  per  cent  being  retained  as  a 
form  of  security  until  the  completion  of  the  work. 

As  pointed  out  in  previous  annual  reports,  the  interests  of  New 
York  City  in  this  particular  have  been  neglected  in  the  past  For 
ten  years  prior  to  the  creation  of  the  Public  Service  Commissions 
in  1907,  the  State  of  New  York  made  appropriations  for  grade 
crossing  elimination  aggregating  $1,475,000,  and  out  of  this  total 
only  $9,720  was  expended  within  The  City  of  New  York,  and 
this  was  used  for  the  separation  of  grades  at  a  road  crossing  upon 
the  Putnam  division  of  the  New  York  Central  Eailroad  in  Van 
Cortlandt  park.  Each  year  the  Commission  has  brought  this 
matter  to  the  attention  of  the  Legislature,  and  has  made  annual 
requests  for  appropriations.  The  Legislature  of  1910  appropri- 
ated $250,000,  and  the  Legislature  of  1911  a  like  amount  for  use 
within  the  city,  but  this  is  all  that  has  been  provided  by  the  State 
in  the  face  of  the  Commission's  repeated  requests.  As  both  of 
these  appropriations  received  the  executive  sanction,  the  money 
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became  available  and  the  Commission  allotted  it  to  some  of  the 
most  dangerous  crossings  in  Queens  and  Richmond  Boroughs. 
The  completion  of  part  of  this  work  during  the  year  is  told  in 
detail  later  in  this  chapter. 

In  1912  and  1913,  the  Commission  requested  appropriations 
respectively  of  $1,000,000,  and  $1,600,000.  The  Legislature  of 
1912  appropriated  $350,000  for  use  in  this  district,  but  the  Gov- 
ernor vetoed  the  appropriation.  This  veto  was  based  upon  a  mis- 
understanding due  to  the  provisions  of  the  law  above  referred  to, 
requiring  the  completion  of  the  work  before  the  State  Treasury  can 
pay  out  the  money.  In  his  memorandum  disapproving  the  appro- 
priation, the  Governor  cited  the  fact  that  there  was  remaining  in 
the  treasury  a  large  unexpended  balance  for  grade  crossings  and 
that  until  it  had  been  used  up  there  was  no  necessity  for  further 
appropriations,  unmindful  of  the  fact  that  every  dollar  remaining 
in  the  treasury  for  this  purpose  had  been  allotted  by  the  Com- 
mission to  elimination  work  already  going  on.  To  prevent  the 
lapsing  of  the  appropriation  of  $260,000  by  the  Act  of  1910,  the 
Commission  last  year  requested  the  State  Board  of  Estimate  and 
Apportionment  for  a  reappropriation  of  this  amount,  and  this  year 
it  has  made  a  similar  request  for  a  reappropriation  of  $250,000 
appropriated  by  the  Act  of  1911. 

The  Legislature  of  1913  also  appropriated  $360,000  for  elim- 
ination work  in  the  First  District,  but  this  appropriation  shared 
the  fate  of  the  previous  one,  and  was  vetoed  by  the  Governor.  The 
Legislatures  of  1913  and  1914  made  no  appropriations,  so  that  no 
money  has  been  set  aside  by  the  State  for  this  purpose.  In  conse- 
quence, the  Commission  was  forced  to  suspend  all  work  except 
such  as  had  been  authorized  under  the  appropriations  of  $500,000 
made  in  1910  and  1911. 

The  Commission  does  not  wish  to  be  unduly  urgent  in  this 
matter,  but  it  feels  strongly  that  too  much  emphasis  cannot  be 
laid  upon  the  necessity  for  grade  crossing  elimination.  The  pas- 
senger traffic  in  New  York  City  is  increasing  at  the  rate  of  more 
than  forty  millions  of  passengers  a  year.  The  total  traffic  for  the 
fiscal  year  ended  June  30,  1914,  was  1,813,204,692  paBsengers. 
These  passengers  were  transported  over  lines  of  railroad  extending 
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into  all  parts  of  the  City  and  covering  more  than  1,500  miles  of 
single  track.  Increase  in  traffic  adds  to  the  danger  at  grade 
crossings;  and  if  further  loss  of  life  is  to  be  prevented^  such  cross- 
ings must  be  eliminated. 

The  reports  for  1914,  when  thirteen  persons  were  killed  at 
grade  crossings,  show  that  the  mortality  is  now  not  so  great  as  it 
was  in  1911,  when  thirty  persons  lost  their  lives  at  such  orossinga 
The  result,  the  Commission  believes,  is  due  mainly  to  the  protec- 
tive measures  taken  by  the  companies  largely  as  the  result  of 
orders  issued  by  the  Commission  for  the  installation  of  gates  or 
other  protective  devices.  It  is  questionable  whether  the  number 
killed  will  show  any  further  diminution  until  the  number  of  dan- 
gerous crossings  is  diminished  by  elimination. 


Existing  Cbossings 

At  the  end  of  the  year  1914,  the  existing  grade  crossings  within 
The  City  of  New  York,  divided  by  boroughs  and  railroad  compan- 
ies, were  as  follows: 
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*  Dbss  not  indiade  the  New  York  Consolidated  Railroad,  tlie  crasBinjpB  on  wliieh  are  taken  oare 
of  by  the  Dual  System  of  subways.  ezcei>t  those  at  Canarm,  at  wfaxdi  the  Commission  ordered  ad- 
ditional protection  during  the  srear. 
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In  its  »imuii1  report  fur  1913,  the  Commission  described  the 
character  and  location  of  these  crossings  in  detail,  bo  that  it  is  not 
necessary  to  repeat  this  information.  The  total  for  the  year 
shows  a  decrease  of  two  crossings,  one  in  Queens  and  one  in  Rich- 
mond Borough.  The  former  was  due  to  the  elimination  of  the 
double  crossing  at  5th  street  and  Siker  avenue  on  the  Hain  line 
of  The  Long  Island  Railroad  at  Woodside ;  the  other  to  the  elim- 
ination of  the  grade  crossing  at  Amboy  road  (CnxJta  CroBsing)  at 
Great  Kills  on  the  Staten  Island  Railway, 

WOBK  OF  THE  YbAR 

Case  No.  1£66. — -The  elimination,  of  nine  dangerous  crossings  at 
FluBhing  on  the  North  Side  division  of  The  Long  Island  Railroad 
was  completed  during  the  year.  These  crossings  were  at  Law- 
rence street,  Main  street,  Parsons  avenue,  Percy  street,  Wilson 
avenue,  Boerum  avenue,  Murray  street,  22d  street,  and  Broadway, 
Flushing.  The  total  cost  of  the  work  is  more  than  $800,000,  and 
the  chare  of  the  State  of  New  York  in  consequence  will  be  about 
$200,000. 

As  some  of  the  crossings  were  completed  early  in  the  year  the 
State  has  already  paid  out  $150,000.  As  $3,261.06  has  been  ex- 
pended for  supervision,  inspection,  etc.,  there  is  still  a  balance  of 
$46,738.94  due  the  railroad  company  from  the  Stata  The  elim- 
ination has  resulted  in  a  decided  improvement  in  the  appearance 
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of  the  raiJroad  and  the  transportation  facilities  in  Flushing.  The 
work  was  accomplished  by  elevating  the  railroad  to  pass  over  two 
streets,  the  grades  of  the  streets  remaining  unchanged ;  the  road 
then  falls  on  a  slight  grade  and  passes  under  five  streets  with 
practically  no  change  in  the  street  grades,  and  then  gradually  as- 
cends to  the  level  of  the  original  grade  of  the  tracks,  where  it 
again  ascends  to  pass  over  two  streets,  and  then  descends  to  meet 
the  old  grade,  the  two  streets  being  depressed  about  ten  feet  below 
the  original  grade  at  crossing.  The  railroad  company  has  laid  a 
double  track  throughout,  and  the  entire  North  Side  division  has 
been  electrified.  The  Commission's  orders  for  this  elimination 
were  issued  on  December  30,  1910,  and  June  28,  1912. 

Case  No,  1270, —  The  Commission's  order  in  this  case  was  is- 
sued February  7,  1911,  and  provided  for  the  elimination  of  the 
grade  crossing  of  Amboy  road,  Huguenot,  on  the  line  of  the  Staten 
Island  Railway  in  Richmond  Borough.  The  work  was  completed 
last  year.  Before  the  elimination,  the  railroad  was  a  one-track 
Tine  and  Amboy  road  was  forty  feet  wide  at  the  crossing.  The 
company  double  tracked  the  road  at  the  time  the  elimination  work 
was  going  on,  and  the  tracks  now  pass  over  Amboy  road,  which  at 
this  point  has  been  widened  to  sixty  feet.  Final  accounts  were 
rendered  the  early  part  of  this  year.  The  total  cost  of  the  work 
was  $92,117.02,  the  State's  share  being  $18,109.60. 

Case  No  1272. —  The  order  of  the  Commission  in  this  case  was 
for  the  elimination  of  another  grade  crossing  of  Amboy  road, 
known  as  Crooks  Crossing  at  Great  Kills  on  the  Staten  Island 
Railway.  Two  different  orders  were  issued,  one  on  February  24, 
1911,  and  the  other  on  May  21,  1912.  The  work  was  completed 
in  November,  1914.  The  elimination  was  accomplished  by 
diverting  Amboy  road  to  pass  under  the  railroad  at  a  point  about 
275  feet  northeast  of  the  original  crossing,  the  railroad  being  ele- 
vated about  6  feet.  Final  accounts  have  been  rendered,  and  the 
total  cost  has  been  found  to  be  $101,987.33,  the  State's  share  being 
$25,361.94. 

Case  No.  1861. —  On  December  8,  1911,  the  Commission  issued 
an  order  in  this  case,  calling  for  the  elimination  of  the  grade 
crossing  at  Fresh  Pond  road  and  Metropolitan  avenue  on  the  Mon- 
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tauk  division  of  The  Long  Island  Bailroad  in  Queens  Borough. 
Work  was  begun  in  1913,  and  was  continued  in  1914.  The  re- 
taining walls  required  were  completed  in  July,  1914.  Work  was 
then  discontinued  because  the  railroad  company  was  unable  to  ob- 
tain the  money  necessary  to  continue  it  The  elimination,  there- 
fore, has  been  at  a  standstill  ever  since. 

Case  No.  HSl, —  This  is  not  a  grade  crossing  proceeding  under 
the  Railroad  Law,  and  therefore  no  State  money  was  allotted  to  it. 
The  order  calls  for  the  widening  of  Jamaica  avenue  across  the 
New  York  and  Bockaway  Beach  division  of  The  Long  Island  Rail- 
road in  Queens.  The  work  was  completed  late  in  1913,  and  the 
cost  was  borne  one-half  by  the  railroad  company  and  one-half  by 
the  City  of  New  York  under  a  special  agreement.  Originally, 
Jamaica  avenue  was  crossed  by  a  bridge  set  on  abutments  which 
were  situated  on  the  curb  lines.  The  improvement  consisted 
partly  in  transferring  the  abutments  to  the  building  line  and  erect- 
ing a  bridge  spanning  the  entire  width  of  the  street.  The  work 
was  done  under  the  supervision  of  the  Commission's  engineers. 
The  final  accounts  were  rendered  during  the  early  part  of  1914. 
The  total  cost  was  $25,668.61,  divided  equally  between  the  City 
and  the  company.  The  Comiriission's  order  was  issued  on  January 
19,  1912. 

Case  No,  1672, —  The  order  in  this  case,  which  was  issued  by 
the  Commission  on  September  30,  1913,  provided  for  the  construc- 
tion of  a  foot  subway  under  the  tracks  of  the  Atlantic  Avenue 
division  of  The  Long  Island  Bailroad  at  Bailroad  avenue,  Borough 
of  Brooklyn.  The  Commission  called  special  attention  to  the  dan- 
gerous condition  of  this  crossing  in  its  last  annual  report  Within 
two  blocks  of  the  crossing  is  a  public  school  attended  by  more  than 
2,000  children,  and  about  400  of  them  have  to  cross  the  tracks  at 
Railroad  avenue  four  times  a  day.  Within  two  years  three  men 
and  a  boy  had  been  killed  at  this  crossing.  The  principal  of  the 
school  and  parents  of  some  of  the  children  att^iding  it,  appealed 
to  the  Commission  to  provide  some  relief.  As  the  State  had  ap- 
propriated no  money  whidi  would  justify  the  issuance  of  an  order 
for  the  separation  of  grades,  the  Commission  decided  to  provide 
temporary  relief,  and  as  there  was  a  small  balance  of  grade  cross- 
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ing  money  available  for  the  purpose,  it  ordered  the  company  to 
construct  a  foot  passage  underneath  the  tracks,  to  be  used  by  the 
children  and  others  in  crossing  the  sama  The  work  was  com- 
pleted in  May,  1914,  and  final  accounts  were  rendered.  The 
total  cost  was  $8,270.09,  the  State's  share  being  $2,067.52. 

Case  No.  H05. —  The  order  of  the  Cojnmission  in  this  case 
was  issued  December  1,  1911,  and  provided  for  the  construction 
of  a  foot  bridge  over  the  tracks  of  the  New  York  and  Harlem  Rail- 
road at  166th  street,  The  Bronx.  As  this  is  a  new  street  crossing 
the  railroad,  no  State  money  could  be  used.  The  cost  is  to  be 
borne  one-half  by  the  railroad  company  and  one-half  by  the  City. 
The  bridge  abutments  have  been  erected  and  the  steel  for  the 
superstructure  is  being  fabricated.  It  is  expected  that  the  work 
will  be  completed  during  the  early  part  of  this  year. 

Cdse  No.  HI 5, —  This  is  another  case  of  a  new  street  crossing 
a  railroad  and  no  State  money  is  used.  The  order  of  the  Com- 
mission, issued  April  12,  1912,  provided  for  the  construction  of  a 
bridge  across  the  Spuyten  Duyvil  and  Port  Morris  Kailroad,  a 
part  of  the  New  York  Central  Railroad,  at  Exterior  street  in 
The  Bronx.  The  bridge  abutments  and  steel  are  now  in  place, 
and  the  work  should  be  completed  early  in  the  Spring  of  this 
year.  The  cost,  as  usual,  will  be  borne  one-half  by  the  company 
and  one-half  by  the  City. 

Case  No.  1381, —  This  is  another  case  of  a  new  street  being 
carried  across  a  railroad.  The  Commission's  order,  issued  Octo- 
ber 27,  1911,  provided  for  the  construction  of  a  bridge  to  carry 
Eighth  avenue  across  the  Sea  Beach  division  of  the  New  York 
Municipal  Railway  Corporation,  between  61st  and  62d  etreets, 
Borou^  of  Brooklyn.  The  work  was  begun  and  finished  by  the 
New  York  Municipal  Railway  Corporation  during  the  year.  No 
State  money  is  involved.  As  yet  the  work  has  not  received  final 
approval  from  the  Commission. 

Case  No.  1881. —  The  order  of  the  Commission  in  this  case, 
adopted  December  4,  1914,  called  for  the  construction  of  a  foot 
bridge  over  the  tracks  of  The  Long  Island  Railroad  at  Channel 
avenue  near  Norton's  Creek,  Ear  Rockaway,  Queens  Borough. 
This  bridge  was  completed  during  the  year. 
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Work  Suspended  fob  Lack  of  Funds 

The  Long  Island  Railroad  Company  on  account  of  financial 
conditions  has  been  unable  to  procure  money  needed  to  carry  out 
orders  of  the  Commission  issued  for  various  eliminations.  The 
determination  of  the  Commission  for  their  elimination  and  the 
issuance  of  orders  in  each  case  have  been  reported  in  previous 
annual  reports.  In  brief,  they  are  as  follows:  Case  1384,  for  the 
elimination  of  the  crossing  at  Laurel  Hill  boulevard,  Montauk 
division,  Long  Island  Bailroad;  Cases  1264  and  1380,  for  the 
elimination  of  crossings  at  Hempstead  and  Jamaica  Turnpike, 
Bennett  or  Baylis  avenue,  Wertland  avenue.  Creed  avenue  and 
Madison  avenue  on  the  Main  line  of  the  Long  Island  Railroad; 
Case  1262,  for  the  elimination  of  the  crossing  of  Farmers  avenue, 
Hollis,  on  the  Main  line  of  The  Long  Island  Railroad. 

Cases  Nvs,  1766  and  1797. —  The  Commission's  orders  in  these 
cases  provided  for  the  elimination  of  crossings  of  the  Staten  Island 
Rapid  Transit  Railway  at  Pennsylvania  avenue,  Clifton  avenue 
and  Maryland  avenue  in  the  Borough  of  Richmond.  Detail  plans 
were  submitted  during  the  year  and  it  is  expected  that  construction 
will  begin  this  month. 

Cbossinos  Considebed  fob  Elimination 

The  Commission  has  considered  for  elimination,  but  as  yet 
has  issued  no  final  orders,  the  following  additional  grade  crossings : 

Six  grade  crossings  on  the  Staten  Island  Railway  at  Princes 
Bay  and  Pleasant  Plains,  Borough  of  Richmond,  estimated  cost 
$370,000;  the  Bay  Street  crossing  of  the  Staten  Island  Rapid 
Transit  Railway  at  Clifton,  Borough  of  Richmond,  estimated  cost 
$330,000 ;  the  crossing  of  Greenpoint  avenue  on  the  Montauk  di- 
vision of  The  Long  Island  Railroad,  Borough  of  Queens,  e6tima4;ed 
cost  $200,000 ;  the  grade  crossing  at  Lincoln  avenue  on  the  Staten 
Island  Railway,  Borough  of  Richmond. 

Cabbtino  Streets  across  Railroads 

The  Commission  has  made  determinations  as  to  the  method  of 
carrying  the  following  streets  across  railroads,  the  cost  to  be  borne 
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equally  by  the  railroad  conipany  and  the  City :  Case  1402,  Ash- 
land street  across  the  New  York  and  Eockaway  Beach  division  of 
The  Long  Island  Railroad.  Construction  has  not  yet  b^un. 
(^ase  1567,  Lambertville  avenue  across  the  Montauk  division  of 
The  Long  Tsland  Railroad.     Construction  not  yet  begun. 

Ready  for  Elimination 

The  Commission  has  considered  many  other  grade  crossings  and 
has  held  proceedings  looking  to  the  issuance  of  orders  for  their 
elimination,  but  owing  to  the  lack  of  appropriations  has  been  com- 
pelled to  withhold  the  adoption  of  such  orders.  Its  engineers  are 
continuing  the  study  of  additional  crossings  so  that  when  money 
becomes  available  the  Commission  can  proceed  without  loss  of 
time.  The  following  tables  show  the  crossings  which  have  been 
ordered  eliminated ;  those  considered  for  elimination  as  to  which 
hearings  have  been  held,  and  those  considered  for  elimination  as 
to  which  no  hearings  have  been  held : 
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GRADE  CROSSINGS  CONSIDERED  FOR  ELIMINATION 

Com*  in  ttkieh  Hmrings  had  been  Held  up  to  December  31, 1014.     DeterminalionBt  Hawewer,  Cannai 

be  Made  until  an  ApjnropriaHon  hoe  been  Made  by  the  State 


Case 

No. 


1263 

1250 
1260 

1283 
1265 

1384 


1445 


1476 


1672 


1271 


1780 
1811 


1865 


LOC.iTIOlf 


Queens  Borough:  18th  street.  Seventh  ave- 
nue, 10th  street,  22d  street,  Whitestone 
branch.  Long  Island  RaUroad 

Queens  Borough:  Fifth  avenue,  Whitestone 
braiioh.  Long  Island  Railroad 

Queens  Borou^:  Merrick  road.  Lake  View 
avenue,  Spnn^eld  avenue,  WiUow  place, 
Montauk  aivimon,  Long  Island  Raihroad. . . 

Queens  Boroup^:  Hamilton  street.  Main  line, 
Long  Island  Railroad 

Queens  Borough:  Lawrence  street.  Old  Law- 
rence street.  Bridge  street.  Myrtle  avenue, 
Whitestone  branch,  Long  Island  Railroad . . 

Queens  Boroui^^:  Flushing  avenue.  Grand 
street.  Old  Flushing  avenue  or  flushing 
road,  Ma^th  avenue,  Habvman's  Fac- 
tory (Munich  street),  Clifton  avenue,  Hob- 
atm  avenue,  or  Washington  avenue,  Mon- 
tauk divirion.  Long  Island  Railroad 

Quems  Borou^:  Grafton  avenue,  Broadway, 
Belmont  avenue.  Liberty  avenue  and  Rock- 
away  plank  road.  Osone  park,  Rockaway 
division.  Long  Island  Railroad 

Queens  Borough:  Far  Rockaway  ^oup;  At- 
lantic avenue,  Park  avenue.  Smith  street, 
Coroaga  avenue,  Holywood  avenue.  Sea 
View  avenue,  Mott  avenue,  Carlton  ave- 
nue, McNeil  avenue,  Chirk  street,  Long 
Island  Railroad. 

Boroughs  of  Brooklyn  and  Queens:  Norwood 
avenue,  Logan  street,  Euclid  avenue.  Cres- 
cent street,  Railroad  avenue,  Enfield  street, 
or  Eldert's  lane,  Rockaway  plsjik  road, 
Shaw  avenue,  Benedict  avenue.  Wood- 
haven  avenue,  LefPerts  avenue,  Vanderveer 
place,  Napier  avenue.  Union  place^  WyokofP 
avenue.  Grant  avenue  and  Napier  place, 
Greenwood  avenue.  Elm  and  Linden  streets, 
Jefferson  avenue,  Johnson  avenue,  Beech 
street.  Long  Island  Railroad 

Richmond  Borough:  Clove  avenue,  Sheridan 
avenue,  Grasmere  avenue,  Garretson  place, 
Parkinson  avenue,  Staten  Island  Railway. . 

Richmond  Borough:  Amboy  road,  Sharrott 
avenue,  Woodvale  avenue.  Pleasant  Plains, 
and  Seguine,  Bayview  and  Manee  avenues 
(Princes  Bay),  Staten  Island  Railway 

Queens  Borough:  Greenpoint  avenue  on  Mon- 
tauk division.  Long  Island  Railroad 


Estimated 
total  cost 


$400,000  00 


200,000 
25,000 


00 
00 


400,000  00 


700,000  00 


«080.000  00 


Estimated 
cost  to  City 


$100,000  00 

50,000  00 
6,250  00 

100,000  00 


175.000  00 


245.000  00 


1,000.000  00;   250.000  00 


t4. 320. 000  00 
100,000  00 


00 
00 
$8,605,000  00 


370.000 
200.000 


1,080.000  00 
25.000  00 

02,500  00 
50,000  00 


$2,173,750  00 


Estimated 
cost  to  State 


$100,000  00 

50,000  00 
6.250  00 

100.000  00 


175.000  00 


245,000  00 


250.000  00 


1.080,000  00 
25.000  00 

92,500  00 
50,000  00 


$2,173,750  00 


•  Alternate  plans,  $833,440;  $754,530. 

t  Other  estimates  vary  according  to  the  plans  adopted. 
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GRADE  CROSSINGS  CONSIDERED  FOR  ELIMINATION 

Ca9e9  in  which  no  Hearing  had  be^n  Hdd  up  to  December  31,    1014,  although  Evidence  ie  Ready  fo 

Pteeentation 


Cmc 

No. 


Location 


Richmond  Borouoh 
Port  Richmond  Group;  Rich- 
mond  terraoe,  Broadway,  Rich* 
mond  avenue,  Maple  avenue. 
Elm  street,  Sharoe  avenue,  La- 
fayette avenue,  Nicholas  ave . 


Mariners'  Harbor  Group:  John 
street,  Douclas  avenue,  New- 
ark avenue,  Morning  Star  road, 
Granite  avenue.  Bay  avenue, 
Simonson  avenue.  Van  Name 
avenue.  Van  Pelt  avenue,  Cen- 
trid  avenue.  Union  avenue, 
Harbor  road.  South  avenue. . . 


Stapleton:     New    York   avenue 
and  Bay  street 


Long  Island  City:  Queens  Bor- 
ough: Borden  avenue.  East 
avenue,  Third  street  and  Ver- 
non avenue 


Railroad 


total  cost 


Staten  Island  Rapid 
Transit  Railway  No. 
Shore  division 


Staten  Island  Rapid 
Transit  Railway, 
No.  Shore  division. . 

Staten  Island  Rapid 
Transit  Railway  and 
Stoten  Island  Rail- 
way, South  Shore 
division 


Long  Island  Railroad, 
Main  line 


Estimated 

cost  to 

City 


tl.000.000 


1,000,000 


S250.000 


Estimated 

cost  to 

SUte 


320,000 


200.000 


80,000 


50.000 


$2,620,000      $630,000 


$2fi0.000 


250,000'       250,000 


80,000 


50,000 


$030,000 


RSCAPITULATION 


Cases  in  which  hearings  had  been  held  up 
to  December  31,  1014 

Cases  in  which  no  hearings  had  been  held 
up  to  December  31, 1914 

Cases  in  which  final  orders  had  been  is- 
sued up  to  December  31,  1914 


Total  esti- 
mated cost 


$8,095,000  00 
2,520,000  00 
2.542.386  14 


$13,757,386  14 


Cost  to  City 


Cost  to  State 


$2,173,750  00 
630,000  00 
560.506  53 


$2,173,750  00 
630,000  00 
560.596  53 


$3,364,346  53  ,       $3,364,346  53 
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Protection  at  Grade  Crossings 

As  in  previous  years,  the  Coinmission  has  continued  its  efforts 
to  provide  adequate  protection  at  grade  crossings  pending  their 
elimination.  Such  protection  consists  of  gates  at  the  most  dan- 
gerous crossings,  the  stationing  of  flagmen  or  the  placing  of  warn- 
ing bells  or  signs  at  crossings  where  the  traffic  is  not  heavy  enough 
to  justify  the  installation  of  gates.  Only  one  set  of  gates  was 
ordered  during  the  year,  for  the  reason  that  orders  previously  is- 
sued had  covered  all  crossings  where  such  protection  was  deemed 
necessary.  The  following  table  shows  the  number  of  crossings  in 
each  borough,  protected  and  unprotected,  and  the  nature  of  the 
protection. 


BOBOUGH 

PubUc 

Private 

Total 

Gates 

FIa«, 
day 
only 

day  and 
nicht 

Bell 

ftiffn 

No  pro- 
tection 

Manhattan 

104 

55 

2 

156 
82 

i' 

**"2i' 

29 

104 

56 

2 

177 

111 

10 

23 

2 

ISO 

51 

19 

16 

59 

Brooklyn 

22 

11 

Bronx.'. 

Qumsns 

"  "e' 

2 

1 

7 
17 

*  *ii* 

29 

7 

llichmond 

7 

399 

51 

450 

236 

25 

19 

24 

62 

84 

Case  No.  1872. —  In  December,  1914,  the  Commission  issued 
an  order  for  the  installation  of  crossing  gates  at  West  132d  street 
on  the  New  York  Central  and  Hudson  River  Railroad.  This 
will  permit  the  opening  of  this  street  for  vehicular  traffic  under 
proper  protection.  For  many  years  residents  of  the  neighborhood 
have  been  trying  to  have  this  crossing  opened.  The  Commission 
instituted  a  proceeding  and  inquired  into  the  situation.  The  in- 
vestigation showed  that  the  crossing  had  been  legally  opened  in 
1894  or  1895,  but  that  the  railroad  company  had  never  planked 
the  crossing  between  the  rails  or  made  it  safe  for  vehicles  to  use 
it.  The  order  requires  the  gates  to  be  installed  and  ready  for 
operation  by  February  1,  1915. 

Case  No.  1766. —  Work  was  completed  during  the  year  under 
this  order  which  required  the  installation  of  crossing  gates  at 
Glenwood  road  and  at  Conklin  avenue,  the  stationing  of  a  flagman 
at  Flatlands  avenue  and  at  Avenue  L,  and  the  installation  of  an 
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automatic  bell  at  Skidmore  lane  and  at  Avenue  N  —  all  grade 
crossings  on  the  Canarsie  line  of  the  Xew  York  Consolidated 
Railroad  Company. 

Through  the  efforts  of  the  Commission,  better  police  protection 
has  been  provided  at  Benedict  avenue  on  the  Atlantic  Avenue 
division  of  the  Long  Island  Railroad  during  school  hours. 


CHAPTER  V 


BEGULATION  OF  TRANSPORTATION  CORPORATIONS 


Under  the  Public  Service  Commissions  Law  the  Commission 
continued  during  the  year  1914,  the  supervision  and  regulation 
of  transportation  corporations  within  the  First  District.  The 
Ikt  of  transportation  companies  under  the  jurisdiction  of  the 
Commission  is  given  in  chapter  I  of  this  report,  together  with 
statistics  as  to  the  capitalization,  receipts  and  expenses  of  such 
corporations  for  the  last  fiscal  year.  Under  the  law  the  companies 
are  required  to  provide  safe  and  adequate  service,  and  the  Com- 
mission, through  its  bureaus  and  inspectors,  has  kept  advised  as 
to  the  character  of  the  service  rendered  and  has  taken  steps  from 
time  to  time  to  bring  about  needed  improvements. 

Probably  no  other  public  service  enters  so  closely  into  the  daily 
life  of  the  population  of  New  York  City  as  the  service  provided 
by  the  railroad,  street  railroad  and  omnibus  companies.  The 
facilities  for  transportation  for  years  have  been  and  still  are 
inadequate  to  the  demands.  Reports  from  the  several  companies 
for  the  fiscal  year  ended  June  30,  1914,  show  Ihat  the  total 
number  of  passengers  carried  on  the  street  railroads  of  the  City, 
that  is,  on  the  subway,  elevated  and  surface  car  lines,  was 
1,813,204,692.  This  was  an  increase  of  43,328,184  over  the 
previous  year.  To  meet  this  increase  in  a  measure  the  companies 
generally  expanded  their  service  by  operating  more  car  miles. 
The  year's  traffic  showed  an  increase  of  2,037,506  car  miles  over 
the  previous  year,  which  gave  an  increase  of  about  200,000,000 
car  seat  miles.  This  was  a  little  less  than  2  per  cent  in  the  seating 
capacity  afforded,  while  the  general  traffic  increase  was  in  excess 
of  2  per  cent 

[251] 
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Pending  the  construction  of  the  new  rapid  transit  lines  it  has 
been  impossible  for  the  companies  operating  the  subways  and 
elevated  railroads  to  add,  even  in  a  slight  measure,  to  their  track 
capacity,  and  as  this  track  capacity  was  completely  absorbed  in 
the  rush  hours,  it  follows  that  increase  of  service  was  possible  only 
outside  of  those  hours.  Practically  the  same  conditions  exist  on 
the  principal  surface  car  lines  which  show  no  appreciable  increase 
in  trackage  for  the  year.  The  total  miles  of  track  operated 
increased  from  1,561.45  to  1,576.47.  Ten  miles  of  this  increase 
was  due  to  the  opening  of  the  Manhattan  and  Queens  Traction 
Corporation's  Jamaica  line  in  Queens  Borough,  and  there  were 
other  slight  increases  in  trackage  in  The  Bronx  and  Manhattan. 
Taking  into  consideration  the  lack  of  such  track  increase  and  the 
existing  congestion  during  the  rush  hours,  the  increase  in  car-seat 
miles  is  not  a  bad  showing.  With  the  relief  which  will  be  afforded 
by  the  placing  in  operation  of  parts  of  the  Dual  System,  it  is 
expected  that  traffic  conditions  in  general  will  show  a  marked  im- 
provement in  another  year ;  and  with  the  whole  system  placed  in 
operation  vastly  better,  if  not  entirely  satisfactory,  conditions  will 
prevail  upon  the  rapid  transit  lines.  The  improvement  in  rapid 
transit  service  will  relieve  the  pressure  upon  the  surface  car  lines 
to  a  great  extent,  so  that  the  completion  of  the  Dual  System  will 
bring  about  a  general  betterment  in  the  entire  transportation 
service  of  the  City. 

Of  the  1,576  miles  of  track  operated  by  all  street  railroad  com- 
panies, a  little  more  than  300  are  operated  by  the  so-called  rapid 
transit  companies,  namely,  the  Interborough  Bapid  Transit  Com- 
pany, which  operates  the  City  subway  and  the  elevated  railroads 
in  Manhattan  and  The  Bronx;  the  Hudson  and  Manhattan  Bail- 
road  Company,  which  operates  the  tubes  from  New  York  City  to 
New  Jersey ;  and  the  New  York  Consolidated  Bailroad  Company, 
a  part  of  the  Brooklyn  Bapid  Transit  system,  which  operates  the 
Centre  Street  Loop  subway  in  Manhattan,  owned  by  the  City,  and 
the  elevated  railroads  in  Brooklyn,  owned  by  the  company. 

The  other  trackage,  namely,  about  1,250  miles,  is  operated  by 
the  various  surface  car  lines  of  the  several  boroughs,  mainly  by 
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the  New  York  Hallways  Company  and  the  Third  Avenue  liailway 
Company  in  Manhattan  and  The  Bronx;  the  various  Brooklyn 
Kapid  Transit  Companies  in  Brooklyn  and  Queens;  the  New 
York  and  Queens  County,  the  Long  Island  Electric,  the  New  York 
and  Long  Island,  the  New  York  and  North  Shore,  the  Manhattan 
and  Queens  and  the  Ocean  Electric  companies  in  Queens  Borough ; 
the  Eichmond  Light  and  Railroad  Company  and  the  Staten  Island 
Midland  Railway  Company  in  the  Borough  of  Richmond.  The 
companies,  at  the  end  of  the  year,  had  for  operation  a  total  of 
12,359  passenger  cars,  of  which  about  4,500  were  used  on  rapid 
transit  lines  and  about  7,800  on  the  surface  car  lines. 

All  the  rapid  transit  lines  and  nearly  all  of  the  surface  car  lines 
are  operated  by  electric  power,  the  rapid  transit  lines  by  the  third- 
rail  system  and  the  surface  lines  by  underground  and  overhead 
trolleys.  A  few  of  the  latter  are  operated  by  storage  battery  elec- 
tric cars ;  and  there  is  one  line  of  electric  motor  omnibuses,  which 
operates  over  specified  routes  in  Manhattan.  The  electrification  of 
street  surface  railroads,  which  has  been  in  progress  for  years,  is 
nearly  completed.  Cars  drawn  by  horses  now  remain  only  upon 
the  following  lines  in  the  older  part  of  Manhattan:  Madison 
Street  Crosstown,  Chambers  Street  and  Bleecker  Street, 

The  first  horse  cars  were  operated  in  New  York  City  in  1832. 
In  1888,  the  first  electric  cars  were  placed  in  service,  and  in  1892, 
the  first  cable  cars.  The  cable  cars  were  abandoned  some  years 
ago.  Since  the  organization  of  the  Commission,  July  1,  1907, 
there  has  been  a  great  improvement  in  the  type  of  street  cars  used. 
The  modern  car  has  a  much  larger  seating  capacity  than  the  old 
style.  The  old  cars  contained  from  24  to  34  seats,  while  the  new 
cars  have  from  44  to  58  seats.  The  substitution  of  electric  for 
horse  power  has  greatly  increased  the  speed,  and  in  consequence 
the  capacity  of  the  surface  lines. 

During  the  last  year,  the  Board  of  Aldermen  passed  an 
ordinance  requiring  the  "  near-side  stop  ",  that  is,  the  stopping  of 
street  cars  upon  the  near  side  instead  of  the  far  side  of  intersect- 
ing streets.  Reports  from  the  companies  since  this  ordinance  went 
into  effect,  September  1,  1914,  show  that  it  has  improved  condi- 
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tioiis  in  regard  to  the  uiaiiitciiaiice  of  headway  and  the  lessening 
of  accidents  in  boarding  and  alighting. 

The  Commission,  through  its  Transit  Bureau,  made  a  large 
number  of  investigations  and  studies  of  street  railroad  traffic  dur- 
ing the  year.  By  bringing  the  results  to  the  attention  of  the  com- 
panies some  relief  was  obtained  by  increasing  car  mileage  through 
effective  rerouting  and  additional  equipment.  Counts  were  made 
of  the  passengers  using  the  several  lines,  and  these  were  made  a 
basis  for  the  redistribution  of  service.  In  this  manner,  the  car 
mileage  saved  on  one  line  could  be  utilized  on  other  lines  where 
more  needed. 

A  study  also  was  made  of  excessive  car  loading.  The  most 
prolific  causes  of  this  were  found  to  be  irregularity  of  headway, 
due  to  street  obstructions,  careless  dispatching  or  improper 
schedules.  Maintenance  of  headways  is  greatly  assisted  by  the 
work  of  the  Police  Department  in  keeping  other  kinds  of  traffic 
moving  and  thus  preventing  blockades. 

Excluding  obstructions,  the  minimum  headway  on  the  surface 
car  lines  is  about  30  seconds,  allowing  the  operation  of  approxi- 
mately 120  cars  per  hour.  On  the  elevated  railroads,  the  mini- 
mum headway  is  1  minute  6  seconds,  making  possible  the  passage 
of  54  trains  per  hour.  On  the  subway,  the  minimum  headway  is 
1  minute  48  seconds,  making  possible  the  operation  of  33  trains 
per  hbur. 

During  the  year,  224  new  cars  were  placed  in  service  upon  sur- 
face lines,  as  follows : 

New  York  Railways  Company 168 

Third  Avenue  Railway  Company 32 

Manhattan  and  Queens  Traction  Corporation.  . .  25 

Manhattan  Bridge  Three  Cent  Line 6 

^farine  Railway  Company 3 


The  new  type  of  car,  with  long  platforms,  has  proved  a  time- 
saver  in  operation.  It  requires  less  time  in  unloading.  The  Com- 
mission's investigations  show  that  the  so-called  stepless  cars,  as 
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well  as  the  ears  with  automatic  folding  steps,  have  greatly  reduced 
accidents  in  boarding  and  alighting. 

Extensions  and  Improvements 

Rush-hour  service  in  the  Centre  Street  Loop  subway  was 
increased  during  the  year  from  thirty-three  to  forty-two  trains  per 
hour.  This  was  a  reduction  in  headway  from  1  minute  49  seconds 
to  1  minute  26  seconds. 

The  new  elevated  connection  between  the  Broadway  elevated 
railroad  and  the  Myrtle  Avenue  elevated  line  in  Brooklyn  was 
completed  and  placed  in  operation.  A  new  service  was  inaug- 
urated between  Metropolitan  avenue  and  Chambers  street,  Man- 
hattan, via  Myrtle  avenue,  Broadway  and  the  Centre  Street  Loop. 
This  relieved  to  an  extent  the  traffic  over  the  Brooklyn  bridge,  but 
increased  it  correspondingly  over  the  Williamsburg  bridge. 

A  new  station  was  opened  on  the  Broadway-Canarsie  elevated 
railroad  at  Livonia  avenue,  and  an  additional  exit  was  placed  at 
New  Lots  Road  station  on  the  same  line. 

In  Brooklyn  a  new  entrance  to  the  Hoyt  Street  subway  station 
was  opened  through  the  store  of  A.  I.  Namm  and  Son.  A  new 
stairway  to  the  Wall  Street  station  of  the  subway  in  Manhattan  is 
being  built. 

A  new  station  was  established  and  opened  for  traffic  at  38th 
street,  Manhattan,  on  the  Sixth  Avenue  elevated  railroad,  and 
another  at  99th  street  on  the  Ninth  Avenue  elevated  railroad. 
Two  additional  staii'ways  were  built  at  the  elevated  station  at 
149th  street  and  Third  avenue. 

The  Manhattan  and  Queens  Traction  Corporation  opened  its 
new  line  from  Newtown  to  Jamaica. 

The  Union  Railway  Company  extended  its  146th  Street  line 
from  Eighth  avenue  to  Amsterdam  avenue. 

The  Staten  Island  Railway  Company  opened  a  new  station  at 
Eltingville. 

At  the  14th  Street  station  of  the  subway,  the  Interborough 
Rapid  Transit  Company  has  installed  an  automatic  device  for  the 
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purpose  of  bridging  the  gap  between  car  entrances  and  the  curved 
station  platforms.  It  is  operated  by  electricity,  sliding  out  from 
the  platform  when  the  train  is  at  the  station  and  receding  under- 
neath the  platform  as  the  train  pulls  out.  The  device  has  worked 
so  well  that  its  installation  in  other  stations  having  curved  plat- 
forms is  probable. 

Better  access  to  stairways  leading  to  elevated  railroad  stations 
was  obtained  in  many  places  by  the  removal  of  the  bulkheads  at 
the  foot  of  the  stairs.  These  bulkheads,  in  some  cases,  shut  off 
the  direct  entrance  to  the  stairs  so  that  passengers  had  to  enter 
or  leave  by  the  side  entrances.  By  order  of  the  Commission,  such 
bulkheads  were  changed  and  placed  parallel  with  the  curb,  so  that 
direct  access  to  the  stairways  would  be  unobstructed. 

Additional  ticket  sellers  and  ticket  choppers  were  placed  on 
several  stations  on  both  elevated  and  subway  lines,  and  the  location 
of  ticket  booths  was  changed  wherever  necessary  to  remove 
obstructions  to  the  flow  of  traffic.  Some  news-stands  also  were 
relocated  on  the  same  account. 

Studies  of  the  traffic  situation  revealed  the  need  of  a  form  of 
emergency  ticket.  The  Commission  issued  orders  requiring  com- 
panies to  extend  such  privileges  to  their  patrons,  by  pt-oviding 
them  with  tickets  to  be  given  at  the  end  of  a  fifteen  minute 
blockade,  such  tickets  if  used  within  seventy-two  hours  of  the  time 
issued,  entitling  the  holder  to  continue  his  trip  on  any  other  line 
operated  by  the  same  company.  This  practice  will  reduce  incon- 
venience to  passengers  resulting  from  the  tying  up  of  service  on 
account  of  accidents,  fires  or  other  emergency. 

Investigation  of  a  fire  on  the  Long  Island  Railroad  Company's 
Rockaway  Beach  trestle  was  b^un,  and  the  case  is  now  pending 
before  the  Commission.  The  inquiry  is  to  determine  whether  an 
order  shall  be  issued  requiring  the  company  to  construct  a  board 
walk  along  this  trestle  across  Jamaica  Bay,  so  that  in  emergencies 
passengers  may  disembark  and  walk  safe  to  land. 

A  new  stage  line  was  established  by  the  Hillside  Transportation 
Company  between  Guilford  Street  station  and  Hollis,  via  Hillside, 
and  through  the  Jamaica  suburbs. 
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In  February,  at  the  suggestion  of  the  Commission,  the  Inter- 
borough  Rapid  Transit  Company  began  the  operation  of  all  local 
trains  on  the  Broadway  branch  of  the  subway  through  to  Dyckman 
street  in  the  evening  rush  hours.  Prior  to  that  time  one-half  of 
such  trains  were  stopped  at  137th  street.  The  extension  caused 
improvement  in  the  service  as  well  as  a  lessening  of  the  congestion 
at  137th  street. 

In  February,  1914,  the  companies  operating  cars  over  the 
Williamsburg  bridge  submitted  to  the  Commission  a  result  of  a 
traffic  count  made  for  one  continuous  period  of  twenty-four  hours 
during  the  month  of  November  previous*  This  showed  that  the 
Williamsburg  bridge  was  performing  a  larger  traffic  service  than 
the  Brooklyn  bridge,  having  carried  during  the  period  named, 
313,347  passengers  against  306^845  passengers  carried  by  the 
Brooklyn  bridga  In  the  same  twenty-four  hours  the  Queen£i>oro 
bridge  carried  78,980  and  the  Manhattan  bridge  43,820.  The 
total  for  all  bridges  was  742,992,  an  increase  of  12.6  in  one  year. 

In  October,  the  Commission  ordered  the  Interborough  Rapid 
Transit  Company  to  widen  the  23d  Street  station  platforms  on  the 
Third  Avenue  elevated  railroad  to  a  uniform  width  of  ten  feet, 
except  for  about  forty  feet  at  the  northerly  end  of  the  southbound 
platform.  The  existing  platforms  were  only  six  or  seven  feet 
wide  outside  of  the  central  portions,  where  the  ticket  offices  are 
located. 

Steam  Railboad  Tebminals 

There  are  at  present  twenty-three  passenger  terminals  at 
passenger  piers  or  ferry  terminals  on  the  waterfront,  besides  those 
inland  —  three  on  Manhattan  Island,  one  each  in  Queens  and 
Brooklyn.  The  operation  is  strictly  terminal,  there  being  no 
physical  connection  between  the  stations  permitting  a  through  or 
loop  movement. 

The  passenger  travel  during  1914  at  such  terminals  was  as 
follows : 
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Long  Island  Sailroad : 

Atlantic  Avenue. 18,005,928 

Long  Island  City 1,850,227 

Pennsylvania  Railroad: 

Pennsylvania  Terminal 19,055,827 

New  York  Central  Eailroad : 

Grand  Central  Terminal 23,533,119 

Union  Ferries. 7,130,275 

Municipal  Ferries 16,242,175 

New  York  and  College  Point  Ferries 430,906 

Central  Railroad  of  New  Jersey  Ferries 15,230,075 

Delaware,  Lackawanna  &  Western  Ferries 56,650,260 

Erie  Railroad  Ferries 27,124,442 

West  Shore  Railroad  i^erries 23,533,119 

Hudson  and  Manhattan  Railroad 60,051,890 


Thied-tbackino  of  Elevated  Railroads 

As  reported  in  detail  in  chapter  III,  the  construction  work  on 
the  third-tracking  of  the  elevated  railroads  in  Manhattan  and 
Brooklyn  began  during  the  year.  So  far,  the  contractors  have 
been  able  to  prosecute  the  work  without  undue  interference  with 
the  daily  operation  of  trains. 

Railroad  Tariffs,  etc. 

The  Commission,  through  its  Transit  Bureau,  continued  the 
insi)ection  of  railroad  and  street  railroad  tariffs  as  well  as  those 
of  stage  lines,  express  and  baggage  companies.  Several  complaints 
were  investigated,  and  some  irregularities  in  freight  rates, 
passenger  fares  and  practices  were  found,  which  were  corrected 
when  brought  to  the  attention  of  the  corporations. 

In  accordance  with  the  law,  the  Commission  adopted  twenty- 
seven  orders  granting  permission  to  various  companies  to  put  into 
effect,  on  less  than  thirty  days'  notice,  changes  in  schedules,  rates, 
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fares  or  charges.  One  permission  was  granted  to  a  railroad  com- 
pany, under  Section  No.  48  of  the  Public  Service  Commissions 
Law,  authorizing  reparation  by  a  common  carrier  for  unjust  and 
unreasonable  charges. 

Inspection  of  Locomotive  Boilebs 

The  following  totals  indicate  the  classifications  of  defects  found 
on  locomotives  inspected  during  the  year : 

Number  of  looomotiyes  operated. 85 

Number  of  looomotives  in  shop  undergoing  repairs 6 

Number  of  locomotives  available  for  service 79 

Number  of  inspections  of  locomotives  made  901 

Boilers,  flues  and  fire  boxes  leaking 69 

Foundation  rings  leaking 27 

Air,  steam  and  vacuum  brake  equipment  defective 5 

Safety  appliances  defective  29 

Boiler  mountings  in  cab  defective  33 

Boiler  mountings  outside  of  cab  defective  21 

Metallic  packing  leaking 22 

Water  glasses  without  guards 0 

Lubricator  glasses  without  guards 3 

No.  of  boilers  found  with  broken  stay  bolts 18 

No.  of  defective  gauge  cocks  reported  2^7 

No.  of  defective  water  glass  cocks  19 

No.  of  bursted  flues  found  and  reported  4 

No.  of  looomotives  reported  with  leaks  which  would  tend  to  obscure  the 

vision  of  the  engineer 53 

No.  of  locomotives  reported  with  stay  bolts  plugged  or  tell-tale  holes 

hammered  over  5 

No.  of  boilers  not  conforming  to  our  regulations 6 

Injectors  found  defective 1 

No.  of  looomotivea  reported  with  sharp  flanges  and  flat  spots  on  engine 

truck  and  tender  truck  wheels 8 

No.  of  looomotives  reported  with  defective  plates  in  boiler 1 

No.  of  locomotives  taken  out  of  service  on  account  of  defects  which  were 

considered  dangerous  by  inspector  10 

In  making  inspections  a  uniform  and  thorough  inspection  is 
made  of  all  the  locomotives  operated  within  this  district  Kepre- 
sentatives  of  the  railroads  are  frequently  consulted  and  sugges- 
tions and  recommendations  made  if  necessary  for  the  improvement 
of  the  locomotives.  Inspections  made  during  the  yeax  show  the 
boilers,  machinery  and  safety  appliances  to  be  in  generally  good 
oonditioiL 
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Equipment  Inspection 

Through  the  Bureau  of  Equipment  Inspection,  the  Commission 
continued  the  work  of  inspecting  and  approving  or  disapproving 
plans  submitted  by  various  companies  for  the  purchase  of  new 
equipment  Continuous  inspection  of  the  installation  of  equipment 
has  been  maintained  to  determine  whether  it  complies  with  the 
approved  plans  and  specifications.  Plans  were  submitted  by 
the  New  York  Municipal  Railway  Corporation  for  cars,  sub- 
station buildings,  cables,  station  and  tunnel  light,  installation  of 
track  material,  telephone,  emergency  alarm  system  and  installa- 
tion of  contact  rail.  The  Interborough  Eapid  Transit  Company 
submitted  plans  for  temporary  equipment  of  the  Steinway  Tunnel, 
installation  of  duct  lines  from  the  74th  Street  power  plant,  signal 
system  for  the  new  third-tracks  on  elevated  lines,  telephone 
system,  lighting,  etc. 

In  cooperation  with  the  Division  of  Materials  of  the  Engineer- 
ing Department,  the  Bureau  of  Equipment  Inspection  has  made 
tests  of  electrical  character  on  equipment  materials.  In  this  way, 
it  has  checked  the  conductivity  of  contact  rails  at  the  rolling 
mills  and  tested  cables  at  the  mills  to  determine  the  insulation 
properties,  as  required  by  approved  specifications. 

A  study  was  made  of  designating  signs  at  the  stations  in  the 
subway.  As  a  result,  the  Interborou^  Rai>id  Transit  Company 
was  requested  to  experiment  with  a  vertical  sign  placed  upon 
the  steel  columns  supporting  the  roof  of  the  subway,  at  such  a 
height  that  passengers  in  the  trains  would  be  able  to  read 
it  through  the  car  windows.  The  recommendation  was  carried 
out  at  the  Astor  Place  station  of  the  subway  and  the  result  was 
so  satisfactory  that  the  company  has  been  requested  to  place  such 
signs  at  all  stations. 

General  inspections  were  made  of  all  tracks  of  the  Brooklyn 
Eapid  Transit  system,  the  New  York  Railways  Company,  the 
Third  Avenue  Railway  Company,  the  Richmond  Light  and  Rail- 
road Company  and  the  Staten  Island  Midland  Railway  Company, 
and  an  office  record  was  made  of  their  condition.    These  records 


BsauuLTioN  OF  Tbaitspobtation  CoBPOBATIOirS        261 

will  be  used  in  detemuning  what  trades  should  be  rebuilt  or 
repaired  during  the  year  1915. 

Passkngeb  Cabs  in  Service 

The  following  tdbles  show  the  number  and  character  of 
passenger  cars  in  use  on  the  several  lines  in  the  City  at  the  close 
of  the  year  1914,  as  well  as  the  additional  cars  placed  in  service 
during  the  year : 
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Reductions  in  Fabe  —  Fobmal  Cases 

Comparatively  few  cases  involving  the  rate©  of  fare  charged 
by  railroad  or  street  railroad  companies  came  to  the  attention  of 
the  Commission  during  the  year.  A  few  reductions  in  rates  were 
made.  One  surface  oar  company  established  a  special  tarifF  at 
reduced  rates  for  children ;  and  the  Brooklyn  Rapid  Transit  made 
an  extension  of  the  hours  in  which  the  five-cent  rate  to  Coney 
Island  applies.  In  another  case,  the  Commission  ordered  a 
reduction  in  the  fare  between  Manhattan  and  Rockaway  park. 

Special  School  Tariff,  Manhattan  and  Queens  Traction 
Corporation, —  In  January,  1914,  the  Manhattan  and  Queens 
Traction  Corporation  which  then  operated  a  line  of  trolley  cars 
from  Manhattan  over  the  Queensboro  bridge  and  through  Thomson 
avenue  to  Broadway,  Queens,  began  operation  of  an  extension  of 
its  line  to  Jamaica.  In  its  tarifF,  filed  to  cover  this  extension, 
while  a  five-cent  fare  was  generally  provided,  a  special  school  rate 
of  three  cents  for  school  children  under  eleven  years  of  age  was 
made  applicable  to  certain  schools  in  the  Borough  of  Queeas. 

Westcott  Express  Company  Reduces  Taxicab  Rates. —  In 
April,  1914,  the  Commission  approved  a  new  tarifF  filed  by  the 
Westcott  Express  Company,  making  certain  reductions  in  taxi- 
cab  rates  from  the  New  York  Central,  the  West  Shore  and  D.  L. 
&  W.  terminals.  The  new  tariff  established  a  new  zone  within 
the  boundaries  of  the  old  zone  surrounding  each  terminal  and 
reduced  the  minimum  fare  to  any  point  in  the  new  zone  to  sixty 
cents  but  retained  the  seventy-five  cent  rate  to  the  extremity  of  the 
old  zona  It  also  reduced  the  rate  for  hourly  service  from  $2.50 
to  $2. 

Extension  of  Five-cent  Hours  to  Coney  Island. —  Upon  com- 
plaint of  the  Van  Siclen  Taxpayers'  Association,  the  Commission 
in  January,  1914,  instituted  a  proceeding  to  inquire  into  the  rates 
of  fare  to  and  from  Coney  Island  charged  by  the  New  York 
Consolidated  Railroad  Company.  As  stated  in  the  Commission's 
previous  reports,  this  company,  at  the  suggestion  of  the  Com- 
mission, had  established  a  round-trip  rate  by  which  a  five-cent 
fare  each  way  could  be  obtained  during  certain  hours.  The 
Van  Siclen  Association  complained  that  the  hours  in  which  such 
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rates  were  arailaible  were  unduly  restricted.  The  proceeding  was 
closed  by  the  agreement  of  the  company  to  extend  the  hours  during 
which  such  rates  would  be  eflfective  coming  from  Coney  Island 
between  5  and  9  o'clock  in  the  morning  instead  of  from  6  to  9  as 
before;  and  from  Manhattan  from  2  to  8  o'clock  p.  m.  instead  of 
from  3  to  8  o'clock  as  previously.  To  get  the  benefit  of  these  rates 
passengers  were  required  to  purchase  commutation  books  contain- 
ing twelve  round-trip  tickets  at  $1.20  per  book. 

Case  No.  1750. —  New  York  Consolidated  Railroad  Company 
and  Long  Island  Railroad  Company. — This  proceeding  was- begun 
in  October,  1913,  upon  motion  of  the  Commission  to  inquire  into 
the  fare  charged  on  the  Bockaway  Beach  line  of  The  Long  Island 
Eailroad,  over  which  trains  of  the  New  York  Consolidated  Rail- 
road Company  are  operated.  Several  complaints  had  been  re- 
ceived that  on  boarding  trains  of  the  New  York  Consolidated  Com- 
pany, a  passenger  had  to  pay  five  cents  to  get  on  trains  and  was 
then  compelled  to  pay  fifteen  cents  more,  making  a  total  fare  of 
twenty  cents  for  the  trip  which  could  be  made  for  fifteen  cents  if 
he  had  purchased  a  ticket  before  beginning  his  ride.  The  Com- 
mission ordered  both  companies  to  accept  a  fare  of  fifteen  cents, 
whether  paid  on  the  trains  or  by  the  advance  purchase  of  a  ticket, 
holding  that  a  rapid  transit  railroad  cannot  collect  a  premium 
upon  fares  paid  to  a  train  conductor,  a  privilege  allowed  to  steam 
railroads  under  the  Bailroad  Law.  The  company  asked  for  a 
rehearing  which  was  denied  by  the  Commission.  In  the  latter 
part  of  August,  both  companies  notified  the  Commission  that  they 
were  obeying  the  order. 

Tbansfebs 

Case  No.  1801. —  Nassau  Electric  Railroad  Company,  Coney 
Island  and  Brooklyn  Railroad  Company  and  Other  Companies. — 
In  the  latter  part  of  1913,  the  Commission  received  several  com- 
plaints as  to  the  transfer  privileges  on  certain  surface  car  lines 
of  the  Brooklyn  Bapid  Transit  system  and  began  an  investigation. 
It  soon  became  evident  that  the  old  transfer  system,  established 
in  1912,  was  not  working  satisfactorily,  and  accordingly,  the 
scope  of  the  proceeding  was  broadened  to  cover  all  lines  of  the 
Brooklyn  Bapid  Transit  Company.     A  new  case  was  opened 
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(No.  1801),  and  the  order  for  hearings  therein  was  served  upon 
the  Coney  Island  and  Brooklyn  Bailroad  Company,  the  Coney 
Island  and  Qravesend  Railway  Company,  the  Brooklyn,  Queens 
County  and  Suburban  Railroad  Company,  the  Nassau  Electric 
Railroad  Company  and  the  Brooklyn  Heights  Railroad  Company. 
While  the  original  proceeding  was  p^ding,  the  Commission  and 
the  company  appointed  a  joint  committee  to  consider  the  whole 
transfer  question.  The  committee  appointed  by  the  Commission 
included  inspectors  from  the  Transit  Burejiu  familiar  with  the 
Brooklyn  car  lines.  This  committee  held  numerous  conferences 
with  representatives  of  the  company,  and  the  result  was  a  joint 
report  establishing  an  entirely  new  system  of  transfers,  which  pro- 
vided for  an  increase  of  287  transfer  points^  making  the  total 
number  1,008.  The  company  refused  to  accept  this  report  in  its 
entirety,  and  additional  conferences  were  held.  Hearings  before 
the  Commission  were  held  on  February  20th,  March  5th  and 
March  6,  1914.  A  new  system  was  finally  worked  out,  upon  the 
basis  of  providing  a  transfer  at  every  intersecting  point  of  the 
surface  lines  controlled  by  the  Brooklyn  Rapid  Transit  system 
regardless  of  operating  c(»npanies.  The  new  system  allowed  pas- 
sengers to  ride  from  any  section  of  Brooklyn  to  any  other  section 
for  a  single  fare,  except  that  the  ten-cent  fare  to  Coney  Island, 
Plushing  and  iN^orth  Beach  was  not  disturbed.  When  the  details 
had  been  agreed  upon,  the  Commission  adopted  an  order,  March 
17,  1914,  establishing  the  new  system  and  naming  the  transfer 
points.  This  order  was  accepted  by  the  company  and  put  into 
effect  June  1,  1914.  While  there  have  been  some  complaints,  the 
new  system  has,  on  the  whole,  worked  well.  It  gives  to  the  travel- 
ing public  many  more  transfer  privileges  than  they  enjoyed  under 
the  old  system. 

C(i8e  No.  1851. —  Van  Brunt  Street  and  Erie  Basvn  Railroad 
Company  and  Intersecting  Lines. —  In  July,  1914,  the  Commis- 
sion received  complaints  that  transfers  previously  given  between 
the  Van  Brunt  Street  line  and  the  Coney  Island  and  Brooklyn 
Railroad  Company's  Hamilton  Ferry  line,  had  been  discontinued. 
A  proceeding  was  instituted  and  an  inquiry  made  by  the  Com- 
mission.     It   developed    that   the   exchange   of   transfers   was 
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suspended  following  the  acquisition  by  the  Brooklyn  Rapid  Transit 
system  of  the  Coney  Island  and  Brooklyn  property,  on  the  ground 
that  the  territory  was  amply  provided  for  by  the  transfers  allowed 
to  the  Crosstown  and  Hicks  Street  lines  of  the  Brooklyn  Rapid 
Transit  system.  In  November,  1914,  the  Commission  issued  an 
order  requiring  the  Coney  Island  and  Brooklyn  Company  and  the 
Van  Brunt  Street  and  Erie  Basin  Railroad  Company  to  resimie 
the  exchange  of  transfers. 

Municipal  Ferry  Transfers  to  Surface  Cars. —  In  the  early  part 
of  the  year  1913,  Chairman  Edward  E.  McCall,  in  studying  the 
general  transit  situation  in  connection  with  the  Dual  System  con- 
tracts, became  convinced  that  the  people  of  Richmond,  whose  only 
means  of  communication  with  Manhattan  is  by  water,  did  not 
have  the  advantage  already  enjoyed  by  the  other  boroughs  of 
reaching  points  in  Manhattan  for  a  single  fare.  The  Dual  System 
contracts  amplified  this  one-fare  privilege  for  Brooklyn,  Queens 
and  The  Bronx,  but  made  no  such  provision  for  Richmond. 
Accordingly,  the  Chairman  suggested  to  the  New  York  Railways 
Company  the  advisability  of  making  a  transfer  agreement  with 
the  City  which  operates  the  municipal  ferry  between  Manhattan 
and  Staten  Island.  The  company  agreed  to  the  suggestion,  and 
later  took  the  matter  up  with  the  Dock  Department  of  the  City. 
The  result  was  an  agreement,  arrived  at  during  the  year,  by  which, 
beginning  in  October,  1914,  such  a  transfer  system  was  estab- 
lished. Under  this  system,  passengers  coming  from  Staten  Island 
pay  five  cents  for  their  ferry  passage  and  receive  a  transfer 
entitling  them  to  continue  their  journey  on  land  by  any  of  the 
lines  of  the  New  York  Railways  Company  reaching  the  ferry 
terminal  at  the  Battery;  and  passengers  on  such  lines  of  the  rail- 
way company  upon  paying  a  five-cent  fare  receive  a  transfer 
entitling  them  to  continue  their  ride  on  the  municipal  ferry  boats 
to  Staten  Island.  The  basis  of  the  agreement  is  that  for  every 
such  fare,  the  company  receives  three  cents  and  the  municipal 
ferry  two  cents.  The  car  lines  upon  which  such  transfers  are 
given  and  received  are  the  Broadway-Columbus  Avenue,  Sixth 
and  Amsterdam  Avenues  and  Eighth  Avenue. 
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Impboyements  at  149th  Stbest  Station 

C(ise  No.  1 790. —  Following  the  receipt  of  numerous  complaints 
of  congestion  at  the  14:9th  Street  station,  where  the  Third  Avenue 
Elevated  Bailroad  crosses  over  the  elevated  structure  of  the  Lenox 
Avenue  division  of  the  subway,  the  Commission  instituted  this 
proceeding  to  inquire  whether  any  improvements  should  be  made. 
Hearings  were  held,  and  the  testimony  showed  that  there  was  great 
congestion  at  this  point  which  is  a  transfer  point  between  the 
elevated  and  subway.  The  company  admitted  the  fact,  but  con- 
tended that  the  third-tracking  of  the  elevated  railroad,  under  the 
Dual  System  contracts,  soon  to  begin,  would  result  in  a  practical 
reconstruction  of  the  station,  which  would  put  an  end  to  the  exist- 
ing congestion.  The  proceeding  was  discontinued  after  the  com- 
pany, at  the  suggestion  of  the  Commission,  had  stationed  an 
additional  transfer  man  at  one  of  the  gates  and  divided  the  pas- 
sageways for  passengers  coming  from  the  elevated  railroad  and 
those  coming  from  the  subway.  In  May,  1914,  the  Grand  Jury 
for  the  County  of  The  Bronx  investigated  the  conditions  at  149th 
street  and  requested  the  Commission  to  recommend  to  the  Inter- 
borough  Company  certain  improvements,  including  the  widening 
of  the  unloading  platform  on  the  easterly  side  of  the  elevated 
station,  the  building  of  a  new  stairway  from  it  to  Willis  avenue 
sidewalk,  the  construction  of  an  additional  gallery  and  stairway 
from  the  mezzanine  to  the  westerly  sidewalk  of  Third  avenue  and 
the  construction  of  new  stairways  and  gallery  from  the  island 
platform  to  the  westerly  sidewalk  of  Third  av^iue.  The  Com- 
mission again  took  up  the  matter  with  the  Interborough  Rapid 
Transit  Company,  and  on  May  15,  1914,  announced  that  the  com- 
pany had  agreed  to  widen  the  easterly  platform  and  to  construct 
stairways  at  the  southerly  end  and  also  to  construct  an  additional 
gallery  from  the  mezzanine  to  the  westerly  sidewalk.  This  work 
would  be  done  in  connection  with  the  third-tracking  improvement, 
but  the  company  declined  to  build  an  additional  stairway  from 
the  center  platform  as  it  would  have  to  be  torn  down  during  the 
reconstruction  work.  On  June  2,  1914,  the  Commission  approved 
the  plans  submitted  by  the  company  for  the  proposed  improve- 
ments, and  work  thereon  was  begun  a  short  time  later. 
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Tbansfeb  of  Pelham  Pabk  Road 

During  the  year  the  Commission  was  informed  that  the  Third 
Avenue  Railway  Company  had  made  arrangements  for  the  pur^ 
chase  from  the  Interborough  Rapid  Transit  Company  of  the 
Pelham  Park  and  City  Island  Railroad  Company.  The  company's 
application  for  the  acquisition  of  the  stock  has  not  yet  been  sub- 
mitted to  the  Commission  for  approval.  The  Third  Avenue  Com- 
pany, however,  has  taken  possession  and  is  operating  the  railroad. 
As  told  in  the  last  annual  report,  the  Commission  in  1913, 
approved  the  reorganization  plan  by  which  the  two  old  companies 
were  consolidated  into  one,  to  be  known  as  the  Pelham  Park  and 
City  Island  Railroad  Company.  It  also  authorized  the  issue  of 
stock  by  that  company  and  the  construction  of  a  standard  gauge 
electric  trolley  railroad  to  take  the  place  of  the  part  monorail  and 
part  horse  car  line  formerly  operated.  The  consent  of  the  Com- 
mission to  the  construction  and  operation  of  the  new  railroad 
applied  to  the  route  previously  operated  by  the  two  old  companies 
or  to  such  alternative  route  as  may  be  authorized  by  law  and  con- 
sented to  by  the  City  authorities  and  property  owners  affected, 
provided  the  company  should  take  all  steps  not  already  taken  to 
procure  the  needed  rights.  Since  that  time  the  company  has  been 
negotiating  with  the  City  authorities  for  certain  additional  rights, 
and  the  Commission  from  time  to  time  has  granted  extensions  of 
time  in  which  to  construct  the  Una  The  last  extension  expired 
on  December  31,  1914,  and  the  company  has  filed  an  application 
for  a  further  extension.  The  Third  Avenue  Company  meanwhile 
is  operating  storage  battery  electric  cars  over  the  line. 

Taxicab  Companies 

Case  No.  ISBJi. —  The  Legislature  of  1913  extended  the  juris- 
diction of  the  Commission  to  steam  companies  and  baggage  and 
transfer  companies.  As  a  preliminary  to  further  regulation  work, 
the  Commission  served  upon  such  companies  a  general  filing  order 
calling  upon  them  to  file  with  the  Commission  certain  statements 
as  to  their  organization,  capital  stock,  etc.  One  of  the  companies 
so  served  was  the  Yellow  Taxicab  Company.  The  Commission 
does  not  ass^t  jurisdiction  over  taxicab  companies  in  general,  but 
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only  over  such  companies  as  have  contracts  with  railroad  com- 
panies. In  reply  to  the  filing  order,  the  Commission  was  informed 
that  the  Yellow  Tasicab  Company  had  been  merged  with  the 
Mason-Seaman  Transportation  Company  into  a  new  corporation, 
known  as  the  Mason-Seaman  Transportation  Company.  It  was 
also  ascertained  that  the  new  corporation  had  issued  securities.  In- 
asmuch as  no  application  for  the  approval  of  such  securities  had 
been  made  to  the  Commission,  this  proceeding  was  institutod  to 
inquire  into  the  matter.  A  hearing  was  oalled  for  August  3,  1914, 
but  no  testimony  was  taken,  and  the  hearing  was  adjourned  from 
time  to  time  until  November  12,  1914,  when  Counsel  for  the  Com- 
mission announced  that  the  Corporation  Counsel  had  objected  to 
the  Commission's  exercising  jurisdiction  over  the  Mason-Seaman 
Transportation  Company,  on  the  ground  that  it  is  not  a  common 
carrier  in  the  meaning  of  that  term  as  used  in  the  Public  Service 
Commissions  Law.  The  Commission's  Counsel  said  that  the  pro- 
ceeding had  been  instituted  under  a  recent  amendment  to  that  law, 
which  classes  among  common  carriers  such  baggage  and  transfer 
companies  as  have  contracts  with  railroad  companies.  He 
admitted,  however,  that  there  is  some  uncertainty  as  to  the  law, 
and  pending  its  clarification,  as  well  as  out  of  courtesy  to  the  Cor- 
poration Counsel,  he  suggested  that  the  proceeding  be  adjourned 
subject  to  the  call  of  the  Commission.  All  parties  being  agreeable 
to  the  suggestion,  the  case  was  so  adjourned. 

Modifications  of  Anti-smoking  Order 

Case  No.  1689. —  In  April,  1914,  the  Commission  received  an 
application  from  the  Third  Avenue  Railway  Company  for  a  modi- 
fication of  the  order  issued  in  1913,  forbidding  smoking  upon 
street  railroad  cars  except  upon  the  four  rear  seats  of  open  cars 
of  the  running  board  type.  The  Third  Avenue  Company  operates 
convertible  cars,  and  in  the  Summer  season  the  windows  of  these 
cars  are  removed  so  that  they  become  practically  open  cars.  The 
company,  therefore,  sought  permission  to  permit  smoking  upon 
cars  of  this  type  when  operated  as  open  cars.  The  Commission 
granted  the  application  and  adopted  an  order  exempting  such  cars 
from  the  operation  of  the  final  order  adopted  in  August,  1913. 
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In  June,  the  Commission  received  a  similar  application  from 
five  companies  of  the  Brooklyn  Bapid  Transit  system,  namely,  the 
Brooklyn  Heights  Kailroad  Company,  the  Nassau  Electric  Rail- 
road Company,  the  Brooklyn,  Queens  County  and  Suburban  Kail- 
road  Company^  the  Coney  Island  and  Brooklyn  Railroad  Com- 
pany and  the  Coney  Island  and  Gravesend  Railway  Company. 
On  June  16,  1914,  the  Commission  adopted  an  order  modifying 
the  previous  order  to  the  same  extent  as  in  the  modification  above 
referred  to,  namely,  permitting  smoking  upon  the  four  rear  seats 
of  convertible  cars  operated  by  the  Brooklyn  companies  during 
the  season  when  such  cars  are  operated  as  open  cars. 

On  June  3,  1914,  the  Commission  received  applications  from 
the  Interborough  Rapid  Transit  Company  and  the  New  York 
Railways  Company  requesting  modification  of  the  anti-smoking 
order  so  as  to  except  from  its  provisions  the  stations  of  the  Third 
Avenue  elevated  railroad  in  Manhattan  and  The  Bronx,  the  open 
cars  operated  on  the  elevated  line  and  certain  portions  of  the  low 
level  center  entrance  cars  operated  by  the  New  York  Railways 
Company.  On  July  30,  1914,  the  Commission  denied  the 
application. 

Case  No.  1726.  —  Extension  of  Street  Railroad  in  Queens. — 
This  proceeding  was  instituted  in  September,  1913,  after  the 
receipt  of  complaints  from  property  owners  and  residents  of  the 
north  side  of  Corona,  East  Elmhurst  and  Flushing  asking  that  the 
New  York  and  Queens  County  Railway  Company  exercise  its 
franchise  by  constructing  an  extension  of  its  existing  line  on 
Flushing  or  Astoria  road  from  Ehret  avenue  to  a  point  where 
Flushing  or  Astoria  road  meets  Jackson  avenue.  Hearings  were 
held  and  the  testimony  showed  that  the  company's  franchise 
covered  the  portion  of  the  route  over  which  the  extension  was 
asked  as  well  as  that  part  already  constructed  and  operated.  The 
company  contended,  however,  that  the  street  was  not  graded  and 
that  it  would  be  a  hardship  to  compel  it  to  build  the  tracks  now 
and  tear  them  up  later  when  the  grading  and  regulating  of  the 
street  are  completed.  Commissioner  J.  Sergeant  Cram  who  held 
the  hearings,  submitted  an  opinion  in  January,  1914,  recommend- 
•-ag  that  the  Commission  order  the  company  to  build  the  extension. 
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On  January  6^  1914^  an  order  to  carry  out  this  reoonuuendation 
was  submitted  to  the  Commission  and  defeated  by  a  vote  of  three 
to  two.  In  July,  1914,  the  petitioners  for  the  extension  applied 
for  a  rehearing  which  was  granted  on  July  30,  1914.  The  rehear- 
ing was  held  in  September,  1914,  and  continued  with  adjourn- 
ments from  time  to  time  through  the  month  of  October  and  to 
November  9,  1914,  when  it  was  closed.  During  the  rehearing,  an 
adjournment  was  taken  to  give  the  petitioners  opportunity  to 
ascertain  whether  the  City  authorities  would  take  any  action  at 
this  time  looking  to  the  grading  of  the  street  They  reported 
later  that  the  City  would  not  take  any  such  action  in  the  immediate 
future.  At  the  close  of  the  rehearing,  briefs  were  filed  by  the 
petitioners  and  by  the  company,  and  the  Commission  took  the 
matter  under  advisement.  On  December  8,  1914,  Commissioner 
George  V.  S.  Williams,  before  whom  the  rehearing  was  held,  sub- 
mitted an  opinion  in  which,  while  recognizing  the  hardship  to  the 
company  in  being  compelled  to  build  the  extension  upon  one  grade 
and  then  change  to  another  and  the  probability  that  for  some  time 
the  new  stretch  of  road  would  be  unprofitable,  pointed  out  that 
the  company  had  agreed  in  its  franchise  to  construct  the  whole  of 
its  route  and  therefore  is  legally  obligated  to  build  the  road  irre- 
spective of  existing  conditions.  He  recommended  that  Counsel 
be  instructed  to  proceed  in  the  Supreme  Court  against  the  com- 
pany, under  Section  57  of  the  Public  Service  Commissions  Law, 
to  compel  it  to  construct  the  extension.  A  final  order  so  directing 
Counsel  was  adopted  by  unanimous  vote  of  the  Commission  on  the 
same  day.  Subsequently,  the  company  notified  the  Commission 
that  it  wished  to  abandon  that  part  of  its  franchise  covering  the 
route  of  the  proposed  extension,  but  the  Commission  refused  to 
consider  the  application  because  it  did  not  show  that  the  declara- 
tion of  abandonment  had  been  approved  by  the  stockholders  and 
directors  of  the  company,  as  required  by  the  Railroad  Law. 

Accidents  on  Sailboads  and  Stkeet  Kailboads 

Under  the  Public  Service  Commissions  Law  the  Commission 
receives  from  all  transportation  companies,  reports  of  all  acci- 
dents occurring  on  their  lines.    These  reports  for  the  year  1914, 
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for  the  first  time  in  the  Commission's  existence,  showed  a  decrease 
over  the  previous  year  and  this  in  the  face  of  heavily  increased 
traffic.  The  total  number  of  accidents  of  all  kinds  occurring  on  all 
railroads  and  street  railroads  within  the  First  District  was  71,510 
against  71,631  for  the  year  1913,  a  decrease  of  121.  An  analysis 
of  the  figures  shows  that  the  decrease  occurred  largely  on  the  sur- 
face car  lines  in  the  accidents  classified  as  '^  Boarding "  and 
^'Alighting."  Inasmuch  as  the  falling  off  in  such  accidents 
especially  marked  the  closing  months  of  the  year,  the  engineers  of 
the  Commission  are  of  the  opinion  that  the  new  ordinance  passed 
by  the  City  and  effective  September  1st,  providing  for  the  "  near- 
side stop '',  is  one  of  the  main  causes  of  the  improvement.  The 
stopping  of  cars  at  the  near  side  of  street  intersections  seems  to 
have  lessened  the  practice  of  boarding  cars  in  motion,  which  is  one 
of  the  prolific  causes  of  this  type  of  accident  It  also  has  tended 
to  avoid  collisions  at  such  intersections. 

Beports  for  the  year  1914  show  that  there  were  2,590  serious 
accidents  out  of  a  total  of  71,510.     The  number  killed  was  292. 

The  improvement  in  accident  conditions  manifested  in  the  last 
few  years  is  due  in  great  measure  to  the  improvement  in  general 
equipment  conditions.  The  Commission  exercises  constant  super- 
vision over  all  equipment  used  by  the  transportation  companies, 
and  any  defects  revealed  by  its  inspections  are  immediately 
brought  to  the  attention  of  the  companies  responsible,  with  a 
request  that  necessary  repairs  be  made.  The  companies  are  gen- 
erally prompt  in  heeding  such  requests.  As  a  result,  the  equip- 
ment is  constantly  kept  up  to  a  high  standard,  and  this  makes  for 
ease  of  operation  and  freedom  from  accident  The  companies 
have  gradually  changed  the  character  of  their  equipment,  substi- 
tuting large  modem  cars  for  the  old  types.  These  cars  are 
equipped  with  air  brakes  and  larger  platforms;  many  also  have 
folding  steps  and  some  are  of  the  so-called  stepless  type.  In  addi- 
tion, all  surface  cars  are  now  equipped  with  effective  fenders  and 
wheelguards,  as  the  result  of  the  Commission's  orders  which,  as 
stated  in  previous  reports,  have  been  a  great  factor  in  lessening 
the  number  of  fatal  accidents,  which  is  now  about  one-half  of 
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what  it  was  when  the  Commission  came  into  existence  in  1907. 
As  an  instance  of  the  effectiveness  of  the  fenders  and  wheelguards^ 
the  engineers  of  the  Commission  reported  that  in  three  days  dur- 
ing the  month  of  April,  1914,  eleven  penBons  were  run  down  by 
street  cars,  and  ten  out  of  the  eleven  were  saved  by  the  operation 
of  the  wheelguards. 

'  The  following  tables  contain  summaries  of  the  accident  reports 
for  the  year  1914: 
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Every  serious  accident  is  investigated  by  the  engineers  or  the 
inspectors  of  the  Bureau  of  Equipment  Inspection.  The  reports 
are  carefully  classified,  curves  are  compiled  on  the  car  mileage 
basis,  and  wherever  an  unusual  number  of  accidents  are  reported 
the  matter  is  at  once  investigated.  The  following  action  was  taken 
by  the  Commission  as  the  result  of  such  investigations : 

Case  No.  1766.  —  Richmond  Light  and  Badlroad  Company. — 
An  investigation  following  an  explosion  in  the  boiler  house  of  the 
Richmond  Light  and  Railroad  Company  at  Livingston,  Staten 
Island,  in  1913,  showed  a  lack  of  proper  equipment  and  organiza- 
tion. Upon  the  engineer's  report,  the  Commission  adopted  an 
order  directing  the  company  to  rehabilitate  its  plant.  Similar 
conditions  were  found  in  another  station  of  the  company  at  Grasr 
mere,  and  the  company  is  now  building  a  substation  at  Concord 
to  take  the  place  of  the  Grasmere  station  which  will  be  abandoned. 
The  Commission  is  now  studying  the  development  of  the  overhead 
situation  and  the  building  of  high  tension  lines  across  the  island. 

Case  No.  1876. —  The  Long  Island  Railroad  Company. — 
Investigation  of  an  accident  developed  that  a  section  of  the  third- 
rail  on  the  elevated  structure  of  The  Long  Island  Railroad  in 
Atlantic  avenue  had  fallen  to  the  street.  Altihough  no  fatalities 
resulted,  the  Commission  took  up  the  matter  with  the  company, 
without  obtaining  results.  The  Electrical  Engineer  reported  the 
facts  to  the  Commission.  A  formal  case  was  instituted  and  hear- 
ings were  held.  After  the  hearings  the  Commission  ordered  the 
company  to  remove  the  third-rail  from  a  position  outside  of  the 
tracks  to  a  better  location  between  the  tracks. 

Case  No.  1702. —  The  Long  Island  Railroad  Company  and 
New  York  Consolidated  Railroad  Company. —  Investigation  of  a 
serious  fire  and  the  destruction  of  a  wooden  car  on  the  trestle  of 
the  Rockaway  Beach  division  of  The  Long  Island  Railroad  showed 
that  neither  the  Long  Island  Company  nor  the  New  York  Con- 
solidated Railroad  Company,  which  also  operated  over  the  trestle, 
had  their  trains  equipped  with  adequate  fire-fighting  apparatus. 
The  Commission  ordered  both  companies  to  install  in  their  pas- 
senger cars  fire  extinguishers  of  such  a  nature  that  their  contents 
would  not  act  as  an  electrical  conductor. 


Bequlation  of  Transpobtation  Cobpobations        281 

Cases  Nos.  1886  and  1896.  —  Interborough  Rapid  Transit 
Company,  —  A  collision  and  fire  occurred  in  the  subway  at  142d 
street  and  Lenox  avenue  in  September,  1914.  In  December,  two 
collisions  occurred  on  the  Ninth  Avenue  elevated  railroad,  in  one 
of  which  two  persons  were  killed.  After  investigations  by  the 
engineers,  the  Commission  began  two  formal  proceedings  to 
inquire  into  the  question  of  equipment  and  to  ascertain  whether 
any  orders  should  be  issued  for  changes  or  improvements.  The 
Interborough  company  was  requested  to  consider  the  transfer  of 
478  composite  cars  now  operated  in  the  subway  to  the  elevated 

>  

system,  and  the  substitution  of  all-steel  cars  in  the  subway.  The 
composite  cars  have  a  steel  under-frame  and  a  wooden  superstruc- 
ture, sheathed  with  copper.  The  Conunission's  engineers  recog- 
nize that  there  is  an  element  of  danger  in  the  operation  of  such 
cars  in  the  subway,  and  accordingly  have  recommended  the  change 
suggested.  The  company  now  has  the  matter  under  consideration. 
The  company  has  also  been  requested  to  eliminate  all  inflammable 
material,  so  far  as  possible,  from  the  subway  so  as  to  minimize  the 
danger  from  fires.    Hearings  in  both  cases  are  still  going  on. 

Case  No.  H^6.  —  Ventilation  of  Svrface  Cars.  —  Operating 
companies  have  been  carrying  on  a  series  of  tests  of  various 
methods  for  ventilating  surface  cars.  These  tests  have  been 
closely  followed  by  the  Commission's  engineers  who,  at  the  same 
time,  have  carried  on  an  independent  investigation  to  determine 
the  relative  merits  of  the  different  types  of  ventilating  systems 
installed  by  different  companies.  As  a  result  of  these  investiga- 
tions, the  Commission  adopted  an  order  directing  that  all  surface 
passenger  cars  with  closed  vestibules  (except  storage  battery  or 
horse  cars)  be  sufficiently  ventilated  by  taking  in  outside  air 
through  openings,  protected  against  the  admission  of  dust,  and  so 
located  that  the  entering  air  shall  pass  over  the  heaters.  The 
order  is  designed  to  bring  about  such  a  radical  improvement  that 
the  Commission  allowed  the  companies  time  in  which  to  test  out 
different  systems  of  ventilation. 

Case  No.  18H. —  The  Lon^  Island  Railroad  Company.  — 
Following  an  investigation  by  the  engineers  of  the  Commission, 
hearings  were  held  to  inquire  into  the  system  of  lighting  used  in 
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the  tunnel  on  the  Atlantic  Avenue  division  of  The  Long  Island 
Kailroad.  The  company  was  ordered  to  install  a  system  of 
emergency  lighting,  so  that  the  tunnel  will  not  be  left  in  darkness 
if  the  power  be  shut  off. 

Case  No,  1878. —  The  Long  Island  Radlroad  Company. —  The 
Commission  has  instituted  a  formal  case  to  inquire  into  the  use 
of  steam  locomotives  for  freight  service,  in  the  tunnel  of  The  Long 
Island  Railroad  on  the  Atlantic  Avenue  division.  The  engineers 
believe  that  this  practice  causes  discomfort  to  passengers  and  also 
the  danger  of  their  being  overcome  by  gas  and  smoke.  The  Com- 
mission has  in  view  the  adoption  of  an  order  requiring  the  com- 
pany to  cease  the  operation  of  steam  locomotives  in  the  tunnel, 
except  during  the  night  when  no  passenger  trains  are  operated. 

Ca^e  No.  189S. —  Third  Avenue  Railway  Company. —  Inspec- 
tions by  the  Commission's  engineers  have  disclosed  numerous 
defects,  such  as  broken  rails,  bad  joints  and  corrugations  in  the 
tracks  of  the  Third  Avenue  system  on  the  Broadway,  Third 
Avenue,  Amsterdam  Avenue,  42d  Street  and  126th  Street  lines. 
Hearings  will  be  held  to  determine  whether  the  company  shall  be 
ordered  to  make  necessary  repairs. 

Case  No.  1636. —  The  Long  IsUmd  Railroad  Company. —  In 
1913,  the  Commission  adopted  an  order  directing  The  Long  Island 
Railroad  CiHupany  to  discontinue  by  December  1,  1914,  the 
operation  of  wooden  cars  in  trains  made  up  in  part  of  steel  cars. 
The  company  asked  for  further  time  in  which  to  obey  the  order, 
but  the  Commission,  feeling  that  it  had  had  sufficient  notice, 
refused  the  request.  Accordingly,  the  company  ceased  tjhe  opera- 
tion of  wooden  cars  in  steel  trains,  and  is  now  obeying  the  order. 

Case  No.  1677. —  New  York  and  Queens  County  Railway  Comr 
pony. —  As  the  result  of  inspections  by  its  engineers,  the  Commis- 
sion adopted  an  order  requiring  the  New  York  and  Queens  County 
Railway  Company  to  overhaul  its  cars.  The  general  condition 
of  the  overhauled  cars  was  fair,  but  a  number  of  minor  defects 
were  noted,  making  it  necessary  for  the  Commission's  engineers 
to  withhold  their  approval.  At  the  end  of  the  year,  forty-five 
single-truck  open  cars  had  been  rebuilt  and  approved  by  tho 
Commission. 
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Appbaisals 

The  Bureau  of  Equipment  Inspection  has  made  several 
appraisals  of  different  public  service  properties  during  tibe  year. 
Valuations  have  been  made  of  the  property  of  the  New  York  City 
Interborough  Kailway  Company  which  operated  lines  of  surface 
cars  in  The  Bronx  and  recently  has  been  taken  over  by  the  Third 
Avenue  Kailway  Company  interests;  also  of  the  Broadway- 
Seventh  Avenue  Bailroad  Company,  a  surface  car  line  in  Manhat- 
tan, now  a  part  of  the  New  York  Bailways  Company's  system; 
also  of  the  Dry  Dock,  East  Broadway  and  Battery  Bailroad  Com- 
pany, a  surface  railroad  in  Manhattan,  now  a  part  of  the  Third 
Avenue  system. 

The  same  bureau  has  made  investigations  into  the  expenditures 
of  companies  in  connection  with  their  applications  for  the  authori- 
zation of  stock  and  bond  issues.  One  such  investigation  was  made 
upon  the  application  of  the  Manhattan  Kailway  Company  for  per- 
mission to  issue  bonds  to  the  amount  of  $5,409,000.  This  investi- 
gation necessitated  a  careful  inquiry  into  the  cost  of  reinforcing 
the  structure  of  the  elevated  railroads  in  Manhattan  and  The 
Bronx,  owned  by  this  company.  The  improvement  involved  an 
expenditure  of  about  $400,000,  and  to  determine  the  accuracy  of 
the  charges  it  was  necessary  for  the  engineers  of  the  bureau  to 
calculate  from  the  plans  the  weight  of  all  metal  parts  of  the  work, 
together  with  the  cost  of  installation.  Another  item  which  called 
for  careful  examination  was  the  purchase  of  new  motor  and  trailer 
cars,  at  a  total  expense  of  about  $1,250,000.  It  was  necessary  to 
draw  off  from  the  plans  and  specifications  all  the  apparatus 
installed  in  these  cars  to  calculate  their  cost,  together  with  the 
unit  cost  for  labor  so  that  a  comparison  could  be  made  with  the 
facts  submitted.  The  investigation  showed  that  the  amount 
credited  to  capital  accounts  to  cover  retirements  should  have  been 
increased  by  about  $410,000.  It  also  disclosed  a  certain  looseness 
in  the  method  of  charging  out  material  from  the  storehouse,  both 
in  the  quantities  charged  out  and  in  the  unit  prices.  This  matter 
was  called  to  the  attention  of  the  company  which  is  carrying 
on  a  further  investigation  with  the  view  of  remedying  the  evils 
m^itioned. 
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The  bureau  also  investigated  the  application  of  the  Third 
Avenue  Railway  Company  for  permission  to  issue  bonds  in  the 
amount  of  $6,650,000,  and  this  also  showed  that  the  credits  to 
fixed  capital  items  retired  from  service  had  been  increased  by 
$310,000. 

Similar  examinations  were  made  in  the  case  of  the  Hudson  and 
Manhattan  Railroad  Company's  application  for  permission  to 
issue  $202,000  in  bonds ;  in  the  application  of  the  Brooklyn  and 
North  River  Railroad  Company  for  permission  to  withdraw  funds 
derived  from  the  sale  of  bonds ;  in  the  application  of  the  Staten 
Island  Midland  Railway  Company  for  permission  to  issue 
$135,000  in  equipment  trust  certificates  to  pay  for  thirty-two  new 
cars ;  and  in  the  application  of  the  Belt  Line  Railway  Corporation 
for  approval  of  its  expenditures  in  the  installation  of  seventy-nine 
storage  battery  cars. 

During  the  investigations  of  such  applications,  as  well  as  in 
the  appraisals  of  various  public  utility  properties,  the  Commission 
has  collected  a  vast  amount  of  extremely  valuable  data  as  to  cost 
of  materials,  cost  of  labor,  cost  of  engineering,  depreciation  and 
other  questions  now  so  frequently  considered  in  connection  with 
capitalization  and  rate-making  matters.  This  information  is  com- 
piled and  classified  by  a  separate  division  of  the  Bureau  of  Equip- 
ment Inspection,  and  this  will  be  available  in  any  future  proceed- 
ings involving  questions  of  rates. 

Investigation  of  Brooklyn  Rapid  Transit  Service 

On  December  31,  1914,  Joseph  Johnson,  Chief  of  the  Transit 
Bureau  of  the  Commission,  submitted  a  comprehensive  report  of  a 
survey  made  by  that  bureau  of  the  service  and  facilities  of  the 
Brooklyn  Rapid  Transit  system.  The  work  occupied  more  than 
three  months  and  included  an  exhaustive  study  of  every  phase  of 
transit  upon  both  the  elevated  and  surface  car  lines  of  that  system. 
A  careful  examination  was  made  of  the  existing  equipment, 
including  cars,  stations  and  toilets,  and  the  increase  of  car  mileage 
and  equipment  in  comparison  with  the  growth  of  traffic  was 
studied.    The  report  will  be  submitted  in  evidence  at  the  hearings 
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now  going  on  before  the  Commission  in  Cases  Nos.  1880  and  1882, 
involving  the  service  on  all  the  Brooklyn  Rapid  Transit  lines. 

The  Brooklyn  Rapid  Transit  system  comprises  seven  companies 
which  operate  eighty-one  surface  lines  and  ten  elevated  lines.  The 
basic  work  consisted  of  checking  the  several  lines  as  to  headways, 
car  equipment  and  number  of  passengers  carried.  Passenger 
counts  were  made  on  all  elevated  lines  covering  the  entire  twenty- 
four  hours  and  on  practically  all  the  surface  lines  from  6  a.  m.  to 
1  A.  M.  Counts  were  also  made  on  both  elevated  and  surface  lines 
during  the  morning  and  evening  rush  hours  to  determine  the  total 
equipment  operated  during  the  rush  periods. 

In  addition  to  many  recommendations,  the  report  formulates 
the  following  conclusions  based  upon  the  conditions  disclosed : 

1.  That  the  Brooklyn  Rapid  Transit  system  has  not  provided 
increased  facilities  in  proportion  to  the  increase  in  traffic. 

2.  That  the  several  companies  do  not  operate  so  much  service 
during  the  rush  hours  as  the  physical  capacity  and  the  equipment 
will*  allow,  and  they  do  not  operate  so  much  service  during  the 
non-rush  hours  as  the  traffic  requires. 

3.  That  too  much  service  is  short  lined  and  not  enougli 
operated  through  to  the  end  of  the  line  or  beyond  the  short  line 
points. 

4.  That  it  is  possible  to  operate  additional  surface  cars  on 
lower  Fulton  street,  on  the  Brooklyn  and  Williamsburg  bridges 
and  through  all  other  congested  districts  except  the  Williamsburg 
bridge  during  practically  all  hours  except  the  very  peak  of  the 
rush. 

5.  That  the  elevated  system  does  not  furnish  sufficient  toilet 
facilities  on  its  elevated  stations,  and  that  those  that  are  now 
there,  are  not  properly  maintained  for  public  use. 

6.  That  the  practice  of  trains  skipping  stations  on  the  elevated 
svstem  is  abused. 

7.  That  the  elevated  traffic  on  Williamsburg  bridge  has  grown 
to  such  proportions  that  relief  must  be  provided  immediately. 

8.  That  the  terminal  facilities  at  Cypress  Hills  and  Ridge- 
wood  are  inadequate. 
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9.  That  the  railroad  companies  do  not  operate  adequate  service 
Saturday  afternoons  and  evenings^  and  on  Sundays  at  various 
hours. 

10.  That  there  are  not  sufficient  station  signs  on  the  elevated 
system^  and  that  those  that  are  there  now,  are  not  kept  in  good 
order. 

11.  That  too  many  short  trains  are  operated  on  the  elevated 
system  during  the  rush  hours. 

12.  That  the  company  does  not  answer  correspondence 
promptly  and  does  not  show  a  spirit  of  cooperation  toward  sug- 
gested improvements  contained  in  correspondence. 


CHAPTER  VI 


KEGULATION  OF  GAS  AND  ELECTRIC 

CORPORATIONS 


Supervision  and  regulation  of  gas  and  electric  companies  under 
the  Public  Service  Commissions  Law  were  continued  during  the 
year.  As  to  such  companies,  the  Commission  is  empowered  to 
inquire  into  their  capitalization,  rates,  contracts,  service,  etc^  to 
investigate  complaints  and  order  such  improvements  in  service  as 
may  be  deemed  advisable.  As  stated  in  chapter  I,  sixteen  gas 
companies,  three  gas-electric  companies,  six  electric  companies  and 
two  electric  conduit  companies  were  under  the  jurisdiction  of  the 
Commission  at  the  end  of  the  year.  During  the  calendar  year 
1913,  the  gas  companies  in  the  First  District  sold  42,731,869,000 
cubic  feet  of  gas,  valued  at  $34,835,210.64 ;  and  the  electric  com- 
panies sold  651,235,101  kilowatt  hours  of  current,  valued  at 
$32,897,669.80.  The  fact  that  the  value  of  the  electric  current 
sold  in  one  year  is  so  near  to  that  of  gas  is  a  marked  indication  of 
the  increasing  popularity  of  electricity  for  light,  heat  and  power 
purposes  in  the  Greater  City. 

Several  important  cases  involving  the  service,  rates  and  capitali- 
zation of  gas  and  electric  companies  have  been  before  the  Com- 
mission during  the  year.  The  most  important  rate  cases  were 
those  of  Stadtlander  and  Ewoldt  against  the  New  York  Edison 
Company,  hearings  in  which  were  continued  from  1913.  These 
cases  are  about  closed  and  a  decision  is  expected  early  this  year. 
Other  cases  included  applications  for  the  issue  of  stocks  and  bonds, 
applications  for  permission  to  purchase  stock  in  other  companies, 
the  cancellation  of  exclusive  service  contracts,  the  practice  of 
requiring  deposits  from  gas  consumers,  and  the  question  of  extend- 
ing gas  mains  to  a  district  within  the  franchise  field  of  a  company 
where  no  service  is  furnished.    Details  of  these  cases  are  given 
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below  in  this  chapter  and  in  the  succeeding  chapter  covering  appli- 
cations for  securities. 

Informal  Complaints 

All  complaints  received  by  the  Commission  against  gas  and 
electric  companies,  not  made  the  subject  of  formal  cases  in  which 
hearings  are  held^  are  classified  as  informal  complaints.  The 
practice  in  handling  such  complaints  is  the  same  as  that  governing 
complaints  against  transportation  companies,  namely,  a  copy  of 
the  complaint  is  sent  to  the  company  with  a  request  for  a  report 
as  to  the  facts.  In  most  cases,  the  complainants  are  satisfied  by 
correspondence,  and  where  satisfactory  results  cannot  be  obtained 
by  this  method,  hearings  are  held.  During  the  year  1914,  the 
Commission  received  4,548  complaints  from  consumers  of  gas  and 
electricity,  a  decrease  of  13  from  the  year  1913.  Of  this  number, 
3,215  were  applications  for  tests  of  gas  meters,  918  applications 
for  tests  of  electric  meters,  and  415  in  relation  to  service  condi- 
tions not  involving  meter  tests.  The  Commission  tested  2,880 
gas  meters  under  the  3,215  applications,  and  701  electric  meters 
out  of  the  918  applications  received.  Of  the  415  general  com- 
plaints received,  all  were  closed  at  the  end  of  the  year.  A  sum- 
mary of  these  complaints,  stating  their  nature  and  disposition, 
will  be  found  in 'Appendix  C  of  this  volume. 

As  in  past  years,  the  informal  complaints  considered  during  the 
year  1914  cover  practically  every  matter  with  which  a  gas  or  elec- 
tric company  has  to  deal.  Classifying  these  complaints,  so  far  as 
possible,  there  are  61  cases  of  overindexing  of  meters,  187  com- 
plaints as  to  service  conditions  against  gas  companies,  99  com- 
plaints as  to  service  conditions  against  electric  companies,  40 
complaints  as  to  wrong  billing  by  gas  and  electric  companies,  and 
11  complaints  in  relation  to  rebates  allowed  as  a  result  of  tests  of 
gas  meters  by  the  Public  Service  Commission,  and  25  complaints 
in  relation  to  gas  or  electric  deposits  required  from  consumers. 
All  of  these  complaints  were  adjusted  by  the  Commission,  either 
by  correspondence  with  the  companies  complained  against,  or  by 
hearings  held  before  a  member  of  the  Commission.  In  most 
caseS;  an  adjustment  was  secured  by  correspondence  alone.    The 
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variouB  kinds  of  complaints  received  can  be  seen  by  an  examina- 
tion of  Appendix  C  of  this  report 

The  Public  Service  Comnussions  Law  prohibits  gas  companies 
from  setting  gas  meters  which  have  not  been  previously  tested  for 
accuracy  and  sealed  as  accurate  by  the  Commission.  During  the 
year  1914,  the  Commission  tested,  in  accordance  with  this  pro- 
vision of  law,  a  total  of  352,354  gas  meters.  Of  this  number, 
59,757  were  new  meters,  289,717  were  repaired  and  removed 
meters,  and  2,880  were  complaint  meters.  Since  the  creation  of 
the  Commission  in  July,  1907,  it  has  tested  a  total  of  2,704,754 
gas  meters.  An  examination  of  the  tables  below  shows  the  results 
of  tests  of  gas  and  electric  meters  upon  complaints  of  consumers. 
In  the  case  of  gas  meters  so  tested,  the  law  allows  an  over-registra- 
tion of  2  per  cent,  and  in  the  case  of  electric  meters  4  per  cent 
Nothing  is  said  in  the  law  in  regard  to  meters  that  under-register, 
but  for  the  purposes  of  the  Commission,  tables  have  been  prepared 
to  show  the  percentages  of  error  in  the  case  of  gas  meters  2  per 
cent  fast  or  slow,  and  in  the  case  of  electric  meters  4  per  cent 
either  way.  The  records  of  the  Commission  show  that  of  the 
2,880  gas  meters  tested  upon  complaint,  1,064  were  over  2  per 
cent  fast,  or  36.9  per  cent  of  the  meters  tested,  while  in  the  case 
of  electric  meters  tested  upon  complaint,  of  the  701  meters  tested, 
24,  or  less  than  4  per  cent,  were  over  4  per  cent  fast  Of  the 
1,064  gas  meters  which  were  over  2  per  cent  fast,  231  had  been 
in  service  one  year,  174  two  years,  141  three  years,  130  four  years, 
149  five  years,  147  six  years,  and  42  seven  years.  The  history  of 
fifty  is  unknown^ 

Looking  at  the  tests  from  the  point  of  under-registration,  the 
Commission's  tests  upon  complaint  show  that  383  gas  meters 
tested,  or  13,3  per  cent,  were  over  2  per  cent  slow. 

Gas  Pressure  Regulations 

The  gas  pressure  regulations  adopted  by  the  Commission  have 
now  been  in  effect  in  all  the  boroughs  of  the  City  for  one  year  or 
more.  In  order  to  determine  that  these  regulations  have  been 
obeyed  the  Commission  has  made  pressure  surveys  of  districts  in 
which  pressure  conditions  seemed  to  be  below  the  average  or  from 
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which  complaints  regarding  gas  service  have  been  received.  The 
pressure  surveys  made  during  1914,  involved  the  taking  of  over 
1,110  charts  in  some  125  different  locations  covering  the  terri- 
tories supplied  by  twelve  gas  companies.  These  investigations^ 
supplemented  by  examinations  of  the  charts  taken  from  the  com- 
pany's permanent  recording  gauges  located  in  accordance  with  the 
Commission's  orders,  show  that  pressure  conditions  are  very  satis- 
factory throughout  the  First  District 

Under  the  terms  of  the  Commission's  orders,  the  maximum 
allowable  daily  pressure  variations  have  been  reduced  from  thirty- 
tenths  inches  water  column  in  1913  to  twenty-five-tenths  inches 
water  column  in  1914,  and  many  companies  have  found  it  neces- 
sary to  make  considerable  changes  in  their  transmission  and 
distribution  systems  in  order  to  meet  this  more  rigorous  require- 
ment. The  investigations  show,  however,  that  the  Commission's 
requirements  have  been  fully  met  except  in  a  very  few  special 
instances,  and  that  such  violations  as  occurred  were  usually  due 
to  accidents  beyond  the  control  of  the  company.  The  pressure 
records  taken  last  year  showed  that  "  momentary  "  and  "  pulsat- 
ing" pressure  variations  in  gas  pressures  were  considerable  in 
certain  portions  of  the  City.  The  orders  of  the  Commission 
limited  the  maximum  momentary  pressure  variation  to  not  more 
than  eight-tenths  inches  water  column  and  limited  the  maximum 
pulsating  pressure  variation  to  not  more  than  eight-tenths  inches 
water  column  prior  to  January  1,  1914,  and  to  not  more  than 
five-tenths  inches  thereafter.  The  tests  made  during  1914,  show 
that  all  the  companies  are  well  within  the  requirements  in  this 
respect  and  indicate  a  constant  decrease  in  the  magnitude  of  these 
variations. 

The  investigation  as  to  the  necessity  of  periodical  retesting  of 
gas  meters  has  been  continued  during  1914,  and  data  covering 
the  proofs  of  over  350,000  meters  removed  after  various  periods 
of  service  have  been  assembled,  tabulated  and  analyzed.  The  data 
thus  far  secured,  however,  do  not  show  that  it  is  necessary  or 
desirable  to  modify  the  present  requirements  in  any  way. 
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Invbntoby  anb  Appbaisal  Wobk 

In  addition  to  the  work  of  checking  gas  service  conditions^ 
inventories  and  valuations  have  been  made  by  the  Gas  Engineer 
of  the  Commission  in  connection  with  rate  cases,  of  the  property 
of  four  different  gas  companies  having  a  total  tangible  property 
value  in  excess  of  $3,000,000.  This  has  involved  the  examination 
in  detail  of  all  the  property  owned  and  used  by  these  companies 
for  gas  purposes ;  an  estimate,  substantiated  as  far  as  possible  by 
the  records,  of  the  reproduction  cost  of  this  property;  and  an 
estimate  of  the  depreciated  or  present  value  of  such  property. 

Inventories  and  appraisals  of  the  gas  companies  made  previous 
to  1914,  have  been  brought  up  to  the  present  day  and  this  work, 
in  conjunction  with  the  examination  of  expenditures  made  under 
bond  and  stock  issue  cases^  has  involved  the  examination  and 
checking  of  additions  and  betterments  to  plant  having  a  value  in 
excess  of  $614,000. 

Through  its  Equipment  Inspection  Bureau,  the  Commission  is 
continuing  the  work  of  appraising  the  property  of  the  Edison 
Electric  Illuminating  Company  of  Brooklyn.  This  work  involves 
an  enormous  amount  of  detail,  but  it  is  rapidly  nearing  comple- 
tion. When  completed,  it  will  be  the  largest  appraisal  of  elec- 
tric lighting  properties  of  which  the  Commission  has  any  record. 
It  is  being  made  in  connection  with  the  investigation  of  the  rates 
of  the  company  in  Case  No.  1540.  The  total  value  of  the  several 
properties  involved  in  the  current  appraisal  work  of  the  Commis- 
sion is  upwards  of  $40,000,000. 

FoBMAL  Cases  —  Gas  Companies 

Case  No.  1866. —  New  York  and  Queens  Oas  Company. —  In 
July,  1914,  the  Commission,  after  receiving  several  complaints, 
instituted  a  proceeding  to  determine  whether  the  New  York  and 
Queens  Gas  Company  should  be  directed  to  extend  its  mains  so  as 
to  serve  residents  of  Douglaston  and  Little  Neck,  in  the  Borough 
of  Queens.  The  complainants  included  citizens  and  property 
owners  in  Douglaston,  Douglas  Manor,  Little  Neck  and  Little 
Neck  Hills,  located  in  the  extreme  northeasterly  part  of  the  Third 
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Ward  of  Queens.  The  section  is  supplied  with  electric  current^ 
telephone  and  telegraph  service,  but  has  no  gas.  The  New  York 
and  Queens  Gas  Company  supplies  gas  to  the  territory  on  the 
west,  but  has  laid  no  mains  east  of  Little  Neck  bay  or  Alley 
Creek.  The  company  refused  an  application  to  extend  its  mains 
and  the  complainants  appealed  to  the  Commission.  The  company 
is  opposed  to  such  extension  unless  the  residents  will  deposit  a 
certain  amount  to  cover  the  cost  of  construction,  such  deposit  to 
be  repaid  semi-annually  in  installments  of  25  per  cent  of  gas 
bills  of  consumers  on  the  new  lines.  Hearings  were  held  before 
Commissioner  Milo  R.  Maltbie,  and  it  was  established  that  the 
company's  franchises  covered  the  entire  Third  Ward  of  Queens, 
and  that  no  other  company  has  a  franchise  for  that  section. 
Electric  light  is  supplied  by  the  New  York  and  Queens  Electric 
Light  and  Power  Company,  and  both  companies  are  controlled, 
through  stock  ownership,  by  the  Consolidated  Gas  Company.  The 
sitting  Commissioner  reported  to  the  Commission  that,  in  his 
opinion,  the  cost  of  a  distribution  system  to  supply  all  houses  in 
the  Douglaston  district  would  not  exceed  $70,000  to  $75,000,  and 
the  work  could  be  done  probably  for  about  $65,000  if  certain 
isolated  houses  were  omitted.  The  mains  already  laid  are  not 
large  enough  to  supply  the  additional  territory,  and  it  would  be 
necessary  to  lay  a  new  transmission  line  from  the  works  in 
Flushing  all  the  way  to  Douglaston,  a  distance  of  about  30,000 
feet  Eliminating  this  expense,  he  thought  the  necessary  exten- 
sion would  cost  not  more  than  $40,000  or  $45,000.  He  estimated 
that  the  new  territory  would  consume  sufficient  gas  to  give  a 
return  of  3  ^^  or  4  per  cent  a  year  upon  an  expenditure  of 
$45,000.  He,  therefore,  recommended  that  the  company  be 
directed  to  make  the  extension.  When  the  matter  came  before 
the  Commission  for  aotion,  on  December  1,  1914,  objection  was 
made  to  the  passage  of  such  an  order  before  it  was  definitely  ascer- 
tained that  the  company  could  get  enough  new  business  in  the 
Douglaston  district  to  pay  a  fair  return  upon  the  cost  of  building 
the  extension.  The  majority  of  the  Commission,  therefore, 
adopted  a  resolution  directing  the  engineers  of  the  Commission 
to  make  a  canvass  of  the  Douglaston  territory  to  ascertain  how 
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many  of  the  residents  will  use  gas  in  case  the  mains  are  extended. 
This  canvass  is  now  being  made. 

Cases  Nos.  1787  and  1807. —  WoodhaA>en  Oas  Light  Cowr 
pany. —  In  January,  1914,  the  Commission  received  a  petition 
from  more  than  one  hundred  consumers  of  gas  in  the  Woodhaven 
district.  Borough  of  Queens^  for  a  reduction  of  gas  rates  from 
$1  to  80  cents  per  1,000  cubic  feet  The  Conmiission  instituted 
a  proceeding  to  inquire  into  the  rates  charged  and  the  service 
rendered,  and  hearings  were  held  before  Commissioner  Milo  R. 
Maltbie.  It  soon  developed  that  the  properties  and  affairs  of 
the  Woodhaven  company  were  so  closely  interwoven  with  those 
of  other  companies  operating  in  the  same  district  that  it  was 
impracticable  to  continue  the  inquiry  without  embracing  the  other 
companies.  Accordingly,  in  April,  1914,  after  considerable  testi- 
mony had  been  taken  in  the  Woodhaven  case,  the  scope  of  the 
proceeding  was  enlarged  so  as  to  take  in  all  other  companies  fur- 
nishing gas  in  the  Fourth  Ward  of  Queens.  A  new  case  (No. 
1807)  was  opened,  and  the  record  made  in  Case  No.  1787  was 
incorporated  in  it,  and  the  hearings  proceeded  upon  the  broadened 
lines.  The  new  case  included  besides  the  Woodhaven  Gas  Light 
CoraiMiny,  the  Richmond  Hill  and  Queens  County  Gas  Light  Com- 
pany and  the  Jamaica  Gas  Light  Company,  all  of  which  are  parts 
of  the  dominating  system  of  the  Brooklyn .  Union  Gas  Company. 
To  establish  the  reasonableness  or  the  unreasonableness  of  the 
rates  charged,  it  was  necessary  to  develop  the  value  of  the  prop- 
erty of  the  several  companies  and  the  amount  of  business  done. 
The  companies  presented  a  mass  of  figures  bearing  upon  the  valu- 
ation of  their  property,  and  the  Commission's  engineers  were 
instructed  to  check  these  figures  and  work  in  conjunction  with  the 
companies'  representatives  to  produce  a  complete  appraisal.  This 
work  was  approaching  a  conclusion  at  the  end  of  the  year.  Up- 
wards of  1,500  pages  of  typewritten  testimony  were  taken,  and 
it  is  expected  that  the  proceeding  will  be  brought  to  a  close  early 
in  the  present  year. 

Case  No.  1610. —  The  Newtown  Oas  Company. —  As  stated  in 
the  annual  report  for  1913,  the  Commission  in  that  year  con- 
sidered the  complaint  of  A.  Hermann  and  others  against  the  New- 
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town  Gas  Company  against  the  prevailing  rate  of  $1.00  per  1,000 
cubic  feet  charged  by  the  company  and  requesting  a  reduction  to 
80  cents.  The  company,  as  then  reported,  agreed  to  reduce  the 
price  of  gas  to  95  cents  for  one  year  from  May  1,  1913,  without 
prejudice,  and  accordingly  the  proceeding  was  adjourned  subject 
to  call.  In  June,  1914,  the  complainants  notified  the  Commission 
that  the  company  had  given  notice  of  a  restoration  of  the  old  rate 
of  $1.00  per  1,000  cubic  feet,  and  requested  a  reopening  of  the 
proceeding.  The  Commission  ordered  a  rehearing,  which  began 
on  June  12,  1914.  To  determine  the  reasonableness  or  unreason- 
ableness of  the  rate,  the  Commission  ordered  its  engineers  to  make 
an  appraisal  of  the  company's  property  and  this  work  has  been 
in  progress  since  last  Summer.  The  company  also  produced  evi- 
dence bearing  upon  the  value  of  its  plant.  At  the  end  of  the  year 
hearings  were  still  going  on,  but  a  determination  is  expected  early 
this  year. 

Case  No.  1876. —  Northern  Union  Gas  Company  and  Central 
Union  Gas  Company. —  In  September,  1914,  the  Commission, 
after  receiving  complaints,  instituted  a  proceeding  to  inquire  into 
alleged  charges  made  by  the  Northern  Union  Gas  Company  and 
the  Central  Union  Gas  Company  for  replacing  prepayment  gas 
meters  with  gas  meters  of  the  standard  type.  Hearings  were  held 
at  which  it  was  developed  that  the  Northern  Union  Company  had 
been  asked  to  set  a  regular  gas  meter  in  a  house  in  which  a  pre- 
payment meter  was  already  installed,  and  ihsit  the  company  had 
refused  to  make  the  exchange  unless  the  consumer  would  pay  a 
charge  of  $2.00  therefor.  On  October  30,  1914,  the  sitting  Com- 
missioner reported  to  the  Commission  the  facts  developed,  which 
showed  that  in  former  years  no  charge  was  made  for  changing 
meters,  but  within  the  last  year  the  companies  had  established  a 
charge  of  $2.00.  The  Commissioner  stated  that,  in  his  opinion, 
the  companies  had  no  right  to  exact  such  a  charge,  as  the  law 
requires  them  to  furnish  gas  to  every  owner  or  occupant  of  a 
building  within  one  hundred  feet  of  a  gas  main,  who  makes  appli- 
cation and  pays  the  deposit  required  by  the  statute.  The  Com- 
missioner held  that  the  type  of  meter  contemplated  by  the  statute 
is  the  ordinary  black  meter,  and  that  a  company  is  compelled  to 
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supply  the  same  without  charge.  His  conclusion  was  that  a  con- 
sumer of  gas,  who  owns  or  occupies  premises  and  finds  a  prepay- 
ment meter  installed  therein  may,  upon  making  the  deposit 
required  by  law,  compel  the  supply  company  to  provide  a  black 
meter  and  that  the  company  has  no  legal  right  to  make  any  charge 
therefor.  This  opinion  was  adopted  by  the  Commission,  and 
copies  of  it  were  transmitted  to  the  companies  with  the  request 
that  the  Commission  be  informed  whether  they  would  reform 
their  practice  in  accordance  therewith.  The  companies  made  no 
reply  to  these  letters  until  the  request  was  repeated,  and  on 
November  28,  1914,  submitted  a  joint  reply  in  which  they 
defended  the  practice  of  charging  $2.00  for  exchanging  meters 
and  objected  to  the  entry  of  an  order  by  the  Commission  direct- 
ing its  cessation.  This  letter  was  laid  before  the  Commission 
which,  on  December  31,  1914,  adopted  a  resolution  directing 
Counsel  to  begin  an  action  in  the  Supreme  Court  under  the  statute 
against  the  Northern  Union  Gas  Company  for  the  purpose  of 
having  the  violation  of  law  stopped  and  prevented  either  by 
mandamus  or  injunction. 

Case  No.  1737. —  Woodhaven  Oas  Light  Company. —  In  Sep- 
tember, 1913,  upon  complaint  of  more  than  one  hundred  con- 
sumers, the  Commission  instituted  a  proceeding  to  determine 
whether  the  company  should  be  required  to  extend  its  gas  mains 
so  as  to  furnish  gas  to  the  residents  of  Aqueduct,  Howard 
Estates  and  Ramblersville,  in  the  Borough  of  Queens.  Hearings 
were  held  in  1913,  and  in  the  early  part  of  1914.  After  taking 
testimony,  the  sitting  Commissioner,  on  February  3,  1914,  sub- 
mitted an  opinion  stating  that  the  company  was  strongly  opposed 
to  making  such  extensions,  on  the  ground  that  it  could  not  get 
enough  consumers  to  warrant  the  expenditure,  unless  a  large  part 
of  the  expense  of  installing  the  mains  and  services  were  borne  by 
the  residents.  The  residents  refused  to  bear  the  expense,  and  the 
Commissioner,  after  considering  the  evidence  and  personally 
inspecting  the  ground,  held  that  it  would  be  unreasonable  at  the 
present  time  to  require  the  company  to  make  such  extensions.  In 
addition  to  the  financial  objections,  the  company  objected  to  the 
risks  which  it  would  be  obliged  to  take  in  laying  mains  upon 
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atreetfl,  or  so-called  streets,  where  there  is  no  certainty  that  the 
entire  lay-out  of  the  street  system  will  not  be  changed.  Accord- 
ingly, the  Commission  adopted  an  order  discontinuing  the  pro- 
ceeding without  prejudice  to  a  reopening  of  the  matter  when  con- 
ditions have  changed. 

Case  No,  1819. —  Northern  Union  Oas  Company,  Central 
Union  Gas  Company  and  Westchester  Lighting  Company, —  On 
May  7,  1914,  the  Commission,  after  receiving  complaints,  insti- 
tuted a  proceeding  to  determine  whether  any  of  the  companies 
named  was  refusing  to  supply  gas  to  a  building  within  one  hun- 
dred feet  of  its  mains.  Hearings  were  held  in  which  it  developed 
that  there  was  a  dispute  between  the  City  and  the  three  companies 
in  regard  to  their  right  to  distribute  and  sell  gas  in  The  Bronx. 
In  October,  1914,  the  Board  of  Estimate  and  Apportionment 
directed  the  companies  to  make  application  to  it  for  such  right, 
but  this  the  companies  declined  to  do,  upon  the  ground  that  they 
had  already  secured  such  rights  from  the  City  of  New  York  or 
from  municipalities  previously  existing  in  their  districts.  Pend- 
ing a  determination  of  the  question,  the  President  of  the  Borough 
of  The  Bronx  and  the  New  York  City  Commissioner  of  Water 
Supply,  Gas  and  Electricity  were  authorized  to  grant  temporary 
revocable  j>ermits  to  the  companies  to  lay  services,  on  the  condi- 
tion that  they  be  removed  if  it  should  be  determined  that  the  com- 
panies had  no  right  of  operation.  The  companies  had  refused  to 
accept  such  permits.  At  the  hearings  the  Corporation  Counsel 
of  the  City  stated  that  negotiations  were  under  way  toward  a  set- 
tlement of  the  question  of  temporary  permits,  and  pending  these 
negotiations  the  Commission  adjourned  the  hearings  from  time 
to  time,  the  companies  undertaking  to  satisfy  the  complaints  made 
to  the  Commission.  At  the  hearing  on  June  17,  1914,  the  Cor- 
poration Counsel  and  counsel  for  the  companies  informed  the 
Commission  that  the  question  of  permits  was  about  to  be  satis- 
factorily settled.  TJpon  the  sitting  Commissioner's  recommenda- 
tion, therefore,  the  Commission  on  June  53,  1914,  discontinued 
the  proceeding  without  prejudice  to  its  being  reopened  should 
occasion  require. 
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Case  No,  1273. —  Kings  County  Lighting  Company. —  This 
was  a  rate  case  decided  in  1913,  as  stated  in  the  report  for  that 
year,  by  an  order  of  the  Commission  directing  the  company,  which 
serves  the  Coney  Island  district  of  Brooklyn,  to  reduce  the  price 
of  gas  from  $1.00  to  96  cents  per  1,000  cu^ic  feet  The  company 
obtained  a  writ  of  certiorari,  and  the  Appellate  Division,  First 
Department,  in  May,  1913,  decided  the  case  adversely  to  the 
Commission  which  took  an  appeal  to  the  Court  of  Appeals.  The 
decision  of  the  Appellate  Division  sustained  the  Commission's 
action  except  in  respect  to  its  ruling  on  "going  value",  the 
responsibility  for  paying  for  street  paving  over  the  company's 
mains  and  the  annual  increase  in  land  value  as  paTt  of  income. 
The  Court  of  Appeals,  while  agreeing  with  the  Appellate  Division 
as  to  "  going  value  "  and  annual  increase  in  land,  disagreed  with 
it  and  sustained  the  Conmussion  in  regard  to  paving  over  mains. 
In  accordance  with  the  decision  of  the  Court  of  Appeals,  the  Com- 
mission, in  May,  1914,  ordered  a  reopening  of  the  proceeding 
and  hearings  were  held  beginning  May  7,  1914.  At  the  end  of 
the  year  the  hearings  were  still  in  progress. 

Case  No.  1806. —  All  Oas  Corporations  in  the  First  District. — 
Following  the  receipt  of  complaints,  the  Commission  in  March, 
1914,  instituted  a  proceeding  to  inquire  into  consumers'  deposits 
held  by  the  several  gas  companies  in  the  First  District,  and  to 
determine  whether  the  companies  should  be  required  to  pay 
interest  annually  on  such  deposits,  to  keep  accurate  accounts 
thereof  and  to  take  any  other  steps  necessary  to  protect  the  inter- 
ests of  such  depositors.  The  law  permits  gas  companies  to  exact 
from  consumers  a  deposit  of  money  at  the  time  the  meter  is 
installed  and  obliges  the  companies  to  pay  interest  at  6  per  cent 
upon  such  deposits.  It  has  been  the  practice,  however,  not  to  pay 
such  interest  until  the  consumer  either  surrenders  his  meter  or 
changes  his  residence.  In  consequence,  the  Commission  was 
informed  that  there  were  many  cases  in  which  consumers  had 
never  received  any  interest.  Toward  the  close  of  the  year  1912, 
and  again  toward  the  close  of  the  year  1913,  the  Commission  sent 
to  the  various  companies  a  series  of  questions,  designed  to  elicit 
information  as  to  the  number  of  consumers,  the  amount  of  interest 
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paid,  etc.  Keturns  were  received  from  twenty  companies  showing 
that  on  December  31,  1913,  the  total  amount  of  consumers' 
deposits,  exclusive  of  interest,  held  by  such  companies  was 
$3,557,173.31.  Of  this  amount,  $1,060,954.40  was  held  by  the 
Consolidated  Gas  CoFipany  and  $1,028,702.88  by  the  Brooklyn 
Union  Gas  Company.  While  the  Consolidated  Company  reported 
the  number  of  consumers'  deposits  as  143,916,  the  Brooklyn 
Union  Company  and  other  companies  in  Brooklyn  reported  "  No 
Record  "  of  the  number  of  such  deposits.  In  answer  to  the  ques- 
tion as  to  the  total  amount  of  interest  on  such  deposits  accrued 
and  unpaid  several  of  the  companies  answered  ^^  Unknown ", 
others  "No  Record"  and  one  "Records  Destroyed  by  Fire." 
Following  the  receipt  of  these  replies,  the  Commission  began  a 
formal  proceeding.  A  hearing  was  held  March  27,  1914,  at  which 
all  the  companies  were  represented.  The  Consolidated  Gas  Com- 
pany claimed  that  the  law  only  required  it  to  pay  interest  at  6  per 
cent  upon  the  sum  deposited  "  for  the  time  the  deposit  shall  remain 
with  the  corporation ;"  that  it  was  obeying  the  law  which  did  not 
require  annual  payments  of  interest,  he  company  also  alleged 
that  the  average  life  of  such  deposits  was  a  little  less  than  two 
years  and  that  the  deposit  itself  was  usually  $5.00.  The  annual 
interest  on  this  would  be  thirty  cents,  and  any  arrangement  to  pay 
interest  annually  would  involve  a  complicated  system  of  account- 
ing which  would  be  impracticable.  Aft^r  taking  testimony  the 
hearing  was  closed,  and  the  Commission  took  the  matter  under 
advisement    No  final  order  had  been  issued  at  the  end  of  the  year. 

Formal  Cases  —  Electric  Companies 

Case  No.  1S9S. —  George  Stadtlander  and  Others  agadnst  New 
York  Edison  Company. 

Case  No.  H92. —  Julius  Ewoldt  and  Others  against  New  York 
Edison  Company. 

As  stated  in  the  report  for  1913,  these  cases  involve  several 
questions,  but  mainly  the  question  of  the  rates  charged  by  the 
company  to  small  consumers.  One  of  the  contentions  of  the  com- 
plainants was  that  the  company  was  selling  current  at  wholesale 
for  very  much  lower  rates  than  to  small  consumers,  and  that. 
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therefore,  the  small  consumers  who  were  charged  the  maximum 
rate  allowed  by  law,  namely  10  cents  per  kilowatt  hour,  were 
being  discriminated  against,  and  were  bearing  part  of  the  burden 
of  the  cheaper  rates  accorded  to  wholesale  customers.  The  taking 
of  testimony  in  these  cases  was  suspended  in  July,  1913,  and  the 
hearings  adjourned  subject  to  call.  In  July,  1914,  they  were 
ordered  resumed,  after  which  the  company  was  allowed  until 
October  19,  1914,  in  which  to  file  briefs.  In  the  meanwhile,  the 
war  in  Europe  had  begun,  and  on  October  19,  1914,  the  company 
made  application  for  the  reopening  of  the  hearings  for  the  purpose 
of  introducing  new  testimony  bearing  upon  the  financial  condition 
of  the  country,  which  had  greatly  changed  since  the  taking  of 
testimony  was  finished  in  1913,  upon  the  change  in  conditions 
respecting  the  effect  of  high  efficiency  lamps  upon  the  output 
and  income  of  the  company,  the  testimony  as  to  which  does  not 
reflect  present  conditions.  These  lamps  had  been  introduced  last 
Spring,  and  the  situation  for  the  company  had  become  very  acute. 
The  company  contended  that  it  was  necessary  for  the  Commission 
to  have  in  the  record  of  the  case,  clear  statements  of  these  changed 
conditions  before  the  issues  were  decided.  The  Commission 
granted  the  application  and  the  case  was  reopened  November  9, 
1914.  On  November  17,  1914,  the  Commission  received  a  peti- 
tion from  the  Merchants'  Association  of  New  York,  asking  that 
there  be  a  general  revision  of  the  rates  charged  by.  the  Edison 
Company,  and  stating  that  any  order  which  the  Commission  might 
issue  in  the  pending  cases  reducing  rates  to  small  consumers  would 
be  discriminatory  and  urging  the  Commission  to  make  a  full 
investigation  of  the  company's  affairs  and  a  valuation  of  all  the 
company's  property  as  a  basis  upon  which  to  establish  a  graded 
scale  of  charges  for  electric  current.  The  company  filed  a  brief 
alleging  that  the  whole  proceeding  before  the  Commission  had 
been  "  ex  'parte  **  and  that  the  results  were  inaccurate  and  incom- 
plete ;  that  upon  the  facts  a  reduction  in  the  maximum  rate  should 
not  be  seriously  considered,  and  that  the  proceeding  should  be  dis- 
missed for  several  reasons,  among  which  was  that  no  appraisal  of 
the  company's  property  had  been  made  and  that  no  rate  could  be 
legally  fixed  in  the  absence  of  such  a  valuation.    On  December  4, 
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1914,  the  hearing  was  closed,  and  the  Commission  took  the  request 
of  the  company  under  advisement. 

Case  No,  1729. —  0.  Perceval^  Inc.,  against  New  York  Edison 
Company. —  This  case  was  begun  in  August,  1913,  upon  a  com- 
plaint filed  by  G.  Perceval,  Inc.,  alleging  that  the  company  had 
refused  to  supply  electric  current  to  its  building,  at  Nos.  2,  4  and 
6  Ninth  avenue,  Manhattan.  The  main  cause  of  the  complaint 
was  that  the  company  refused  to  supply  the  buildings  unless  the 
consumer  would  agree  that  "  no  other  electric  service  shall  be 
introduced  or  used  in  connection  with  the  equipment  supplied 
hereunder  without  the  previous  written  consent  of  the  New  York 
Edison  Company."  The  taking  of  testimony  was  finished  early 
in  the  year  1914,  and  upon  the  recommendation  of  Commissioner 
Milo  K.  Maltbie,  who  held  the  hearings,  the  Commission,  on 
February  27th,  dismissed  the  complaint.  The  complainant 
obtained  a  writ  of  certiorari  and  the  Commission's  action  was 
reviewed  by  the  Appellate  Division  of  the  Supreme  Court,  First 
Department.  In  July,  1914,  the  Appellate  Division  sustained 
the  writ,  reversed  the  determination  of  the  Commission  and 
remitted  the  case  for  such  an  order  as  might  be  proper.  The  court 
held  that  the  restrictive  clause  which  the  company  inserted  in  its 
contracts  and  to  which  the  relator  objected  was  "  contrary  to  pub- 
lic policy  and  invalid."  The  Commission  thereupon  ordered  that 
a  rehearing  in  the  case  be  held,  beginning  October  1,  1914.  Fur- 
ther testimony  was  taken,  and  both  parties  filed  briefs.  The 
company  then  made  application  that  the  case  be  reopened  for  the 
purpose  of  permitting  it  to  introduce  testimony  in  regard  to  the 
cost  of  breakdown  and  other  services.  This  application  was 
denied  by  the  Commission  on  November  6,  1914,  and  on  the  same 
day  the  Commission  adopted  a  final  order,  after  the  decision  of 
the  Appellate  Division,  directing  the  company  to  forthwith  cancel 
the  restrictive  clause  quoted  as  well  as  similar  clauses  for  ex- 
clusive service  in  its  contracts  for  Tunnel  Construction  Rate, 
Aqueduct  Tunnel  or  Subway  Construction  Eate  and  High  Ten- 
sion High  Load  Factor  and  Submarine  Tunnel  Construction  Bate. 
This  order  was  served  upon  the  company  which,  on  November  12, 
1914,  notified  the  Commission  that  the  order  was  not  accepted  and 
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would  not  be  obeyed.  Thereupon  the  company,  on  November  14, 
1914,  presented  a  petition  for  a  rehearing,  which  the  Commission 
denied  on  December  1,  1&14. 

Case  No.  1640. —  Albert  Moritz  against  The  Edison  Electric 
Illuminating  Company  of  Brooklyn. —  The  Commission  con- 
tinued during  the  year  the  taking  of  testimony  in  this  case  which 
was  begun  in  July,  1912,  upon  the  complaint  of  Albert  Moritz 
and  more  than  one  hundred  others,  who  asked  a  reduction  in  the 
rates  charged  for  electric  current  by  this  company.  The  all^a- 
tions  were  similar  to  those  in  the  complaints  filed  in  the  Stadt- 
lander  and  Ewoldt  cases,  namely,  that  the  small  consumer  was 
being  overcharged  and  discriminated  against  in  favor  of  the  whole- 
sale consumer,  and  also  that  the  consumers  in  general  were  the 
subjects  of  discrimination  in  that  the  company  charged  more  for 
current  in  Brooklyn  fhsm  the  New  York  Edison  Company  charged 
in  Manhattan.  In  order  to  determine  the  value  of  the  company's 
property  as  the  basis  for  an  order,  the  Commission  decided  to 
make  a  valuation  of  such  property  and  instructed  its  engineers  to 
proceed  to  make  one.  This  work  was  undertaken  by  the  engineers 
during  the  year  1913,  and  because  of  the  enormous  amount  of 
detail  has  been  continued  throughout  the  year  1914.  It  is  the 
largest  appraisal  work  ever  undertaken  by  the  Commission  and 
involves  the  largest  electric  lighting  properties  ever  appraised  by 
any  public  body,  according  to  the  Commission's  records.  The 
work  is  about  completed,  and  the  results  will  be  introduced  in 
evidence  in  this  proceeding.  The  hearings  were  still  going  on  at 
the  end  of  the  year. 

Besitlts  of  Metxb  Tests 

The  following  tables  show  the  results  of  tests  of  gas  and  electric 
meters  during  the  year  1914 : 
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Table  B  —  New  Meters  Tested,  1914 


January. .. 
Februaiy. . 

Bfareh 

April 

May 

Jima 

July 

Ausust. . . . 
September. 
October... 
November. 
Deoembor.. 

Totale. 


Total 
correct 


4 
4 
3 
3 
2 
4 
5 
3 
7 
8 
4 
6 


,317 
,240 
.040 
,082 
.077 
,085 
.029 
,702 
,394 
,366 
,994 
.313 


57.639 


Total 
rejected 


180 
196 
152 
177 
155 
185 
220 
141 
190 
217 
201 
204 


2.218 


Grand 
total 


4.497 
4.486 
3.192 
3.259 
3.132 
4.270 
5.249 
3,843 
7,584 
8.583 
5,195 
6,517 


59.767 


Per  cent 
correct 


96.0 
95.6 
95.2 
94.6 
95.1 
95.7 
95.8 
96.3 
97.5 
97.5 
96.1 
96.8 


96.2 


Per  cent 
rejected 


4.0 
4.4 

4.8 
6.4 
4.9 
4.3 
4.2 
3.7 
2.6 
2.6 
3.9 
3.2 


3.8 


Tabub  G  —  Repaired  and  Removed  Meters  Tested,  1914 


January. . . 
February. . 

March 

April 

May 

June 

July 

August. . . . 
September. 
Octobor. . . 
November. 
December.. 

Totab. 


Total 
correct 


26.795 
23.156 
26.202 
25,656 
23.501 
22.731 
19,9]8 
20,792 
24,553 
25,368 
21.516 
22.705 


282.793 


Total 
rejected 


624 
723 
714 
596 
605 
594 
395 
638 
818 
647 
334 
246 


6.934 


Grand 
total 


27.419 
23.879 
26.916 
26.152 
24.106 
23.325 
20.313 
21.430 
25.371 
26.015 
21.850 
22.951 


289.727 


Pwcent 
correct 


97.7 
96.9 
97.4 
97.7 
97.5 
97.5 
98.1 
97.1 
96.8 
97.5 
98.6 
98.9 


97.6 


Percent 
rejected 


2.3 
3.1 
2.6 
2.3 
2.5 
2.5 
1.9 
2.9 
3.2 
2.5 
1.5 
1.1 


2.4 
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Gas  Metees  Tested 
Table  E  —  Complaint  Meters 


1907 

1906 

1900 

1910 

1911 

1912 

1913 

1914 

636 
978 
1.192 
661 
668 
447 
887 
241 
360 
649 
626 
772 

660 
384 
488 
397 
301 
222 
184 
177 
191 
316 
421 
429 

633 
720 
628 
300 
263 
288 
162 
179 
184 
373 
463 
600 

667 
609 
641 
216 
819 
244 
177 
209 
164 
824 
452 
664 

498 
670 
423 
307 
294 
216 
187 
133 
164 
267 
356 
466 

407 
426 
888 
228 
194 
184 
122 
122 
121 
188 
826 
884 

818 

PebruAry 

379 

March  r. , 

843 

April 

299 

Bfiy 

246 

June 

184 

July 

197 
88 
181 
268 
828 
606 

126 

Aocwt 

107 

ftewtembflT 

181 

Ootober... .  i .  i 

164 

Nownbor 

261 

Deownbflf 

322 

Totab 

1.562 

7,346 

4.079 

4.428 

4,426 

3.830 

3.084 

2.880 

Table  F  —  New  Meters 


January. . . 
Fabniary.. 
Maroh..... 

April 

May 

June 

July 

Aucutt 

S&pitBwihot . 
Ootober.... 
NoYember. 
Daoember.. 


Totals. 


1907 


2,760 
6,667 
8.860 
10.817 
7.714 
7.439 

44.227 


1908 


6.164 
2.967 
3.919 
7.488 
6.016 
4.678 
2.487 
4,601 
3.041 
6.604 
7.035 
6.734 

63.414 


1000 


4.078 
2.180 
4.100 
8.663 
2.772 
6.700 
6.827 
4.476 
6.303 
5.602 
6.633 
6,507 

66.030 


1010 


4.638 
3,672 
4.346 
4.704 
4.111 
6.612 
4.028 
4.604 
5.433 
11.766 
0.158 
7.051 

70.103 


1011 


7.018 
6.740 
8.865 
6.044 
5.484 
3.461 
2.260 
2.000 
4.805 
7.346 
10.377 
11,280 

78.880 


1012 


0.607 
4.606 
6.847 
6,650 
6.102 
4.402 
6.067 
8.773 
7.168 
11.215 
5.622 
7.134 

77,082 


1013 


8.254 
6.462 
8.031 
6.617 
6.237 
5.502 
5.421 
5.014 
7.510 
0.807 
6.212 
6.308 

76.464 


1014 


4.407 
4.436 
3.102 
3.260 
3.132 
4.270 
6.249 
8,848 
7.684 
8,688 
6,106 
6.517 

60,767 
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Tablk  Q  —  Repaibkd  and  Rbuoved  Mbtkrs 


-Analtbis  of  Results  or  Qas  Pbebsurb  Txns 
Yeabs  1913  AND  1914 
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CHAPTER  VII 


FORMAL    CASES  —  APPLICATIONS    BY    COMPANIES 
INVOLVING  SECURITIES,  FRANCHISES, 

LEASES,  ETC. 


Authorization  of  Transfers  of  Stocks 

Under  Sections  54  and  70  of  the  Public  Service  Commissions 
Law,  the  Commission  in  1914  took  action  in  six  cases,  in  which 
it  gave  its  consent  to  certain  public  service  corporations  to  acquire 
and  hold  capital  stock  of  other  public  service  corporations,  as 
indicated  in  the  following  summary: 


Appucamt 

Stock  Acqttibbd 

Date  of 
permit 

Case 
No. 

Par  value 

Company 

Under  B$e.e4 
New  York  lUilwaya  Co 

$50,000 

aoo.ooo 

160,000 

9,000,000 
16,800,000 

12,200 

Bridie  Operating  Co 

June   2,1914 
Oct.  80.  1914 
Jan.  28, 1914 

May   4.  1914 
Bfay   4,1914 

July  80. 1914 

1822 

New  York  lUilwftyB  Co 

Third  Arenue  Railway  Co 

Under  See,  70 
CoDMilidated  Oat  Co.  of  N.  Y. . 
Coaadlidated  Qaa  Co.  of  N.  Y. . 

Twenty-tliird  SC  Raflway  Co . . . 
Mid-C^oaitown  Railway  Co.,  Ino. 

Aatoria  licht,  :dMt  A  Power  Co. 
New  Yoric  Ediaon  Co 

1880 
1714 

1717 
1718 

Ediaon    Eleetric    lUuminatiiic 
Co.  ol  Brooklyn. 

Amatenlam  Eleotrio,  li^t.  Heat 
A  Power  Co 

1664 

In  all  but  one  of  these  six  cases  the  applicant  company  already 
held  through  lease  or  stock  ownership  some  kind  of  control  over 
the  company  issuing  the  stock  that  it  now  desired  to  acquire.  The 
largest  amounts  of  stock  involved  in  these  transfers  consisted  of 
the  additional  stock  which  the  Commission  had  authorized  the 
New  York  Edison  and  the  Astoria  Light,  Heat  &  Power  com- 
panies to  issue  for  new  construction  or  additions  and  betterments, 
as  elsewhere  described  in  this  chapter. 

The  Edison  Electric  Illuminating  Company  of  Brooklyn 
already  owned  all  of  the  stock  of  the  Amsterdam  Electric  Light, 

[310] 
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Heat  &  Power  Company  except  the  122  shares  included  in  the 
present  application.    No  opinion  was  filed  in  this  case. 

The  New  York  Railways  Company  was  already  the  lessee  of 
Twenty-third  Street  Railway  Company  and  in  favor  of  its  pro- 
posed purchase  of  stock  of  that  company  the  New  York  Rail- 
ways Company  urged  the  possibilities  of  economy  in  reducing 
the  present  rental  of  18  per  cent  on  the  Twenty-third  Street 
Railway  stock.  This  case  is  described  in  a  later  section  treating 
of  the  New  York  Railways  Company's  application  to  issue  $2,100,- 
000  par  value  of  4  per  cent  bonds  to  acquire  the  Twenty-third 
Street  Railway  Company's  stock. 

The  New  York  Railways  Company  also  obtained  the  consent 
of  the  Commission  to  acquire  one-half  of  the  stock  of  the  Bridge 
Operating  Company,  which  holds  a  franchise  for  the  operation 
of  cars  over  the  Williamsburg  bridge.  No  application  was  made 
to  issue  securities  for  this  transaction  and  the  Commission  did  not 
pass  upon  the  reasonableness  of  the  price  paid  for  the  stock,  viz., 
$37,285.54.  The  Commission  in  1909  had  approved  transfer  of 
this  stock  from  the  Receiver  of  the  New  York  City  Railway 
Company  to  the  Receivers  of  the  Metropolitan  Street  Railway 
Company  without  passing  upon  the  reasonableness  of  the  consid- 
eration given  at  that  time,  which  was  $150,000.  Subsequently, 
the  ConMnission  undertook  an  inquiry  into  the  reasonableness  of 
the  rates  charged  by  the  Bridge  Operating  Company,  as  a  result 
of  which  it  ordered  a  reduction  from  5  cents  for  two  tickets  to 

5  cents  for  three  tickets. 

In  obtaining  the  consent  of  the  Commission  to  acquire  all  of 
the  stock  of  the  Mid-Cross  town  Railway  Company,  the  Third 
Avenue  Railway  Company  added  another  property  to  its  system 
of  street  railways  in  Manhattan.  The  Mid-Crosstown  Company 
is  the  successor  of  the  Twenty-eighth  &  Twenty-ninth  Streets 
Crosstown  Railway  Company,  which  was  formerly  operated  by  the 
Metropolitan  Street  Railway  Company  under  an  agreement  pro- 
viding for  the  payment  by  the  lessee  of  interest  on  $1,500,000  of 

6  per  cent  bonds.  The  old  company  also  had  outstanding  $1,500,- 
000  of  capital  stock.  In  the  first  reorganization  plan  submitted  by 
the  Bondholders'  Committee  to  the  Commission,  it  was  proposed 
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to  issue  $1,000,000  of  bonds  and  $500,000  of  stock.  In  a  later 
application  the  proposed  capitalization  was  reduced  to  $600,000 
of  bonds  and  $500,000  of  stock.  This  application  was  denied  by 
the  Commission  and  in  the  last  application,  which  was  for  such 
amount  of  stock  and  bonds  as  the  Conuuission  should  deem  proper, 
the  Commission  decided  that  no  bonds  at  all  could  be  issued  as 
there  was  no  assurance  that  fixed  charges  could  be  earned,  and  it 
allowed  only  $150,000  of  stock. 

Applications  fob  Autuobization  of  Issue  of  Stocks,  Bonds, 

Etc. 


Case  2fo, 


Company  and  Subject 


1366.  Manhaitan  Bbidob  Thrbb  Cbnt 
LiNB. —  Application  for  approval  of  iS' 
sue  of  ^50,000  capital  stock. 

1398.  Nbw  York  &  North  Shorb 
Traction  Co. — ^Application  for  approval 
of  issue  of  ^1,600,000  bonds  ana  ^771,- 
764.12  stock. 


1436.  Third  Avenub  Briogb  Co. — ^Ad- 
plication  for  approval  of  issue  of  ^20,000 
stock. 


1444.  Brooklyn,  Qubbns  County  & 
Suburban  Bailroad  Co. — Application  f^r 
approval  of  issue  of  ^299,648.72  addi- 
tional bonds. 

1474.  Kings  County  Lighting  Co. — 
Application  for  approval  of  issue  of 
$729,000  additional  bonds. 

1560.  Manhattan  Bridgb  Thbbb  Cbnt 
LiNB. — ^Application  for  approval  of  in- 
crease of  capital  stock  and  of  issue  of 
additional  stock. 

1560.  Nbw  York  Bailways  Co. — ^Appli- 
cation for  approval  of  issue  of  $2,600,000 
bonds. 


1584.  Twbnty-Third  Strbet  Bailway 
Co. — Application  for  approval  of  issue  of 
$1,500,000  bonds. 


1587.    Nbw  York  Dock  Bailway. — ^Ap- 

glication  for  approval  of  Issue  of  $600,- 
00  stock. 

1024.  Long  Acrb  Blbct.  Light  & 
I'owBR  Co. — Application  for  approval  of 
construction  of  electric  plant  and  issue 
of  securities. 


AcUon  of  Commiseion 

January  6,  1914.  Amendatory  resolution 
authorizing  withdrawal  of  $190,000  of 
proceeds  of  stock  issue. 

February  27,  1914.  Order  extending  time 
to  issue  stock  and  bonds. 

April  17,  1914.  Order  amending  approval 
order  of  March  8,  1912.  so  as  to  ap- 
prove a  substituted  mortgage. 

Behearings  held  upon  resolution  of  March 
8,  1912,  authorising  expenditures  from 
proceeds  of  stock  issue  upon  certain 
conditions;  pending,  undetermined. 

Matter  pending,  undetermined,  awaiting 
further  proof  by  company. 


September  22,  1914.  Fourth  resolution 
authorising  withdrawal  of  1 121, 662.76 
from  proceeds  of  the  sale  ox  bonds. 

January  0,  1914.  Besolutlon  amending 
resolution  of  December  31,  1913, 
authorising  use  of  proceeds  of  $190,- 
000  stock. 

February  6,  1914.  Opinion  and  order 
after  rehearing,  denying  application  in 
excess  of  $640,000  bonds  and  confirm- 
ing order  of  November  1,  1912,  author- 
ising issue  of  $640,000. 

June  23,  1914.  Order  and  writ  of  certi- 
orari for  review  of  determination  pre- 
sented. 

May  28,  1914.  Opinion  by  Commissioner 
Maltbie  and  order  authorising  execu- 
tion of  mortgage  and  issue  of  $1,600,- 
000  bonds. 

February  17,  June  27,  September  29  and 
December  29.  1914.  Orders  extending 
time  for  issuing  stock. 

June  6,  September  22,  and  December  22, 
1914.  Orders  extending  time  for  issue 
of  stock  and  bonds. 
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1660.    Manhattan  ds  Qubens  Traction    February  5,  1914.    Order  authorising  1h- 
COBPOBATXON. — ^Application   for  approval        sue  of  $765,000  stock, 
of  issue  of  $1,500,000  stock  and  |l,500,-    February  20,  1014.    Order  extending  time 
000  bonds.  for  notification  as  to  acceptance  of  ap- 

proval order. 

February  27  and  March  3,  1014. 
Opinions  by  Commissioners  Williams 
and  Maltble. 
March  10,  1014.  Order  abrogating  order 
of  February  5,  1014,  and  discontinuing 
proceeding,  upon  request  of  company. 

1655-1656.    Pblham  Park  ds  Citt  Island  January  6,  March  81,  April  14,  June  2 

Railroad  Co. — ^Application  for  approval  and  September  29,  1914.     Orders  ez- 

of    plan     of  reorganization    of    Pelham  tending  time  for  issuing  securities  and 

Park  Railroad  Co.  and  City  Island  Rail-  completing  construction  of  railroad, 
road  Co.  and  issue  of  securities  there- 
under. 

1662.    Third   Avbnub   Bridob  Co.   and    Hearings  held  and  closed.    Matter  pend- 
Third    Avbnub    Railway    Co. — Applica-        ing,  undetermined. 
tion  for  approval  of  issue  by  Third  Ave- 
nue  Bridge   Co.   of   promissory   note   to 
Third  Avenue  Railway  .Co. 

1664.     CoNKT  Island  &  Gravbsend  Rail-    Matter  pending,  undetermined. 
WAT    Co. — ^Application    for    approval    of 
$2,088,900  notes. 

1667.  Bronx  Gas  &  Elbctric  Co. — Ap-  January  13.  June  27,  August  21,  Septem- 
plicatlon  for  approval  of  issue  of  $200,-  ber  11,  September  22,  October  9,  No- 
000  additional  oonds.  vember    17    and    December    4,    lOli. 

Resolutions  authorizing  withdrawal  of 

f proceeds  from  issue  of  bonds, 
y  16,  1914.     Order  further  amending 
approval  order  with  respect  to  condi- 
tions as  to  price  at  which  bonds  should 
be  sold. 

1680.     Hudson  &  Manhattan  Railroad    March  10,  1014.     Resolution  authorising 
Co. — ^Application   for  issue  of  bonds  in        withdrawal  from  proceeds  of  issue, 
connection    with    readjustment    of    com- 
pany's debt 

1692.  Nbw  York  Municipal  Railway  January  30,  March  27,  April  28,  June  2, 
Corporation. — Application  for  approval  July  1,  July  30,  October  9,  November  6, 
of  issue  of  $400,000  additional  capital  November  30  and  December  81.  1914. 
stock.  Orders     extending     time     for    Issuing 

stock. 

1714.  Third  Avbnub  Railway  Co. —  January  23,  1914.  Opinion  and  order 
Second  application  for  approval  of  acquf-  authorizing  Third  Avenue  Railway  Co. 
sition  of  stock  of  Mid-Crosstown  Railway  to  acquire  $150,000  capital  stock  of 
Co.,  Inc.,  and  of  issue  of  $600,000  bonds  Mid-Crosstown  Railway  Co.,  Inc.,  and 
to  pay  therefor.  to  issue  S187.000  4  per  cent  bonds  in 

payment  therefor. 

1716.  Dry  Dock,  Bast  Broadway  ft  March  3,  1914.  Opinions  filed  by  Com- 
Battery  '  Railroad  Co. — ^Application  for  missloners  Maltbie  and  Williams,  and 
approval  of  mortgage  and  issue  of  memoranda  by  Commissioners  Cram 
$2,800,000  bonds.  and  Bustis. 

April  28,  1914.  Order  denying  applica- 
tion. 

December  11,  1914.  Order  confirming 
order  denying  application. 

December  29,  1914.  Note  of  service  of 
writ  of  certiorari  to  review  Commis- 
sion's determination. 

1717.  Astoria  Light,  Hbat  ds  Powbr  March  3,  1914.  Opinions  filed  bv  Com- 
Co. — Application  for  approval  of  issue  missloners  McCall,  Maltble,  Williams 
of  $5,000,000  bonds  and  $9,500,000  stock.        and  Eustis. 

May  4,  1914.  Opinion  filed  by  Commis- 
sioner Eustis.  Order  authorizing  exe- 
cution of  mortgage  and  issue  of 
$5,000,000  bonds  and  $9,500,000  com- 
mon capital  stock. 
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Case  No. 


0<mpany  and  Subject 


1718.  New  York  Edison  Co. — ^Applica- 
tion for  approval  of  Issue  of  116,800,000 
stock. 


1720.  Nbw  York  Connecting  Railroad 
Co. — Application  for  approval  of  execu- 
tion of  mortgage.  Issue  of  securities 
thereunder  and  temporary  issue  of  $10,- 
000,000  notes. 

1728.  BiLT  LiNB  Railway  Corporation 
and  Third  Avknub  Railway  Co. — ^Appli- 
cation for  approval  of  increase  and  issue 
of  capital  stock  of  Belt  Line  Railway 
Corporation  and  acquisition  thereof  by 
Third  Avenue  Railway  Co. 

1728.  Mid-Crosstown  Railway  Co., 
Inc. — Second  application  for  approval  of 
issue  of  capital  stock  and  bonds. 


1789.  Brooklyn  &  North  Rivbr  Rail- 
road Co. — ^Application  for  approval  of 
issue  of  $500,000  capital  stock. 


Action  of  Commiaaion 

March  3,  1914.  Opinions  filed  by  Com- 
missioners McCall,  Maltble,  Eustls  and 
Williams. 

May  4,  1914.  Order  autborUlnR  the  Issue 
by  New  York  Edison  Co.  of  $15,800,000 
capital  stock  and  acquisition  thereof 
by  Consolidated  Qas  Co.  of  New  York. 

February  6.  April  3,  14,  June  27  and 
August  21,  ldl4.  Resolution  authoris- 
ing withdrawal  of  expenditures  from 
proceeds  of  bond  issue. 


February  0,  1914.  Order  extending  time 
of  Belt  Line  Railway  Corporation  for 
issuing  $268,000  capital  stock. 


January  23,  1914.  Opinion  and  order 
denying  application  for  Issue  of  bonds 
and  authorising  the  Mid-Crosstown 
Railway  Co.,  Inc.,  to  issue  $150,000 
capital  stock. 

April  3,  1914.  Order  modifying  order  of 
January  23,  1914,  so  as  to  change  cer- 
tain details  of  order. 

June  23,  1914.  Communication  to  Mid- 
Crosstown  Ry.  Co.,  Inc.,  as  to  distri- 
bution of  cost  of  property  in  accord- 
ance with  the  uniform  system  of  ac- 
counts, pursuant  to  order  of  January 
23    1914. 

November  10.  1914.  Resolution  authorii- 
ing  withdrawal  of  proceeds  from  stock 
issue. 


1762.  Manhattan  Railway  Co. — ^Appli- 
cation for  approval  of  second  mortgage 
and  issue  of  $5,409,000  bonds  thereunder. 

1767.  Brooklyn  Borough  Gas  Co. — ^Ap- 
plication for  approval  of  Issue  of  $125,- 
000  additional  capital  stock. 


1770.  Nkw  York  &  North  Shorn  Trac- 
tion Co. — Application  for  approval  of 
issue  of  $115,464  additional  capital  stock. 

1778.  Third  Avbnun  Railway  Co. — Ap- 
plication for  approval  of  issue  of  $6,660,- 
000  additional  bonds. 


1802.  Manhattan  Bridgb  Thrbb  Cbnt 
T^iNR. — Apnllcatlon  for  approval  of  Issue 
of  $260,000  additional  capital  stock. 


1805.  HfTDsoN  &  Manhattan  Railroad 
Co. — Application  for  approval  of  issue  of 
$154,000  additional  bonds. 


Hearings  held  and  continuing. 


March  8,  1914.  Resolution  authorising 
expenditure  from  proceeds  upon  condi- 
tion of  adjustment  of  fixed  capital  ac- 
count In  accordance  with  estimated 
reproduction  cost  and  accrued  depred- 
ation of  company's  property. 

March  80,  1914.  Opinion  as  to  resolu- 
tion of  March  3.  1914. 

January  9,  1014.  Order  authorising  Is- 
sue of  $81,850  capital  stock. 


February  20.  1914.  Order  authorising 
issue  of  $4,000,000  bonds.  Hearings 
held  and  continuing  with  reference  to 
further  Issue. 

March  13,  1914.  Order  authorising  Issue 
of  $260,000  capital  stock. 

June  12.  July  23.  September  11  and  De- 
cember 18.  1914.  Resolutions  authoris- 
ing withdrawals  of  proceeds  from  stock 
Issue. 

June  23  and  September  29.  1914.  Orders 
extending  time  for  Issue  of  stock. 

.\pri1  7.  1914.  Order  approving  Issue  of 
$154,000  first  lien  5  per  cent  bonds. 

Juno  23,  1914.  Order  extending  time  for 
issue  of  bonds. 

December  11,  1914.  Order  modifying 
order  of  April  7.  1914.  so  as  to  author- 
ise issue  of  bonus  at  80,  and  extending 
time  for  Issue  of  bonds. 
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Oa»e  No. 


Company  and  Subject 


1810.  Nbw  York  Connecting  Railroad 
Co. — ^Application  for  approval  of  iaaue  of 
15,000,000  additional  bonds. 


1823.      CONSOLIDATKD    GA8    Co.    OF    NBW 

York. — ^Application  for  approval  of  issue 
of  $25,000,000  converttDle  debenture 
bonds  and  $25,000,000  additional  capital 
stock. 


1830. — Nbw  York  Railways  Co. — ^Appli- 
cation for  approval  of  acqnisition  of 
capital  stock  of  23d  Street  Railway  Co. 
and  of  issuance  of  bonds  in  payment 
thereof. 


1888.  Broaowat-Sbvbnth  Avbndb  Rail- 
road Co. — Application  for  approval  of  is- 
sue of  1500,000  bonds. 

1845.  Hudson  &  Manhattan  Railroad 
Co. — Application  for  approval  of  issue  of 
$202,500  additional  bonds. 

1860.  Drt  Dock,  East  Broadway  & 
Battery  Railroad  Company. — ^Applica- 
tion for  approval  of  issue  of  supplemen- 
tal mortgage. 

1869.    Brooklyn  Borough  Gas  Co. — Ap- 

glication  for  approval  of  issue  of  $125,- 
00  additional  capital  stock. 


1887.  Staten  Island  Midland  Railway 
Co. — Application  for  approval  of  issue  of 
$135,000  equipment  trust  certificates. 


Action  of  CommisHon 

April  14,  1014.  Order  authorising  issue 
of  $6tp00|p00  4H  P«r  cent  bonds. 

August  21,  September  22,  October  20  and 
November  30.  1914.  Resolntioiis 
authorising  withdrawal  of  proceeds 
from  issue  of  bonds. 

December  1,  1914.  Order  granting  appli- 
cation. 

December  8,  1914.  Order  extending  time 
for  issuance  of  debentures  and  stock. 

December  18,  1914.  Opinion  of  Commis- 
sioner lialtbie. 

October  30,  1914.  Opinion  and  order 
authorising  New  York  Railways  Co.  to 
acquire  6,000  shares  of  stock  of  23d 
Street  Railway  Co.  and  issue  by  New 
York  Railways  Co.  of  $2,100,000  4  per 
cent  bonds  in  payment  therefor. 

November  10  and  November  20,  1914. 
Orders  extending  time  for  acceptance. 

November  80,  1014.  Order  amending 
order  of  October  80,  1914,  in  respect  to 
the  amount  of  discount  upon  sale  of 
the  bonds  to  be  amortised. 

June  23.  1914.  Order  authorising  issue 
of  $500,000  bonds. 


July  31.  1914.  Order  authorising  Issue 
of  $202,500  first  Uen  bonds. 

September  22,  1914.  Order  approving 
issue  of  mortgage  covering  substituted 
route. 


October  30,  1914.  Order  authorising  issue 
of  $125,000  additional  capital  stock. 

November  17,  1914.  Amendatory  order 
correcting  order  of  October  30,  1914. 

December  22,  1914.     Opinion  and  order 

granting  application. 
December  31,  1914.    Resolution  directing 

rehearing. 


Application  fob  Approval,  of  Stock  and  Bond  Issues 

At  the  close  of  1913,  as  stated  in  last  year's  report,  there  were 
pending  before  the  Commission  applications  for  authority  to  issue 
stocks,  bonds  or  other  evidences  of  indebtedness  of  an  aggregate 
par  value  of  $53,650,716.36,  exclusive  of  the  application  of  the 
Mid-Crosstown  Railway  Company  for  such  amount  of  securities 
as  the  Commission  should  deem  proper.  In  the  proceedings  in 
this  case  in  1914,  the  company  finally  asked  for  authority  to  issue 
$187,000  of  stock,  while  applications  filed  in  1914  called  for 
securities  having  an  aggregate  par  value  of  $58,476,500.  The 
total  amoimt  of  securities  called  for  by  the  applications  before 
the  Commission  during  the  year  1914  was  therefore  $112,314,- 
216.36.     The  cases  closed  during  the  year  amounted  to  $100,- 
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878,964  par  value,  including  all  of  the  applications  filed  within 
the  year  and  $42,215,464  of  those  filed  previously.  At  the  close 
of  the  year  1914  there  were  pending  five  eases  aggregating 
$11,435,252.36.  All  but  one  of  these  cases  were  held  open 
pending  further  proof  by  the  applicant.  The  following  is  a  sum- 
mary of  the  authorizations  made  by  the  Commission  in  1914: 

Stock  and  Bond  Issues  Authorized  by  the  Commisbion  in 

1914 

NoTB— The  applieation  of  the  Dry  Doek,  East  Broadway  and  Battery  Railroad  Co.  for  approral 
of  a  mortgace  and  iaeue  of  92,800,000  of  bonds  tt^ereunder  was  denied  (Case  1715). 


CounofimM 


Nature 

of 
seourity 


Tranaporiation  Companitt 
(8te.55) 

Broadway  ft  Seventh  Av.  R.  R.  Co.  Bonds. . . 

Hudson  a  Manhattan  R.  R.  Co. . .  Bonds.. 

Hudson  ft  Manhattan  R.  R.  Co. . .  Bonds.. . 

Manhattan  ft  Queens  Traction/  Stock. 
Corporation \  Bonds, 

Manhattan  Bridge  Three  Cent  line  Stock . 

Mid-Crosstown  Railww^  Co Stock. 

New  York  ft  North  Shore  Trac- 
tion Co 

New  York  Connecting  Railroad  Co. 

New  York  Railways  Co 

Staten  Island  Midland  Railway  Co. 


Third  Avenue  Railway  Co 

Third  Avenue  Railway  Co 

Twenty-third  Street  Railway  Co. . . 

Lighting  Companiet  (See.  09) 
Astoria  Light,  Heat  ft  Power  Co.  | 

Brooklyn  Borough  Gas  Co 

Consolidated  Gas  Co.  of  New  I 

York 1 

New  York  Edison  Co 


Total. 


Date  of 
authorisa- 
tion 


Stock... 
Bonds. . . 
Bonds. . . 
Car  trust 
certs. . . . 
Bonds. . . 
Bonds. . . 
Bonds. . . 


Bonds.. 
Stock.. 
Stock.. 
Bonds.. 
Stock.. 
Stock.. 


June  23. 
Apr.  7, 
July  31, 


1914 
1914 
1914 


Mar.  13. 

Jan.  23, 

Jan.  9, 
Apr.  14. 
Oct.  30, 

Dec.  22, 
Jan.  23, 
Feb.  20, 
May  28, 


1914 
1914 

1914 
1914 
1914 

1014 
1914 
1914 
1914 


Amount  of 

issue 
authoriaed 
(par  value) 


$500,000 
164,000 
202,600 

(b) 


May  4,  1014 
May  4,  1914 
Oct.  30,  1914 
Deo.  1,1914 
Dec.  1,  1914 
Msy   4.  1014 


260.000 
160,000 

81,860 
6.000.000 
2.100.000 

136,000 

187,000 

(<D      4,000.000 

1.600,000 


6,000,000 

9,600,000 

126,000 

26,000,000 

26,000,000 

16,800,000 


Amount 
applied 
for  (a) 


$500,000 

164,000 

203,600 

1.600,000 

1,600,000 

260.000 

(c)  187,000 

116,464 
6.000.000 
2.100.000 

135,000 

600,000 

6.650.000 

1.600.000 


6,000,000 

9,600,000 

126,000 

26.000,000 

26,000,000 

16,800,000 


No. 


(e)  $94,606,360 


$100,728,964 


1833 
1806 
1846 

1660 

1802 
1728 

1770 
1810 
1830 

1887 
1714 
1778 
1664 


1717 

1860 
1828 

1718 


Authorizations  to  Railroads  and  Street  Eailboads 

The  amount  of  authorizations  granted  to  railroads,  street  rail- 
ways and  other  common  carriers  was  $14,270,350  as  compared 
with  an  aggr^ate  amount  of  $80,425,000  granted  to  gas  and 


(a)  Applioations  filed  in  1014  aaregated  $68,476,600. 

(6)  Does  not  include  issue  of  stock,  in  amount  $765,000,  authorised  February  6, 1914,  and  abro- 
gated March  10. 1014,  upon  withdrawal  of  application. 

(c)  Application  originally  asked  for  issue  of  stock  or  bonds  in  such  amount  as  Commiasion  should 
deem  proper. 

(d)  Balance  of  application  ($2,653,003)  awaiting  presentation  of  further  proof. 
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electric  corporations.  This  latter  amount,  however,  really  in- 
volves considerable  duplication  of  securities.  When  all  the  trans- 
actions contemplated  in  the  applications  have  been  completed, 
there  will  be  outstanding  in  the  hands  of  the  public  onlj  $25,125,- 
000  representing  $125,000  of  stock  of  the  Brooklyn  Bojx)ugh  Gas 
Company  and  $25,000,000  of  stock  of  the  Consolidated  Gas  Com- 
pany. The  interrelations  of  these  applications  are  shown  in  a 
separate  abstract  in  this  chapter. 

The  abstracts  compiled  from  the  opinions  in  the  several  cases 
also  cover  the  application  of  the  Dry  Dock,  East  Broadway  &  Bat 
tery  Railroad  Company  for  permission  to  issue  $2,800,000  of 
bonds  for  refimding  purposes.  This  application  was  denied  by 
the  Commission  on  the  ground  that  the  obligations  that  the  com- 
pany proposed  to  refund  were  not  proved  to  be  capital  obligations. 
The  company  took  the  position  that  the  statute  did  not  require 
the  submission  of  such  proof,  and  has  obtained  a  writ  of  certiorari 
to  review  the  decision  of  the  Commission. 

The  reorganization  of  the  Mid;Crosstown  Railway  Company, 
which  involved  a  reduction  in  capitalization  from  $3,000,000  to 
$160,000,  has  been  referred  to  in  the  preceding  section  of  this 
chapter.  Another  important  case  was  the  application  of  the  Man- 
hattan &  Queens  Traction  Corporation  for  $3,000,000  of  stocks 
and  bonds.  The  Commission  authorized  stock  to  the  amount  of 
$765,000  and  awaited  further  proof  concerning  the  mortgage  and 
amount  of  bonds  to  be  issued,  whereupon  the  company  asked  per- 
mission to  withdraw  its  application. 

The  largest  amount  of  securities  authorized  in  1914  for  a  rail- 
road or  street  railroad  corporation  was  the  $5,000,000  of  bonds 
applied  for  by  the  New  York  Connecting  Railroad  Company  to 
carry  on  the  construction  of  a  steam  railroad  connecting  the  New 
York,  New  Haven  &  Hartford  Railroad  in  The  Bronx  with  the 
Long  Island  and  Pennsylvania  riailroads  in  the  Borough  of 
Queens.  The  company  had  exhausted  the  proceeds  of  $11,000,- 
000  of  bonds  authorized  by  the  Commission  in  1913. 

In  Case  No.  1778  the  Commission  authorized  the  Third  Avenue 
Railway  Company  to  issue  $4,000,000  of  bonds  to  cover  expendi- 
tures made  in  the  acquisition  of  the  New  York  City  Interborough 
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Eailway  Comp«uij  and  the  Belt  Line  Railway  Corporation.  The 
remainder  of  the  $6,650,000  applied  for  in  this  case  was  still 
under  investigation  at  the  close  of  the  year. 

An  important  precedent  was  established  in  the  Commission's 
decision  in  the  case  (No.  1830)  of  the  New  York  Railways  Com- 
pany's applioation  for  authority  to  issue  $2,100,000  of  its  four 
per  cent  bonds  for  the  purpose  of  acquiring  $600,000  par  value 
of  the  capital  stock  of  a  lessor  company,  the  Twenty-third  Street 
Railway  Company.  The  ratio  of  exchange  had  been  fixed  at 
$850  par  value  of  bonds  to  $100  of  stock  and  the  company  main- 
tained that  inasmuch  as  the  stock  was  worth  $350  per  share  there 
was  no  discount  involved  in  the  issue  of  the  bonds  at  the  proposed 
rate  of  exchange,  although  the  evidence  showed  that  the  market 
value  of  the  bonds  was  between  75  and  80  per  cent.  The  Com- 
mission held  that  in  the  issue  of  securities  the  money  value 
rather  than  the  par  value  must  be  the  governing  consideration  in 
a  certification  of  the  amounts  chargeable,  respectively,  to  capital 
accoimt  and  income  account,  and  in  this  case  it  certified  that  20  per 
cent  of  the  par  value  of  the  bonds  represented  discount  charge- 
able to  income.  The  company  was  therefore  required  to  create  a 
sinking  f imd  or  amortization  fund  to  make  up  the  discount  out  of 
income  within  the  term  of  the  bonds. 

The  applications  of  the  Broadway  &  Seventh  Avenue  Railroad 
Company  and  the  Twenty-third  Street  Railway  Company  for  the 
authorization  of  bonds  represented  refunding  operations.  The 
other  applications  granted  covered  securities  issued  for  additional 
equipment,  permanent  improvements,  etc. 

Applications  fob  Seven  Years,  1907-1914 

Following  is  a  statement  of  all  applications  that  have  come 
before  the  Commission  since  July  1,  1907,  for  approval  of  stock 
and  bond  issues: 
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A  summary  of  the  foregoing  statement  is  as  follows : 


Amount 
authorixed 

Amount 
disallowed 

Amount 
withdrawn 

Amount 
pending 

Total 
applications 

Dec,  1913 

$517,535,219 
94,695.350 

$182,616,622    $7,244,000 
3.183,614      3.000,000 

$53,650,716 
1*42.216.464] 

$761,046,557 

1914 

-t58.663.500 

Dec.,  1914 

$612,230,569  $185,800,236  $10,244,000 

$11,435,252 
11,435.252 

$819,710,057 

Whereof— 

Transportation 

Liehtuiff 

508.824.169 
103,406.400 

131,599.236      6,994,000 
54.201.000      3.250.000 

658.852.657 
160,857.400 

*  Represents  the  net  reduction  in  amount  pending. 

t  Includes  $187,000  in  an  application  (Case  1728)  filed  in  1913  which  did  not  state  any  specific 
amount. 

While  the  total  authorizations  amount  to  $012,230,569,  it 
should  be  noted  that  this  amount  involves  considerable  duplica- 
tion of  securities.  A  single  application  like  that  of  the  Consoli- 
dated Gas  Company  in  1914,  for  example,  may  cover  an  issue  of 
convertible  debenture  bonds  and  an  equal  amount  of  stock  that  is 
to  be  issued  at  some  future  time  only  in  exchange  for  the  bonds. 
Many  bond  issues  aLso  represent  merely  the  refunding  of  earlier 
issues  approved  by  the  Commission.  Thus  in  the  case  of  the 
Interborough  Rapid  Transit  Company,  the  Commission  has 
approved  securities  amounting  in  the  aggregate  to  $228,712,000 
but  the  latest  application  granted,  $160,057,000,  includes  bonds 
for  the  refunding  of  the  prior  authorizations  amounting  to  $67,- 
755,000.  Furthermore,  in  certain  cases  like  that  of  the  Coney 
Island  &  Brooklyn  Railroad  Company  bonds  have  boen  authorized 
to  be  pledged  as  collateral  for  notes  also  included  in  the 
authorizations. 

An  Applioatiox  Dexikd 


Case  No.  17 lo. —  Dry  Dock,  East  Broadway  &  Battery  Rail- 
road Company. —  This  company,  a  subsidiary  of  the  Third  Ave- 
nue Railway  Company,  has  been  operated  by  Receiver  Frederick 
W.  Whitridge  since  February  3,  1908.  In  the  case  of  all  of  the 
other  subsidiaries,  the  receivership  was  terminated  without  the 
issue  of  new  securities.  This  company  had  outstanding  not  only 
receiver's  certificates,  but  also  certificates  of  indebtedness  to  the 
amount  of  $1,100,000  which  matured  in  1912.  A  readjustment 
jJan  was  made  by  the  Third  Avenue  interests  and  a  protective 


FoKMAi.  Cases  323 

committee  of  the  holders  of  the  certificates  which  provided  for 
the  refunding  of  all  the  company's  debts  and  obligations  by  the 
issue  of  a  refunding  mortgage  and  bonds  thereunder.  Applica- 
tion was  then  made  to  the  C^mimission  under  date  of  July  31, 
1913,  for  its  consent  to  the  making  and  issuance  of  a  refunding 
mortgage  and  deed  of  trust,  and  the  approval  of  the  immediate 
issue  of  $560,000  Series  B  l)onds,  and  $2,240,000  Series  C  bonds 
to  refund  indebtedness. 

It  was  proposed  to  issue  bonds  in  three  series  as  follows :  Series 
A  not  to  exceed  $1,500,000  at  five  per  cent,  a  prior  lien,  preferred 
both  as  to  principal  and  interest  over  subsequent  series  of  bonds, 
$950,000  to  be  reserved  to  refund  outstanding  general  mortgage 
five  per  cent  bonds,  and  $550,000  to  be  reserved  for  new  property 
or  betterments;  Series  B  bonds  not  to  exceed  $560,000  at  four 
per  cent,  payable  to  'ruly  1,  1916,  out  of  surplus  income,  non- 
cumulative  until  that  date,  and  thereafter  bearing  interest  at 
four  per  cent,  this  series  to  l)e  preferred,  both  as  to  principal  and 
interest,  over  Series  0,  and  to  be  issued  for  refunding  receiver's 
certificates  and  claims  on  contract  and  in  tort ;  Series  0  for 
$2,240,000,  bearing  interest  at  four  per  cent  to  July  1,  1916,  non- 
cumulative  until  that  date,  and  thereafter  bearing  interest  at  four 
per  cent,  and  to  be  applied  to  refunding  other  obligations.  After 
July  1,  1916,  Series  B  and  C  bonds  were  to  bear  interest  uncon- 
ditionally and  have  full  rights  of  foreclosure  in  case  of  default  of 
principal  or  interest. 

The  indebtedness  of  the  Dry  Dock  Company  includes  the 
following: 

1  First  mortgage  five  per  cent  bonds, 

due  in  1932 $950,000  00 

2  Certificates  of  indebtedness  issued 

in  1892 1,100,000  00 

3  Unpaid  interest  thereon  to  June  30, 

1913 325,416  67 

4  Receiver's  certificates 499,000  00 

5  Interest  thereon  to  June  30,  1913..  27,330  35 

6  A  claim  of  the  Third  Avenue  Rail- 

way Company 1,500,000  00 
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7  Claims  on  contract  and  in  tort.  . .  .  58,513  60 

8  Other  claims  estimated 30,000  00 


$4,490,260  62 


The  applicants'  theory  was  (1)  that  a  complete  approval  should 
be  given  when  they  have  demonstrated  that  the  obligations  to  be 
refunded  are  actual  obligations,  and  (2)  that  the  Commission 
has  no  duty  or  power  to  inquire  into  the  purposes  for  which  the 
obligations  were  incurred,  or  into  the  ability  of  the  company  to 
earn,  over  and  above  all  operating  expenses,  a  sufficient  amount 
to  pay  the  interest  on  these  obligations,  or  into  the  amoimt  of 
property  represented  by  securities  which  the  Commission  is  asked 
to  approve. 

The  Commission  found  that  a  large  part  of  the  obligations  to  be 
refunded  are  not  capital  charges  and  should  in  part  at  least  have 
been  charged  to  operating  expt^nses  or  income.  Items  3,  5,  7 
and  8,  amounting  to  $441,260.62  should  be  eliminated  on  this 
basis. 

Item  2  represented  certificates  of  indebtedness,  $1,100,000, 
which  were  issued  to  refund  certificates  originally  issued  in  1884. 
Neither  issue  was  approved  by  the  Railroad  Commission  or  any 
state  board,  there  being  no  state  supervision  at  that  date.  The 
amount  issued  in  1884  was  $1,200,000  at  6  per  cent.  In  1892, 
$100,000  was  paid  off,  and  the  rate  reduced  to  5  per  cent,  and 
the  remaining  $1,100,000  was  renewe<l  for  twenty  years.  Inter- 
est on  these  certificates  was  paid  up  to  and  including  August  1, 
1907,  and  no  interest  has  been  paid  since.  There  was  no  evidence 
that  any  sum  representing  the  certificates  was  expended  for  capital 
purposes.  If  it  were  admitted  that  the  certificates  when  issued 
represented  surplus  earnings,  it  does  not  follow  that  the  company 
is  entitled  to  refund  such  securities. 

Item  4  consists  of  receiver's  certificates,  $499,000, —  the  pro- 
ceeds of  which  were  not  altogether  expended  for  property 
additions.  Some  represented  replacements,  and  others  were  issued 
in  settlement  of  a  running  account.  Item  6  Claim  of  the  Third 
Avenue  Eailway  Company,  $1,500,000,  was  for  work  done  on 
the  construction  of  the  Dry  Dock  railroad.     In  this  claim  there  is 
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no  allowance  for  credits  which  should  have  been  made  as  a  result 
of  reconstruction  work  done. 

Throughout  the  entire  period,  deductions  from  capital  account 
for  retirements  of  capital  were  insufficient.  The  decline  in 
physical  property  of  the  company  was  not  reflected  in  the  accounts 
of  the  company.  In  fact,  an  increase  in  the  accounts  is  shown. 
To  June  30,  1913,  no  credits  had  been  made  for  cars  or  horses 
retired.  The  application  contains  about  $375,000  for  these  items 
which  do  not  exist,  and  about  $160,000  of  receiver's  certificates 
representing  replacements.  The  replacement  cost  new  of  the 
physical  property  is  stated  at  approximately  $3,000,000  and  at 
$2,100,000  duplication  cost  in  present  condition,  as  compared 
with  a  capitalization  of  almost  $5,000,000.  The  overcapitaliza- 
tion under  the  proposed  settlement  would  probably  be  at  least 
$2,000,000. 

As  to  the  earnings,  it  was  found  that  the  net  income  was  not 
now  sufficient  to  pay  the  interest  on  the  proposed  issue  of  securi- 
ties, and  is  declining  rather  than  increasing.  There  is  no  reas- 
onable expectation  of  income  in  excess  of  $85,000  a  year,  which  is 
not  sufficient  to  pay  interest  on  the  proposed  new  bonds. 

The.  last  hearing  in  the  case  was  held  January  23,  1914,  at 
which  time  the  hearing  was  closed.  On  February  20th,  the  appli- 
cant was  allowed  to  reopen  the  case,  and  submit  further  evidence 
largely  in  the  shape  of  copies  of  records.  The  copies  of  records 
submitted  indicated  that  the  certificates  of  indebtedness  origin- 
ally issued  in  1884  for  $1,200,000  were  a  scrip  dividend,  and 
that  the  stockholders  to  whom  they  wore  issued  did  not  pay  any- 
thing for  them. 

At  a  meeting  of  the  Commission,  March  3,  1914,  a  motion  to 
adopt  an  order  granting  the  application  was  lost  by  an  equally 
divided  vote.  On  April  28,  1914,  an  order  denying  the  applica- 
tion was  adopted.  The  applicants  thereupon  petitioned  the  Com- 
mission for  a  rehearing  under  date  of  May  4,  1914,  which  was 
granted,  and  evidence  was  introduced  by  the  Commission,  compiled 
principally  from  the  reports  originally  rendered  by  the  company 
to  the  several  state  regulative  bodies,  and  now  contained  in  the 
files  of  the  Commission. 
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On  December  11,  1914,  an  order  was  adopted  denying  the 
application  by  a  unanimous  vote  of  the  Commission,  thus  confirm- 
ing the  order  issued  on  April  28,  1914.  Before  the  close  of  the 
year  the  petitioners  had  obtained  a  writ  of  certiorari  for  the 
judicial  review  of  the  Commission's  action. 

The  Mid-Ckosstown  Application 

Cases  yos.  17 2S  and  17 H. —  Mid-Crosstown  Railway  Conv- 
pany,  Inc, —  The  application  of  this  company  asked  for  authority 
to  issue  capital  stock  and  bonds  in  such  amounts  as  should  be 
deemed  proper  by  the  Commission  and  that  of  the  Third  Avenue 
Railway  Company  for  consent  to  purchase  such  stock  and  bonds  as 
might  be  issued  and  to  issue  bonds  in  payment  therefor.  These 
applications  were  in  effect  a  continuation  of  the  application  which 
was  denied  by  the  Commisson  in  an  order  entered  November  1, 
1912,  which  was  briefly  described  in  the  report  of  that  year. 
The  order  of  November  1,  1912,  was  confirmed  after  a  rehearing, 
by  an  order  entered  January  21,  191o.  In  this  order  the  Com- 
mission held  that  the  fact  of  the  Mid-Crosstown  Company's  having 
been  organized  and  incorporated  prior  to  the  enactment  of  the 
amendment  of  the  Public  Service  Commissions  Law  which  be- 
came effective  April  12,  1912,  did  not  exempt  the  company  from 
the  provisions  of  the  amended  law^  in  a  proceeding  begun  subse- 
quent to  its  enactment,  and  that  under  the  provisions  of  the  new 
section  of  the  law  it  was  mandatorv  that  the  Commission  could 
not  authorize  an  issue  of  securities  in  a  reorganization  in  an 
amount  exceeding  the  fair  valuation  of  the  property  involved. 

Under  the  new  application,  the  Commission  was  asked  to  pass 
upon  the  question  as  to  what  amomit  of  stock  and  bonds  could  be 
issued  with  its  approval  by  the  Mid-Crosstown  Company,  such 
securities  to  be  delivered  to  the  Bondholders'  Committee  of  the 
Twenty-eighth  and  Twenty-ninth  Streets  Crosstown  Railroad 
Company,  in  return  for  the  proi>ertv  of  the  latter  company, 
acquired  by  the  committee  at  foreclosure  sale.  By  the  terms  of 
the  agreement  the  property  was  to  be  turned  over  free  from  all 
liens,  charges  and  claims  of  every  description,  all  liabilities  to  be 
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discharged  by  the  Bondholders'  Committee  unless  waived  by  the 
claimants. 

As  in  the  preceding  application,  the  matter  was  decided  by  the 
Commission  under  the  provisions  of  the  1912  amendment  to  the 
Public  Service  Commissions  Law.  It  was  necessary  to  consider 
the  original  cost  of  construction,  duplication  cost,  present  con- 
dition and  earning  power  at  reasonable  rates  in  order  to  arrive  at 
the  fair  value  of  the  property,  in  excess  of  which  the  issuance  of 
securities  could  not  be  authorized. 

On  the  subject  of  original  covst,  no  cost  record©  were  submitted 
by  the  company  and  no  other  satisfactory  evidence  was  produced  to 
substantiate  the  company's  valuation  of  its  property,  as  stated  in 
the  prior  application.  It  was  held  by  the  Commission  that  the 
actual  cash  cost  of  the  road  must  be  determined,  as  nearly  as  possi- 
ble, and  that  this  must  include  existing  property  only.  Unsup- 
ported entries  charging  capital  accounts,  on  the  books  of  the 
company  or  on  the  books  of  a  controlling  company,  cannot  be  con- 
sidered as  conclusive  evidence.  Reference  is  made  in  the  opinion 
to  the  decision  of  the  United  States  Supreme  Court  in  the  case  of 
the  Karusds  City  Southern  Railway  Company  v.  the  United  States 
et  al.s  in  which  the  Court  upheld  the  power  of  the  Interstate  Com- 
merce Commission  to  require  that  capitalization  of  improvements 
or  betterments  should  add  to  capital  account  only  the  original  cost 
of  new  property,  less  the  cost  of  replacing  the  abandoned  property 
with  similar  new  property.  The  effect  of  this  decision  is  that  only 
such  expenditures  can  be  considered  as  |)ermanent  accretions  to 
investment  as  are  in  excess  of  property  worn  out  and  abandoned. 

In  arriving  at  the  factor  of  duplication  cost  the  property  was 
appraised  by  the  engineer  of  the  Commission.  His  estimate  of 
the  cost  to  reproduce  new  the  property  owned,  whether  operated 
by  the  company  or  not,  was  $172,045^  including  allowance  for 
engineering,  administration,  incidentals,  contingencies  and  con- 
tractors' profits.  The  Commission,  in  line  with  previous  orders, 
considering  duplication  cost  to  mean  the  cost  of  duplicating  prop- 
erty as  it  exists  at  the  time  of  the  appraisal,  and  not  as  it  might 
be  if  it  were  new  throughout,  directed  the  computation  of  the 
expired  life  of  the  various  parts  of  the  road,  their  probable  age, 
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scrap  value  and  accrued  depreciation.  In  the  opinion  of  the  Com- 
mission's engineer,  the  cost  to  reproduce  the  tangible  property 
new,  less  depreciation,  was  $122,692,  including  property  owned 
but  not  operated  by  the  company. 

A  }x>int  emphasized  in  the  prior  opinion  was  the  uncertainty 
of  earning  power  as  a  basis  for  capitalization.  In  view  of  past 
experience  and  with  the  best  available  estimates  of  future  traffic 
conditions,  even  with  the  advantage  of  operating  in  connection 
with  a  larger  system  under  an  arrangement  for  free  transfers, 
there  appeared  little  probability  that  after  payment  of  operating 
charges,  including  reserves  for  depreciation  and  amortization  pay- 
ments, the  earnings  would  be  sufficient  to  pay  interest  on  any 
amount  of  bonds.  Conservative  bankers  usually  require  that 
interest  charges  shall  not  exceed  one-half  of  net  earnings  after 
payment  of  the  above  mentioned  charges.  Under  the  conditions 
the  Commission  could  not  authorize  a  bond  issue. 

While  recognizing  the  apparent  legal  right  of  the  Mid-Cross- 
town  Company  to  issue  securities,  at  least  in  the  form  of  capital 
stock,  the  Commission  again  expressed  its  view  that  corporations 
formed  merely  for  the  purpose  of  selling  securities  to  another 
corporation  were  frequently  detrimental  to  public  welfare,  and 
that,  in  the  present  case,  the  direct  purchase  of  the  property  itself 
by  the  Third  Avenue  Railway  Company  would  be  preferable. 

The  contention  that  the  Third  Avenue  Railway  Company,  in 
the  absence  of  fraud  on  the  part  of  its  directors,  was  entitled  to 
j)ay  any  price  it  considered  expedient  for  the  acquisition  of  the 
securities  of  the  Mid-Crosstown  Company,  and  as  a  consequence 
was  entitled  to  issue  bonds  in  the  same  amount,  was  held  not  to 
be  valid.  Under  such  an  interpretation  the  provisions  of  the 
Public  Service  Commissions  Law  would  be  almost  meaningless 
and  no  limit  could  be  placed  on  values  to  prevent  the  purchase  by 
a  corporation  of  property  or  securities  at  exorbitant  prices. 

It  was  necessary  to  consider  the  two  cases  together,  as  the  appli- 
cation of  the  Third  Avenue  Railway  Company  to  issue  bonds  bear- 
ing interest  at  four  per  cent  was  dependent  on  the  disposition  of 
the  Mid-Crosstown  Company's  application. 

The  orders  adopted  set  fortli  the  opinion  that  the  property  of 
the  Mid-Oosstown  Railway  Company  was  worth  not  to  exceed 
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$150,000;  at  a  fair  valuation,  and  sanctioned  the  issue  of 
$150,000  par  value  of  capital  stock,  upon  condition  that  all  the 
liabilities  of  the  company,  of  its  predecessor,  the  Twenty-eighth 
and  Twenty-ninth  Streets  Crosstown  Railroad  Company,  or  of  the 
receiver  of  the  latter  company,  except  such  claims  as  might  be 
waived  by  the  holders  thereof,  should  be  paid  or  assumed  by  the 
Bondholders'  Committee  of  the  Twenty-eighth  and  Twenty-ninth 
Streets  Crosstown  Kailroad  Company.  Pennission  was  granted 
to  the  Third  Avenue  Railway  Company  to  acquire  the  stock  so 
issued  and  for  this  purpose  to  issue  bonds  bearing  interest  at  four 
per  cent  in  amount  not  to  exceed  $187,000  face  value.  Of  these 
bonds  and  their  proceeds,  $150,000  were  to  be  applied  to  the 
acquisition  of  the  $150,000  capital  stock  of  the  Mid-Crosstown 
Railway  Company  and  $37,000  to  expenses  of  sale  and  to  make 
up  discount,  the  latter  amount  to  be  amortized  out  of  income  prior 
to  the  maturity  of  the  bonds.  Any  excess  in  the  price  paid  by  the 
Third  Avenue  Railway  Company  over  the  amount  authorized 
could  not,  therefore,  be  capitalized  at  the  present  time  or  in  the 
future. 

The  Mid-Crosstown  Railway  Company,  Inc.,  issued  capital 
stock,  as  authorized,  and  on  April  17,  1914,  the  entire  amount 
was  purchased  by  the  Third  Avenue  Railway  Company,  which 
b^an  the  operation  of  the  road  as  a  subsidiary  company  on  that 
date.  The  books  of  the  Mid-Crosstown  Railway  Company  were 
then  opened,  in  accordance  with  the  direction  of  the  Commission, 
showing  no  liabilities  (with  the  exception  of  a  small  amount  of 
current  charges,  payment  of  which  was  assumed  by  the  Third 
Avenue  Railroad  Company).  For  the  period  April  17,  1914,  to 
June  30,  1914,  inclusive,  the  company  reported  a  net  corporate 
loss  of  $1,127.30. 

Ax  AprLKATioN  Withdrawn 

Case  No,  1G50. —  Manhattan  and  Queens  Traction  Corpora- 
tion.—  An  application  was  made  by  this  company  for  authority  to 
issue  $1,500,000  capital  stock,  a  first  mortgage  for  $10,000,000  to 
secure  an  issue  of  five  per  cent  bonds  and  $1,500,000  bonds  under 
the  mortgage.  The  proceeds  were  to  be  used  for  the  acquisition 
of  property  and  the  construction  and  equipment  of  a  street  rail- 
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road,  under  a  contract  with  AlacArthur  Brothers  Company,  which 
company  had  acquired,  at  receiver's  sale,  the  property  and  fran- 
chises of  the  South  Shore  Traction  Company.  MacArthur 
Brothers  Company  caused  the  organization  of  the  Manhattan  and 
Queens  Traction  Company,  which  was  incorporated  with  an 
authorized  capital  stock  of  $1,000,000.  Shares  were  subscribed 
to  the  amount  of  $20,000.  Under  the  tennis  of  the  contract 
MacAilhur  Brothers  Company  were  to  make  good  any  deficit  in 
interest  on  the  $1,500,000  bonds,  above  net  earnings,  for  a  period 
of  three  years.  In  consideration,  they  were  to  receive  $1,480,000 
par  value  capital  stock  and  the  entire  issue  of  bonds.  The  con- 
tract was  vague  and  its  provisions  extravagant  to  a  degree  which 
evidenced  a  single  interest  in  the  parties  to  it. 

In  the  opinion  of  counsel  for  the  Commission,  MacArthur 
Brothers  Company,  being  a  stock  corporation  but  not  a  railroad, 
street  railroad  or  electrical  corporation,  could  not  legally  acquire 
or  hold  over  ten  per  cent  of  the  stock  of  the  Manhattan  and  Queens 
Company,  under  Section  54  of  the  Public  Service  Commissions 
Law.  Various  expedients  were  suggested  by  counsel  for  the  com- 
pany by  which  this  provision  of  the  law  could  be  overcome,  such 
as  the  issue  of  the  stock  to  trustees  or  nominees,  to  be  designated 
by  AlacArthur  Brothers  (^ompany,  and  the  suggestion  that  the 
order  of  the  Commission  contain  a  proviso  that  the  stock  be  issued 
legally.  Jii  the  view  of  the  Commission  such  an  order  would  have 
addeil  nothing  to  the  strength  of  the  law,  and  the  suggestions 
indicated  an  attempt  to  evade  both  the  letter  and  spirit  of  the 
statute. 

The  applicants  having  asked  for  permission  to  issue  the  securi- 
ties, without  regard  to  the  legality  of  the  contract,  consideration 
was  given  to  the  question  of  its  reasonableness.  The  engineer  of 
the  company  estimated  the  cost  of  the  property  at  $2,625,000, 
this  estimate  including  fully  50  per  cent  for  intangible  items. 
The  company  stated  that  the  actual  cost  was  not  known,  although 
much  of  the  work  was  completed.  It  was  proposed  to  issue  the 
bonds  at  75,  which,  with  the  stock  at  par  would  make  up  the  total 
of  the  estimate.  The  estimate  included  a  profit  of  $190,000  to 
MacArthur  Brothers  Company,  $450,000  for  promoter's  profit, 
and    $150,000   for   a    fund    for   development    and    insurance   of 
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interest.  The  Commission  held  that  the  $190,000  profit,  which 
was  claimed  to  be  part  of  the  cost  of  franchises,  could  not  be 
allowed,  the  law  requiring  that  franchises  be  capitalized  only  to 
the  amount  actually  expended  to  procure  them,  that  the  pro- 
moter's profit  was  improjier  in  the  absence  of  evidence  that  any 
amount  had  been  paid  for  services  actually  rendered,  and  that  the 
allowance  of  the  third  item  would  be  capitalizing  operating 
expenses.  An  item  of  $150,000  for  organization  expense,  no 
details  or  vouchers  having  been  submitted,  was  considered  exces- 
sive. The  probable  cost  of  tangible  items  was  arrived  at  with 
difficulty,  owing  to  the  vagueness  of  the  contract.  For  these  the 
Commission  proposed  to  allow  $1,240,533,  including  contractor's 
profit  (disallowed  on  such  items  as  cars,  field  engineering,  inter- 
est, etc.).  In  view  of  the  close  relation  between  the  traction  com- 
pany and  the  construction  company,  the  Commission  was  of  the 
opinion  that  the  construction  contract  was  not  final  in  determin- 
ing what  securities  should  be  issued,  that  the  company  should  be 
required  to  produce  vouchers  to  show  actual  and  necessary  net 
costs,  and  that  profits,  commission,  fees,  etc.,  not  representing 
actual  payments,  should  not  be  capitalized. 

The  application  indicated  that  the  earnings  were  not  expected 
to  suffice  for  the  payment  of  bond  interest  for  at  least  three  years. 
If  bonds  are  issued  they  should  not  bear  interest  during  the  first 
three  years  unless  earned  and  the  discount  should  not  exceed 
fifteen  per  cent.  Amortization  of  this  discount  and  of  all  prop- 
erty reverting  to  the  city  at  the  end  of  the  franchise  should  be 
provided  for. 

The  order  adopted  February  5,  1014,  rested  on  the  basic  prin- 
ciple that  charges  to  capital  should  not  be  made  except  for  actual 
and  necessary  cost.  It  is  improper  for  a  construction  company  to 
charge  a  controlled  subsidiary  more  than  cost  for  work  done. 
Multiplication  of  companies  with  interlocking  relationships  is 
looked  upon  with  disfavor  and  should  not  be  allowed  to  increase 
cost. 

The  order  provided  for  the  issue  of  $765,000  par  value  of  capi- 
tal stock,  no  expenditures  of  proceeds  to  be  made  until  properly 
certified  vouchers  shall  have  been  approved  by  the  Commission. 
Action  on  the  application  for  authority  to  execute  a  mortgage  and 
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issue  bonds  was  deferred  until  a  copy  of  the  proposed  mortgage 
and  a  certified  copy  of  4ihe  consent  of  the  stockholders  should  have 
been  filed.  On  March  10,  1914,  formal  notice  of  the  withdrawal 
of  the  application  having  been  filed,  the  order  of  February  5th 
was  abrogated  and  the  proceeding  discontinued. 

Nkw  York  Railways  Company  Applicatio^t 

Case  No.  18S0. —  New  York  Railways  Company, —  This  case 
related  to  an  application  to  issue  bonds  for  the  purchase  of  the 
outstanding  capital  stock  of  the  Twenty-third  Street  Railway 
Company,  4,305  shares  to  be  purchased  immediately  and  the 
balance  of  the  6,000  shares  as  arrangements  can  be  made,  the 
holder  of  each  $100  par  value  of  stock  to  receive  $350  par  value 
of  4  per  cent  bonds  of  the  New  York  Railways  Company,  with 
adjustment  of  accrued  interest  and  accrued  pro  rata  dividends. 

The  Twenty-third  Street  Railway  Company  is  operated  by  the 
New  York  Railways  Company,  under  lease  agreement,  the  rental 
being  the  sum  of  $108,000  or  18  per  cent  on  the  par  value  of  the 
stock  of  the  Twenty-third  Street  Company,  in  addition  to  the 
payment  of  interest  on  the  lessor's  debt,  and  any  sums  necessary 
for  maintaining  the  organization  of  the  lessor.  In  the  past  this 
latter  amount  has  not  exceeded  $1,500  per  annum.  For  the  last 
five  years  the  dividend  rate  of  the  Twenty-third  Street  Railway 
Company  has  averaged  15.3  per  cent,  it  having  been  necessary  to 
expend  a  considerable  part  of  the  rentals  received  to  defray 
expenses  of  litigation  and  arrears  of  franchise  taxes.  By  purchas- 
ing all  the  outstanding  capital  stock,  each  share  in  return  for  $350 
par  Vtilue  in  four  per  cent  bonds,  it  was  estimated  that  $24,000 
in  fixed  charges  would  be  saved  by  the  New  York  Railways  Com- 
pany annually,  in  addition  to  about  $1,500  paid  for  maintenance 
of  organization. 

The  stock  of  another  company  is  property,  and  the  proposal  to 
acquire  stock  and  to  issue  first  mortgage  bonds  in  payment  comes 
within  the  Commission's  powers  of  approval,  under  the  law.  In 
general,  the  issuance  of  bonds  to  purchase  stock  of  another  com- 
pany at  a  large  premium  is  looked  upon  with  disfavor,  as  contrary 
to  the  public  interest.  The  present  case,  however,  is  less  objec- 
tionable than  others  favorably  considered. 
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The  appraisal  of  the  physical  property  of  the  Twenty-third 
Street  Company  would  indicate  no  such  value  as  to  warrant  the 
large  prentiium  offered.  If  the  value  exists,  it  lies  in  the  contract 
with  the  New  York  Eailways  Company.  The  market  value  of  the 
stock  ranged  from  $250  to  $280  per  share,  prior  to  the  upset  in 
prices  caused  by  the  war.  To  a  proposal  before  the  Commission 
to  pay  $250  to  $280  in  cash  for  each  share  of  stock  no  objection 
could  be  offered  on  the  ground  that  the  price  offered  was  in  excess 
of  market  value. 

The  principle  that  discount  upon  bonds  should  be  amortized 
during  the  life  of  the  bonds  is  well  recognized.  It  has  been  uni- 
formly required  by  the  Commission.  The  applicants  contended 
that  their  4  per  cent  bonds  would  be  issued  at  par  and  that  any 
provision  for  amortization  was  unnecessary  and  ill^al.  It  was 
not  disputed,  however,  that  the  market  value  of  such  bonds  had 
been  between  75  and  80.  In  the  opinion  of  the  Commission, 
neither  the  contention  that  a  purchaser  was  not  willing  to  pay 
$350  for  a  share  of  stock  of  which  the  market  value  was  not  above 
$280  nor  the  claim  that  a  stock  sold  on  the  market  for  from  $250 
to  $280  was  in  fact  worth  $350  could  be  seriously  considered. 

The  argument  that  the  "  investment  value  "  of  the  stock  fixed 
on  a  5  or  5^  per  cent  basis,  would  give  the  stock  an  actual  value 
of  $327  or  $360  per  share  is  unsound,  in  the  face  of  the  fact  that 
the  market  value  is  less,  as  return  on  investment  is  only  one  factor 
of  market  value.  The  market  value  of  the  stock  prior  to  1907, 
the  date  of  receivership,  is  not  evidence  of  present  value. 

The  data  placed  in  evidence  as  to  the  earnings  of  the  property 
of  the  Twenty-third  Street  Company  as  part  of  the  present  system 
have  little,  if  any,  relevancy  to  the  question  of  the  value  of  the 
stock,  inasmuch  as  the  revenue  received  is  limited  to  18  per  cent 
while  the  lease  is  in  force. 

The  granting  of  the  application  as  presented,  without  provision 
for  the  amortization  of  discount  on  the  bonds  issued,  would  estab- 
lish such  a  precedent  that  any  company  could  claim  permission 
to  issue  bonds  for  property  purchased  without  providing  for  dis- 
count, on  the  theory  that  the  property  could  not  be  bought  for  less 
in  bonds  and  that  therefore  the  bonds  would  in  effect  be  issued  at 
par. 
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In  the  order  issued  October  *iO,  1914,  the  New  York  Railways 
(.'ompany  was  authorized  to  purchase  the  6,000  shares  of  capital 
stock  of  the  Twenty-third  Street  Railway  Company,  and  to 
deliver  in  exchange  $2,100,000  par  value  of  4  per  cent  bonds  tc 
the  holders  of  the  stock,  twenty-two  per  cent  of  the  face  value 
of  all  Ixnids  issued  to  be  amortized  out  of  income  prior  to  their 
maturity.  It  was  provided  that  all  stockholders  be  notified  and 
the  offer  of  exchange  kept  open  for  at  least  two  months.  This 
order  was  superseded  by  an  amendatory  order,  under  date  of 
Xovember  30,  1914,  in  which  the  amount  to  be  amortized  was 
fixed  at  twenty  per  cent  of  the  face  value  of  the  bonds  issued. 

TWENTY-TIIIKD    StKKET    RaILWAY    CoMPANY's    APPLICATION 

Case  Xo.  loHJi. —  Twenty-third  Street  Railway  Co. —  On 
May  27,  1913,  an  opinion  was  adopted  in  this  case,  but  no  order 
was  entered  at  that  time  as  the  companies  in  interest  were 
requested  to  consider  and  advise  the  Commission  what  provisions 
should  be  made  to  amortize  the  excess  capitalization  in  conformity 
with  the  opinion,  which  stated  that  in  view  of  the  peculiar  facts 
in  the  case,  the  Conunission  might  authorize  the  bonds,  provided 
an  amortization  fund  were  accumulated  so  that  the  obligations  of 
the  company  should  he  reduced  from  $2,500,000  to  $1,400,000. 
At  the  request  of  the  counsel  for  the  New  York  Railways  Com-i 
pany,  lessee,  the  case  was  reopened  for  argument  on  December  9, 
1913,  and  on  May  28,  1914,  the  application  was  granted  by  a 
divided  vote  of  the  ('ommission.  Commissioner  Maltbie  filed  an 
opinion  setting  forth  his  views  in  dissenting  from  the  action  of 
the  Commission.  He  stated  that  under  the  decision  of  the  Court 
of  Appeals  in  the  Binghamton  case,  it  is  incumbent  upon  the 
Commission  before  approving  the  issue  of  bonds  for  the  discharge 
or  refunding  of  obligations,  (1)  to  ascertain  the  purposes  for 
which  the  expenditures  were  made,  (2)  to  determine  whether  all 
expenditnras  represented  permanent  improvements  or  replace- 
ments of  obsolete  or  worn  out  property,  and  (3)  to  segr^ate  all 
expenditures  for  maintenance,  renewals  and  replacements,  and  to 
permit  the  capitalization  of  only  such  expenditures  as  represent 
])ornianoiU  improveniontvS.     In  the  previous  decision  in  this  case. 


Formal  Cases  oo5 

the  Commission  had  fouud  that  the  cost  of  electritieutiou  of  the 
road  of  the  apj^caut  company  for  which  it  desired  to  issue 
$l,500yOOO  of  bondsy  represented  replacements  to  the  extent  of 
$700,000  or  more,  and  that  the  appraised  value  of  the  entire  prop- 
erty of  the  company  amounted  to  less  than  $1,500,000,  whereas 
its  total  capitalization,  including  the  proposed  bond  issue, 
amounted  to  $2,500,000.  The  Xew  York  Railways  Company  con- 
sented to  provide  an  amortization  fimd  of  $400,000  within  the 
life  of  the  bonds,  and  this  provisicAi  was  included  in  the  mortgage 
approved  by  the  Commission.  The  opinion  stated,  however,  that 
this  amount  was  insufficient. 

Case  Xo.  1560. —  Xew  York  Railways  Company. —  This  case 
involved  a  rehearing  of  the  order  adopted  November  1,  1912, 
which  was  discussed  at  some  length  in  the  1912  report.  Applica- 
tion to  capitalize  the  entire  cost  of  certain  cars  bought  to  replace 
others  was  refused  by  the  Commission  on  the  ground  that  it  was 
financially  unsound,  contrary  to  the  imiform  system  of  accounts 
and  ill^al.  The  order  authorized  the  capitalization  of  $2,800 
per  car,  based  on  increased  seating  capacity  and  increased  cost 
of  the  new  cars.  After  rehearing,  it  was  held  that  no  new  facts 
were  in  evidence,  that  the  law  of  the  case  was  unchanged,  and 
that  the  position  of  the  Commission,  in  refusing  to  capitalize 
replacements,  if  correct  in  1912,  was  e<iually  so  at  the  date  of  the 
present  order. 

In  the  opinion,  the  decision  of  the  United  States  Supreme 
Court  in  Kansas  City  Southern  Railway  Company  v.  The  Unifefi 
States  et  al,  is  cited.  In  that  case,  the  requirement  of  tlie  Inter- 
state Commerce  Commission  that  all  cost  of  replacements  must  bo 
charged  to  operating  expenses  and  only  the  element  of  better- 
ment added  to  capitalization,  is  most  clearly  upheld.  Deprecia- 
tion cannot  be  ignored  and  abandonment  is  irrefutable  evidence 
of  property's  depreciation. 

Under  the  decision  of  the  Court  of  Appeals  in  the  Third 
Avenue  case,  it  was  inferred  that  the  Commission  had  not  the 
power,  under  the  law  as  it  then  stood,  to  require  the  New  York 
Railways  Company  to  amortize  the  difference  between  the  present 
value  of  the  property  taken  over  in  the  reorganization  of  the 
Metropolitan  Street  Railway  Company  and  the  amount  of  capital- 
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ization.  The  present  order  is  based  on  the  provisions  of  the 
uniform  system  of  accounts  and  requires  that  the  original  cost  of 
property  withdrawn  from  service  be  provided  for  by  other  means 
than  capitalization  of  replacements. 

The  case  of  the  Kansas  City  Southern  Railway  Company,  men- 
tioned above,  disposes  of  the  contention  that  such  a  requirement 
by  the  Commission  is  an  unlawful  interference  with  the  internal 
affairs  of  a  corporation.  The  uniform  system  of  accounts  is  neces- 
sary in  order  that  the  Conmiission  can  carry  into  effect  the  pur- 
poses for  which  it  was  created,  and  these  purposes  will  fail  unless 
the  accounts  of  a  company,  while  kept  under  the  uniform  system, 
are  also  in  conformity  with  actual  facts,  the  form  corresponding 
with  the  substance. 

The  present  decision  does  not  hold  the  New  York  Railways 
Company  responsible  for  depreciation  incurred  before  the  reor- 
ganization of  the  Metropolitan  company,  but  assumes  that  the 
property  in  question  was  carried  at  its  original  cost  on  the  com- 
pany's books  and  treats  that  as  the  figure  at  which  it  is  to  be 
replaced.  Were  the  rule  otherwise,  a  corporation,  by  going 
through  the  form  of  reorganization,  could  escape  providing  for 
depr^iation  except  such  as  was  subsequent  to  the  date  of  reorgan- 
ization. By  all  accepted  principles  of  sound  finance  the  invest- 
ment in  a  business  must  not  be  impaired  by  such  methods,  and 
reorganized  companies  are  not  excepted  by  law  from  the  rules 
laid  down  for  all. 

CoxsoLinATED  Ga.s  Company's  Application 

Cases  Nos.  1717,  1718  and  1823. —  Consolidated  Gas  Com- 
pany, New  York  Edison  Company,  Astoria  Light,  Heat 
&  Power  Co, —  The  Consolidated  Gas  Company  supplies 
both  gas  and  electricity  without  competition  throughout  the 
Boroughs  of  Manhattan  and  The  Bronx  as  well  as  in  a  large 
portion  of  the  Borough  of  Queens.  With  the  exception  of 
one  small  company  holding  a  franchise  from  the  former  town  of 
Westchester  outside  of  the  village  of  Williamsbridge,  there  are 
no  gas  or  electric  companies  operating  in  Manhattan  or  The 
Bronx  that  are  not  owned  or  controlled  by  the  Consolidated  Gas 
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Company.  Although  the  growth  in  business,  especially  in  the 
supply  of  electricity,  was  very  rapid,  the  company  had  made  no 
application  to  the  Commission  for  authority  to  issue  additional 
securities  imtil  about  the  middle  of  the  year  1913.  During  the 
six  years  that  had  elapsed  between  the  enactment  of  the  Public 
Service  Commissions  Law,  the  company  had  financed  new  con- 
struction and  extensions  out  of  earnings  or  through  borrowings 
on  short-term  notes.  So  far  as  generating  plants  are  concerned, 
the  growth  of  the  company's  investment  has  been  chiefly  in  the 
comparatively  new  gas  works  at  Astoria,  Long  Island  City,  and 
the  Waterside  power  houses  at  East  34th  street,  Manhattan.  The 
Astoria  gas  works  are  nominally  owned  by  the  Astoria  Light,  Heat 
&  Power  Company,  the  entire  stock  and  bonds  of  which  are  OMOied 
by  the  Consolidated  Gas  Company.  The  l^al  title  of  the  Water- 
side power  stations  is  in  the  New  York  Edison  Compwiy,  which 
conducts  business  under  its  own  name,  although  all  but  an  insig- 
nificant fraction  of  its  stock  is  owned  by  the  Consolidated  Gas 
Company. 

On  July  31,  1913,  the  New  York  Edison  Company  and  the 
Astoria  Light-,  Heat  &  Power  Company  made  application  for 
authority  to  issue  additional  securities  to  repay  advances  on  con- 
struction account  made  to  each  of  the  companies  by  the  Consoli- 
dated Gas  Company.  The  Edison  Company  sought  permission  to 
issue  $15,800,000  of  capital  stock  for  the  discharge  or  refunding 
at  par  of  the  company's  notes  of  the  same  amount  issued  to  the 
Consolidated  Gas  Company.  At  the  time  of  the  application  there 
were  ten  notes,  the  dates  of  issue  of  which  were  between  May  11, 
1907,  and  January  14,  1913,  but  a  number  of  these  notes  repre- 
sented renewals  of  earlier  notes.  The  engineers  of  the  Commis- 
sion inspected  the  property  installed  between  January  1,  1907, 
and  June  30,  1913,  representing  aggr^ate  expenditures  of 
$23,000,000.  In  the  same  period  the  book  records  of  the  com- 
pany showed  property  retirements  aggr^ating  $5,181,988,  these 
requirements  being  based  upon  estimated  cash  cost  in  certain 
instances  where  there  were  no  records  of  original  cost  available. 
An  approval  order  was  adopted  by  the  Commission  on  May  4, 
1914.  Two  of  the  Commissioners  voted  against  the  order  on  the 
ground  that  the  examination  of  the  property  was  incomplete  and 
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inadequate  aud  did  not  give  sufficient  consideration  to  the  net 
additions  to  property  over  and  above  the  property  retirements, 
on  the  basis  of  which  the  property  retired  had  originally  been 
included  in  capital  account. 

The  application  of  the  Astoria  Company,  also  filed  July  31, 
1913,  was  for  permission  to  issue  $l),r)00,000  of  additional  capital 
stock  and  $5,000,000  of  r)i/>  per  cent  first  mortgage  bonds,  to 
redeem  and  retire  $375,000  outstanding  5  per  cent  bonds,  and 
provide  for  the  discharge  of  other  obligations.  A  now  mortgage 
was  also  submitted  to  the  Couunission  for  approval.  The  records 
showed  that  the  entire  investment  in  the  Astoria  plant  had  been 
made  by  the  Consolidated  Gas  (Vmpany.  The  capitalization 
consisted  of  $500,000  capital  stock  and  $375,000  of  bonds,  besides 
160  notes  bearing  dates  from  ^lay  12,  1891),  to  Juno  19,  1913, 
and  aggregating  $14,307,301.79.  The  bonds  represented  a  cash 
investment  of  $75,000  less  than  the  par  value  of  the  security,  hav- 
ing been  taken  by  the  Consolidated  company  for  a  cash  considera- 
tion of  $300,000.  An  approval  order  was  adopted  by  the  Com- 
mission May  4,  1914,  after  examination  had  been  made  of  prop- 
erty representing  about  70  per  cent  of  the  total  property  invest- 
ment* Two  members  of  the  Conmiission  filed  a  dissenting  opiii- 
ion,  stating  their  opi>osition  to  the  order  on  the  ground  that  a 
partial  examination  of  the  capital  expenditures  was  not  sufficient, 
and  also  on  the  ground  that  at  the  rate  at  which  the  bonds  were 
to  bo  issued  (5^^  j)er  cent)  they  could  be  sold  at  a  premium  which 
would  reduce  the  amount  of  bonds  that  it  was  necessary  to  issue 
to  obtain  the  monevs  needed.  The  order  of  the  Commission 
authorized  the  issue  of  $5,000,000  bonds,  of  which  $300,000 
should  be  applied  to  the  discharge  or  refunding  of  $375,000  of 
outstanding  bonds,  and  $4,700,000,  together  with  the  $9,500,000 
of  additional  capital  stock,  toward  the  discharge  of  the  demand 
notes  held  l)y  Consolidated  Gas  Compajiy. 

A  few  days  after  the  ailo]>tion  of  these  orders,  the  Consolidated 
Gas  Company  filed  an  application  for  authority  to  issue 
$25,000,000  of  debenture  l)onds,  which  wore  to  be  convertible  into 
stock  at  the  option  of  the  holder  three  years  from  date  of  issue  or 
at  any  interest  date  subse<juent  thereto  within  five  years  from  the 
date  of  issue.    Tn  order  to  jH'ovide  for  the  conversion,  the  company 
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also  asked  for  permission  to  issue  an  equal  amount  of  its  capital 
stock  to  be  exchanged  at  par  for  the  debentures.  An  approval 
order  was  adopted  by  the  Commission  December  1,  1914,  which 
provided  that  the  bonds  should  be  sold  at  par  plus  accrued  interest 
and  that  proceeds  should  be  used  to  discharge  $7,500,000  of  notes 
and  to  reimburse  the  treasury  for  $17,500,000  of  capital  expendi- 
tures made  out  of  income.  The  company  submitted  proof  that 
the  $7,600,000  of  proceeds  of  notes  as  well  as  the  $17,500,000 
derived  from  income  had  been  expended  in  the  purchase  of  the 
securities  of  the  Xew  York  Edison  and  Astoria  Light,  Heat  & 
Power  companies.  The  evidence  showed  that  subsequent  to  the 
enactment  of  the  Public  Service  Commissions  Law,  the  gas  com- 
pany had  issued  a  certain  amount  of  its  stock  in  exchange  for 
convertible  bonds  issued  prior  to  the  enactment  of  the  law  and 
there  was  some  question  as  to  the  legality  of  such  issue  of  stock. 
Upon  the  motion  of  Commissioner  Maltbie,  the  Commission  voted 
that  the  application  in  the  case  should  be  granted  and  that 
Counsel  to  the  Commission  be  instructed  to  prepare  an  appro- 
priate order,  provided  *^  that  in  the  opinion  of  the  Counsel  to  the 
Commission  the  issuance  of  stock  by  the  company  in  pursuance 
of  the  convertible  debenture  bonds  issued  by  it  prior  to  the  cre- 
ation of  the  Public  Service  Commission  was  legal."  Commis- 
sioner Maltbie  also  moved  that  tbe  application  be  granted  to  the 
extent  of  authorizing  the  issue  of  an  amount  of  bonds  sufficient  to 
realize  $25,000,000  if  the  bonds  were  sold  at  the  market  premium 
at  which  rights  to  subscribe  thereto  were  selling,  but  this  motion 
was  lost 

Forms  of  Accounts,  Reports,  Etc. 

A  reading  of  the  opinions  that  have  been  here  abstracted  will 
disclose  the  prominence  in  capitalization  cases  of  the  subject  of 
replacements.  The  New  York  Court  of  Appeals  has  ruled  in  the 
Binghamton  case  that  the  Public  Service  Commission  may  not 
authorize  the  capitalization  of  replacements,  and  the  Supreme 
Court  of  the  United  States  in  the  Kansas  City  Southern  case,  con- 
struing the  accounting  regulations  of  the  Interstate  Commerce 
Commission,  also  ruled  in  effect  that  the  cost  of  property  replaced 
and  also  the  cost  of  property  abandoned  but  not  replaced  is  proi>- 
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erly  chargeable  to  income  rather  than  to  capital.  Unless,  howi- 
ever,  the  records  of  the  companies  are  in  sufficient  detail  to  indi- 
cate clearly  what  has  been  the  cost  of  property  units  that  are  worn 
out  or  are  obsolete  and  unserviceable,  difficulties  will  arise  in 
applying  the  principles  laid  dovm  by  the  courts.  One  of  the 
essential  features  of  the  accounting  regulations  adopted  by  this 
Commission  in  1908  and  prescribed  for  the  use  of  public  utilities 
in  this  District  was  the  requirement  that  the  record  of  property 
acquired  should  be  kept  in  such  detail  as  to  insure  the  identifica- 
tion of  every  unit  of  property  and  its  cost.  This  requirement, 
however,  applies  only  to  property  acquired  after  the  adoption  of 
the  order.  In  the  case  of  many  companies  the  property  accounts 
up  to  that  time  had  not  been  kept  in  sufficient  detail  and  when 
any  of  the  property  included  in  "  Fixed  capital  December  31, 
1908,"  goes  out  of  service  it  becomes  necessary  to  estimate  its 
cost.  This  involves  not  merely  an  estimate  of  the  cash  cost  but 
of  the  amount  at  which  it  has  been  included  in  the  capital  account, 
which  formerly  was  not  always  identical  with  cash  cost  Hence, 
notwithstanding  the  fact  that  the  records  of  the  Commission 
include  a  complete  inventory  and  appraisal  of  a  very  large  pro- 
portion of  all  the  property  devoted  to  public  uses  by  the  utilities 
of  New  York  City,  there  is  still  difficulty  in  determining  the 
amount  of  replacements  or  retirements  that  should  be  deducted 
before  additional  capital  obligations  are  authorized  for  capital 
expenditures. 

It  will  therefore  be  seen  that  something  is  gained  when  a  com- 
pany voluntarily  accepts  the  Commission's  appraisal  of  its  prop- 
erty and  takes  the  same  upon  its  books,  even  though  the  aggregate 
amount  of  its  tangible  property  must  in  consequence  be  reduced. 
While  corporations  organized  since  1908  have  kept  property 
accounts  in  detail  in  accordance  with  the  accounting  rules  of  the 
Commission,  the  first  company  that  has  offered  to  rewrite  its  old 
capital  account  (Fixed  capital  December  31,  1908)  is  the  Brook- 
lyn Borough  Gas  Co.,  which  operates  in  Coney  Island  and  the 
territory  immediately  to  the  north.  This  company  obtained 
authority  from  the  Commission  in  1913  to  issue  $125,000  of 
additional   stock  for  permanent  improvements.      In   accordance 
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with  one  of  the  *^  standard  clauses  "  of  the  Commission's  capi- 
talization orders,  the  approval  order  forbade  the  company  to  apply 
any  of  the  proceeds  of  the  stock  unless  and  until  it  had  submitted 
to  the  Commission  an  itemized  bill  of  its  proposed  expenditures 
and  obtained  the  Commission's  approval  of  the  same.  This  com- 
pany had  recently  constructed  a  new  generating  plant  and  there 
was  some  question  as  to  the  serviceableness  of  the  old  plant,  which 
it  held  in  reserve  but  did  not  operate.  As  a  solution  of  this  ques- 
tion and  other  questions  that  had  arisen  earlier  in  the  Commis- 
sion's investigation  of  its  capitalization  or  rates,  the  company 
agreed  to  rewrite  its  capital  accounts  and  to  amortize  the  excess 
of  its  liabilities  over  the  valuation  of  assets  adopted  by  the  Com- 
mission. The  facts  in  the  case  are  stated  in  detail  in  the  opinion 
adopted  March  13,  1914,  which  is  as  follows: 

Maltbdb,  Commissioner:  The  order  herewith  submitted  marks  the  com- 
pletion of  a  matter  that  has  been  under  discussion  for  a  considerable  period. 
It  involves  the  revision  of  the  capital  account  of  the  company  and  the  early 
amortization  of  all  franchise  values  and  other  items  not  properly  chargeable 
to  capital.  The  Brooklyn  Borough  Gas  C!ompany  is  the  first  company  under 
our  jurisdiction  to  adopt  the  plan  voluntarily  and  to  realize  that  a  state- 
ment of  assets  based  upon  present  values  of  tangible  property  and  the 
amortization  of  excessive  capitalization  will  attract  investors  and  stimulate 
confidence  in  banking  circles.  The  fact  that  capital  accounts  are  often  mere 
balancing  entries  to  offset  large  issues  of  stocks  and  bonds  has  made  investors 
skeptical  and  inclined  to  characterize  all  capital  accounts  as  meaningless  or 
deceptive.  The  attitude  of  the  Brooklyn  Borough  Gas  Company  deserves 
strong  commendation,  and  it  is  to  be  hoped  that  other  companies  will  follow 
its  example. 

The  question  of  the  revision  of  the  balance  sheet  of  this  company,  especially 
its  asset  accounts,  first  arose  in  connection  with  the  complaint  of  Baltz  and 
others,  against  the  prices  charged  for  gas  within  the  area  supplied  by  this 
company.  The  Commission  found  {Baltz  v.  Brooklyn  Borough  Qua  Co,,  2  P. 
S.  C.  R.  [1st  Dist.  N.  Y.]  620)  that  the  capitalization  of  the  company 
exceeded  the  fair  value  of  its  property,  although  it  was  not  necessary  then 
to  fix  the  fair  value  in  order  to  dispose  of  the  complaint,  and  the  exact 
excess  was  not  established. 

About  two  years  later  the  reasonableness  of  the  gas  rates  was  again 
attacked  by  certain  consumers,  and  in  the  opinion  then  rendered  (Rates  for 
Gas  in  31st  Ward  of  Brooklyn,  4  P.  S.  C.  R.  [1st  Dist.  N.  Y.]  32S)  the 
Commission  found  that  the  fixed  capital  account  was  about  $450,000  in 
excess  of  the  then  fair  value  of  the  fixed  property. 

From  time  to  time,  I  urged  upon  the  officials  of  the  company  the  advisa- 
bility of  a  revision  of  its  balance  sheet,  calling  attention  to  the  advantages 
which  would  accrue  to  the  company,  as  well  as  to  the  public  and  the  Com- 


')4r'2        PuiiLic  kSkuvk'K  Commission  —  FiusT  District 

mission,  particularly  when  the  company  would  undertake  to  finance  exten- 
sions. When  an  application  was  made  recently  for  consent  to  issue  addi- 
tional stock,  I  brought  the  matter  up  again,  and  it  has  now  been  satisfac- 
torily adjusted.     I  submit  an  order  making  the  plan  effective. 

To  understand  the  full  import  of  the  revision  to  be  made,  it  is  necessary 
to  review  briefly  the  history  of  the  company,  which  is  set  forth  in  the  two 
opinions  referred  to  above. 

The  BrookljTi  Borough  Gas  Company  was  incorporated  in  February,  1898, 
and  immediately  took  over  the  property  and  franchises  of  the  Coney  Island 
Fuel  Gas  &  Light  Co.,  which  had  been  incorporated  in  1881  and  held  fran- 
chises for  the  supply  of  gas  in  the  former  Town  of  Gravesend,  embracing 
Coney  Island  and  the  adjacent  district  to  the  north  now  constituting  the 
31st  Ward  of  the  Borough  of  Brooklyn,  with  a  permanent  peculation  accord- 
ing to  the  last  federal  census  of  29,610.  The  Coney  Island  Fuel  Gas  & 
Light  Co.  had  outstanding  $160,000  par  value  of  capital  stock  and  $55,000 
of  bonds.  Its  construction '  account  exceeded  the  sum  of  the  stock  and 
bonds,  but  the  entire  investment  in  the  property  could  not  have  exceeded 
$250,000.  In  order  to  acquire  this  property,  the  Brooklyn  Borough  Gaa 
Company  issued  bonds  to  the  amount  of  $240,000  and  stock  to  the  amount 
of  $500,000.  Practically  the  whole  issue  of  stock  represented  a  capitalization 
of  anticipated  profits,  often  called  the  value  of  the  franchise. 

The  Brooklyn  Borough  Gas  Company  has  not  paid  a  dividend  upon  its 
stock  up  to  December  31,  1913,  but,  on  the  contrary,  has  devoted  all  of  its 
surplus  income  after  payment  of  fixed  charges  to  the  building  up  of  the 
property.  The  31st  Ward  has  grown  rapidly  and  there  has  been  a  very  large 
increase  in  the  demand  for  gas  during  the  summer  season  at  Coney  Island. 
To  supply  the  needs  of  this  growing  territory,  the  company  has  sold 
$760,000  face  value  of  bonds,  making  its  total  funded  debt  $1,000,000. 

In  19<13  the  company  expended  upon  a  new  gas  holder,  upon  the  extension 
of  its  mains,  and  on  meters,  service  pipes,  etc.,  upwards  of  $160,000,  of  which 
about  $16,000  was  taken  from  its  depreciation  fund  to  cover  the  amount  of 
replacements  included  in  the  gross  expenditure  of  $160,000.  Of  the  remaining 
$144,000,  the  company  proposed  to  use  $19,000  of  its  earnings  and  obtain 
$125,000  from  the  sale  of  additiomil  capital!  stock.  If  the  issue  were 
approved,  the  total  capital  stock  would  become  $625,000,  and  the  total  capi- 
talization as  represented  by  par  value  of  securities  $1,625,000. 

The  Commission's  appraisal  of  the  property  as  of  January  1,  1914,  resulted 
in  an  estimated  cost  of  reproduction  new  of  slightly  more  than  $1,500,000, 
and  of  a  duplication  cost,  after  the  deduction  of  accrued  depreciation,  of 
$1,345,000.  Taking  into  account  working  capital,  the  whole  property  invest- 
ment was  only  about  $300,000  less  than  the  nominal  capitalization,  and  a 
large  part  represented  supersedwl  plant.  The  old  works  might  have  been 
regarded  as  a  reserve  plant  so  long  as  the  new  works  were  not  in  complete 
and  successful  operation,  but  when  that  time  arrived  the  old  works  served 
no  purpose  other  than  room  for  storage  of  supplies.  Its  value  aside  from 
the  value  of  the  land  was  virtually  nil,  and  the  company  agreed  that  it  was 
improper  to  carry  the  original  cost  of  the  old  plant  as  an  asset. 

After  considerable  discussion  as  to  details,  the  company  agreed  to  under- 
take a  complete  revision  of  its  asset  accounts  and  to  write  off  the  excess 
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of  capitalization  over  present  value  by  the  continued  investment  of  surplus 
earnings  in  additional  property  within  the  next  few  years. 

The  plan  is  as  follows:  As  of  January  1,  1914,  the  company  is  to  reduce 
its  fixed  capital  (or  property  investment)  account  from  $1,773,100  to 
$1,344,752,  the  appraised  value  as  found  by  the  Commission's  engineers  after 
the  deduction  of  depreciation.  Of  the  entire  reduction,  amounting  to 
$428,428,  the  company  is  to  charge  off  to  surplus  immediately  $178,428.  The 
remaining  $250,000  will  be  carried  as  a  suspense  account  on  its  balance  sheet 
under  the  title  of  "  Franchise  and  other  intangible  assets  in  process  of 
amortization.''  Kach  year  it  will  reserve  from  its  earnings  over  and  above 
the  reservation  for  depreciation  5  cents  for  each  M.  cu.  ft.  of  gas  sold,  and 
the  amount  thus  reserved  will  be  invested  in  the  necessary  extensions  and 
additions  to  its  plant  and  distribution  system,  so  that  in  the  course  of  eight 
or  ten  years  there  will  be  physical  property  substituted  for  the  intangible 
asset,  and  there  will  have  been  established  a  parity  between  the  structural 
value  and  the  nominal  capitalization  of  the  company. 

One  advantage  of  the  revision  from  the  point  of  view  of  the  Commission 
lies  in  the  establishment  of  a  permanent  record  of  the  retirement  value  of 
every  unit  of  the  company's  property.  One  of  the  greatest  difficulties  that 
has  arisen  in  connection  with  the  supervision  of  the  capitalization  and  rates 
of  public  service  corporations  has  been  found  to  be  the  absence  or  inadequacy 
of  the  records  of  the  cost  of  property.  ITiis  difficulty  does  not  exist  in  the 
case  of  corporations  that  have  come  into  existence  since  the  creation  of  the 
Commission  and  the  regulation  of  accounting  methods  by  the  Commission. 
The  system  of  accounts  which  the  Commission  has  prescribed  makes  suitable 
provision  for  the  recording  of  the  cost  of  all  property  purchased  with  the 
proceeds  of  the  sale  of  stocks,  bonds,  or  other  securities,  so  that  when  a  car, 
an  engine,  a  boiler,  a  gas  main  or  a  meter  is  abandoned  or  retired  from 
service,  it  will  be  possible  to  deduct  from  the  capital  account  the  amount 
which  was  added  to  capital  at  the  time  of  the  purchase  of  such  unit.  Only 
in  this  way  is  it  possible  to  preserve  the  parity  between  property  and  capital- 
ization, and  where  the  companies  have  no  itemized  record  of  the  cost  of  the 
different  units  of  property,  there  is  almost  certain  to  be  disagreement  as  to 
the  amount  that  should  be  deducted  from  capital  account  when  property  is 
abandoned  or  replaced.  So  far  as  the  Brooklyn  Borough  Gas  Co.  is  con- 
cerned, the  company  and  the  Commission  have  now  agreed  upon  a  detailed 
inventory  and  appraisal  covering  the  amount  at  which  every  unit  of 
property  stands  in  the  capital  account.  This  inventory  or  appraisal  can 
easily  be  kept  up  to  date  so  that  an  investigation  as  to  the  rates  or  prices 
charged  for  gas  can  be  made  very  expeditiously.  The  company  on  its  part 
will  be  able  to  present  to  banking  houses  and  investors  a  balance  sheet 
virtually  approved  by  the  Public  Service  Commission. 

Attention  should  be  called  to  the  fact,  lest  the  situation  be  misunderstoood, 
that  the  company  is  to  take  the  funds  needed  for  amortization  from  the  fair 
return -allowed  upon  the  fair  value  of  the  property  in  the  rate  case.  The 
Commission's  order  does  not  increase  directly  or  indirectly  the  prices  which 
might  otherwise  be  charged  for  gas.  The  amortization  fund  comes  from  the 
company's  share  in  the  enterprise. 
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Case  No.  J  SIS. —  Use  of  Reserve  Funds, —  A  formal  proceed- 
ing was  held  to  deterniine  whether  the  New  York  Railways  Com- 
pany had  acted  in  contravention  of  the  Uniform  System  of 
Accounts  for  Street  and  Electric  Railways  when  it  reduced  its 
reserve  for  accidents  and  damages  in  the  sum  of  $33,984.67,  and 
transferred  the  same  to  surplus  accoimt.  The  company  stated 
that  the  action  had  been  taken  in  consequence  of  expert  advico 
that  the  reserve  which  it  had  been  maintaining  by  charges  to 
operating  expenses  was  excessive.  The  Commission,  however, 
held  that  the  accounting  regulations  prohibited  the  withdrawal 
of  any  moneys  from  the  reserve  until  the  liabilitieft  for  which  the 
reserve  had  been  created  were  extinguished  or  at  least  definitely 
ascertained.  The  provisions  of  the  company's  mortgage,  more- 
over, seemed  to  be  in  harmony  with  the  Commission's  require- 
ments. The  Commission  thereupon  ordered  the  company  to 
restore  to  its  reserve  for  injury  and  damage  claims  the  amount 
which  it  had  deducted  therefrom  in  accordance  with  its  proposed 
adjustment. 

In  connection  with  the  question  of  injury  and  damage  claims, 
which  constitute  so  large  a  part  of  the  operating  expenses  of  the 
street  railways  of  New  York  City,  it  may  be  noted  that  a  com- 
plete revision  of  the  form  of  annual  report  for  street  railways 
was  made  in  1914  for  the  first  time  in  three  years.  The  new  form 
calls  for  additional  information  on  the  subject  of  accident  claims 
and  amounts  paid  in  settlement  thereof,  which  must  be  reporteil 
in  such  form  as  will  disclose  the  aggregate  amount  of  disburse- 
ments, immediate  or  deferred,  that  arise  out  of  the  accidents 
occurring  in  each  half  year. 

Applioatioxs    for    Certificates    of    Convexience    and 

Necessity 

In  Case  No.  1284,  the  Brooklyn  and  Jammca  Bay  Railway 
Company  applied  to  the  Commission  for  a  certificate  of  public 
convenience  and  necessity  (see  report  for  1913).  The  proof  in 
the  case  at  the  end  of  the  year  1913  had  not  been  completed.  Dur- 
ing the  year  1914,  no  additional  proof  was  submitted  by  the  com- 
pany, December  28,  1914,  the  Commission  addressed  a  letter  to 
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the  company's  counsel,  stating  that  a  final  disposition  of  the  mat- 
ter had  been  withheld  in  order  to  afford  the  company  an  oppor- 
tunity to  present  additional  proof,  which  was  deemed  necessary 
for  a  determination  of  the  matter ;  also  that  the  delay  in  the  case 
had  been  entirely  on  the  part  of  the  applicant  and  for  an  unwar- 
ranted length  of  time.  Accordingly  the  company  was  informed 
that  the  case  would  be  placed  on  the  calendar  of  the  Commission 
for  immediate  disposition.  Under  date  of  December  30,  1914, 
the  counsel  to  the  company  replied  that  the  delay  could  not  injure 
anyone,  and  asked  that  the  Commission  grant  him  further 
indulgence,  promising  to  take  the  matter  up  during  the  year  1915. 
The  Commission  at  the  close  of  this  year  had  the  request  under 
advisement. 

In  Case  No.  1786,  the  Degnon  Termirud  Rdilroad  Corporation 
applied  to  the  Commission  by  a  petition  dated  December  31,  1913, 
for  a  certificate  of  public  convenience  and  necessity  for  the  con- 
struction of  a  double  track  railroad,  commencing  at  a  point  on 
the  westerly  side  of  Pearson  street,  about  twelve  feet  southerly 
from  the  southerly  side  of  Meadow  street,  and  running  thence  in 
an  easterly  direction  and  parallel  to  Meadow  street  and  to  Nott 
avenue,  and  generally  distant  twelve  feet  southerly  therefrom,  to 
the  westerly  side  of  Mount  street  A  hearing  was  held  on  the 
application,  and  on  January  27,  1914,  the  Conmiission  by  reso- 
lution adopted  an  order,  directing  that  the  certificate  be  granted. 

Applications  for  Approval  of  Exercise  of  Franchises  and 

Rights 

Ca^es  No8.  1573  aiid  1859. — Lon^  Island  Railroad  Compamf. — 
In  Case  No.  1573  the  Long  Island  Railroad  Company,  as  lessee 
of  the  New  York;  Brooklyn  and  Manhattan  Beach  Railway  Com- 
pany, applied  to  the  Commission  by  petition  dated  October  15, 
1912,  pursuant  to  Section  53  of  the  Public  Service  Commissions 
Law,  for  its  approval  to  exercise  rights,  privileges  and  franchises 
to  carry  out  certain  construction  work  and  improvements  on  that 
part  of  the  New  York,  Brooklyn  and  Manhattan  Beach  Railway 
between  the  Brooklyn  and  Queens  borough  line  and  Fresh  Pond 
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junction.  This  case  was  heard  together  with  Rapid  Transit  Case 
Xo.  3041,  that  case  being  the  api>lication  of  the  Xew  York  Con- 
necting Railroad  Company  for  a  luodiiication  of  a  certificate 
issued  by  the  Board  of  Rapid  Transit  Railroad  Commissioners. 
The  two  cases  related  practically  to  the  same  subject.  The  Long 
Island  Railroad  Comimny  in  its  application  projwsed  to  elevate 
its  two  existing  main  line  tracks  and  to  construct  two  additional 
main  line  tracks.  The  Comiecting  company  in  its  application 
proposed  to  abandon  a  portion  of  itii  route  and  to  substitute  there- 
for the  route  of  the  Long  Island  company  as  reconstructed. 
Xumerous  hearings  Avero  held  in  11)13  and  also  during  the  past 
year.    The  case  is  still  j^ending. 

In  Case  Xo.  1859  the  C/ommisvsion  approved  by  order  dated 
September  11,  1914,  the  exercise  of  the  franchise  granted  the 
company  by  the  City  to  construct  and  operate  a  side  track  across 
Borden  avenue  and  along  a  i>ortion  of  Fox  street,  Long  Island 
Citv.  The  Commission  also  detennined  in  this  case  that  such 
track  might  be  constructed  at  grade  across  Borden  avenue  and  th'^ 
tracks  of  the  Xew  York  and  (Queens  County  Railway  Company 
therein. 

Case  No.  ISJ^-L — DegH'On  Terminal  RwUroad  Corporation. — 
This  was  an  application  for  approval  of  the  Conunission  to  the 
exercise  of  rights  and  franchises  for  the  construction  and  operation 
of  a  railroad  over  portions  of  Pearson  street,  Anable  avenue,  Creek 
street,  Orton  street.  Manly  street,  Nott  avenue,  Davis  street  and 
Mount  street.  July  10,  1914,  a  hearing  was  held  in  the  matt-3r 
and  on  July  IG,  1914,  the  Commission  adopted  an  order  granting 
its  approval. 

Applications  for  Certificates  of  Abandonment  of  Routes 

In  Case  No,  IGJiO  the  Central  Crosstown  Railroad  Company  of 
New  York  made  application  to  the  (Commission  in  1913  for  a 
certificate  of  abandomnent  .of  a  portion  of  its  railroad  in  17th  and 
18th  streets  between  Broad wav  and  Avenue  A.  The  Commission 
granted  the  company  such  certificate,  but  on  condition  that  it 
should  proceed  at  once  to  take  up  and  remove  the  tracks  aban- 
doned and  restore  thc^  surface  of  the  streets  and  complete  the  work 
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within  three  months  from  the  date  of  the  order,  the  work  of  the 
removal  of  tracks  to  be  done  at  the  expense  of  the  company.  The 
company  petitioned  the  Commission  for  a  rehearing  in  the  case 
and  the  same  was  held  February  10,  1914.  The  company  sub- 
mitted at  this  rehearing  a  contract  with  the  City  which  provided 
that  in  lieu  of  taking  up  the  rails  at  once  the  company  was  to  pay 
the  City  a  lump  sum  of  $10,000  as  its  contribution  to  the  future 
repavement  of  the  streets ;  also  to  remove  the  tracks  at  its  expense 
in  the  future  when  the  City  authorities  decided  to  repave.  The 
Commission  in  view  of  this  satisfactory  arrangement  with  the  City 
officials  adopted,  February  27,  1914,  an  order  modifying  the  orig^ 
inal  order  granting  the  certificate  of  abandonment  by  omitting  the 
conditions  enumerated  therein. 

Case  Xo.  186S. —  Long  Island-  Electric  Railway  Company. — 
This  was  a  case  in  which  the  Long  Island  Electric  Railway  Com- 
pany applied  to  the  Commission  for  its  approval  of  the  abandon- 
ment of  a  portion  of  its  route  in  Liberty  avenue  westerly  from  the 
Rockaway  plank  road  to  the  division  line  between  the  boroughs 
of  Queens  and  Brooklyn.  The  Commission  denied  the  application 
by  order  adopted  November  17,  1914. 

Case  No,  1802. —  New  York  Railways  Company. —  This  was 
an  application  for  the  abandonment  of  a  portion  of  the  New  York 
Railways  Company's  route  along  Smith  street,  James  slip  and 
New  Chambers  street.  The  Commission  after  holding  a  hearing 
in  the  matter  granted  the  application  by  order  dated  Septem- 
ber 22,  1914,  on  condition  that  the  company  should  proceed  at 
once  at  its  own  expense  to  remove  the  tracks  abandoned  and  prop- 
erly restore  the  surface  of  the  street.  It  also  stipulated  that  the 
work  was  to  be  completed  within  three  months  from  the  date  of  the 
order,  the  order  to  take  effect  as  soon  as  accepted  by  the  company 
and  the  acceptance  of  the  company  to  be  made  on  or  before  Octo- 
ber 3,  1914.  The  company  has  obtained  several  extensions  of 
time  in  which  to  notify  the  Commission  whether  it  will  accept  the 
terms  and  conditions  of  the  order  since  the  same  was  adopted,  the 
last  extending  the  time  to  January  5,  1915.  At  the  close  of  the 
year  the  company  had  not  accepted  the  certificate. 
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In  Case  No,  189^  the  New  York  and  Queens  County  Railway 
Company  applied  to  the  Commission  for  its  approval  of  the  aban- 
donment of  its  franchise  to  construct  and  operate  a  railway  in 
Flushing  avenue  between  Ehret  and  Jackson  avenues  and  other 
streets  in  Queens  Borough.  The  application  proved  to  be  defective 
and  the  Commission  refused  to  consider  it  until  the  company 
showed  that  the  declaration  of  abandonment  had  been  approved 
by  stockholders  and  directors,  as  provided  by  the  Railroad  Law. 
The  company  was  notified  by  letter  dated  December  14,  1914,  of 
the  defects  in  its  application,  and  was  advised  to  file  an  amended 
one.    At  the  close  of  the  year  it  had  not  filed  such  application. 

Applications  for  thk  Approval  of  Leases  and  Contracts 

Cases  Nos,  1639  and  1793. —  New  York  Railways  Company 
and  Central  Crosstown  Railroad  Company  of  New  York, —  In 
Case  No.  1639  the  New  York  Railways  Company  and  Central 
Crosstown  Railroad  Company  of  New  York  made  application  to 
the  Commission  for  its  approval  of  a  temporary  operating  agree- 
ment or  lease,  for  the  operation  by  the  New  York  company  of  a 
portion  of  the  Crosstown  company's  railroad  (see  Report  of 
1913).  February  3,  1914,  the  Commission  adopted  an  order  dis- 
continuing the  proceeding.  It  was  thought  advisable  at  the  time 
not  to  take  any  action  in  respect  to  this  application  pending  the 
disposition  of  the  Crossto\vn  company's  application  for  an  aban- 
donment of  the  portion  of  its  route  described  in  Case  1640. 

In  Case  No.  1793  the  New  York  Railways  Company  and  Cen- 
tral Crosstown  Railroad  Company  of  New  York  applied  to  the 
Commission  for  its  approval  of  an  operating  agreement  whereby 
the  New  York  company  was  to  acquire  the  right  to  operate  the 
property  of  the  Crosstown  company  for  a  period  of  one  year  from 
January  1,  1914.  The  Commission  after  holding  a  hearing  on 
February  19,  1914,  in  the  matter  adopted  an  order,  April  7,  1914, 
approving  the  agreement  as  of  January  1,  1914. 

In  Case  No.  1710  the  New  York  Municipal  Railway  Corpora- 
tion made  application  to  tlie  Commission  for  its  approval  of  twelvo 
agreements  which  had  to  do  with  the  beginning  of  temporary 
operation  and  the  making  up  of  accounts  under  Contract  No.  4 
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dated  March,  1913,  between  the  City  of  New  York  and  the  com- 
pany (see  Keport  of  1913).  March  14,  1914,  the  Counsel  to  the 
Commission  advised  that  for  the  present  the  Commission  take  no 
formal  action  in  the  matter.  He  stated  that  the  agreements  in 
question  did  not  permit  the  Commission  to  terminate  them  at  any 
time,  and  for  the  City's  interest  under  Contract  No.  4  such  pro- 
vision should  be  embodied  in  each  agreement.  He  further  stated 
that  the  Commission  by  withholding  its  approval  of  these  agreer 
ments  could  terminate  them  at  any  future  time  by  disapproving 
them.  This  was  for  all  practical  purposes,  he  thought,  equivalent 
to  putting  that  privil^e  in  the  agreements.  At  the  close  of  the 
year  no  formal  action  by  the  Commission  had  been  taken. 

In  Case  ^o,  1712  the  New  York  Consolidated  Railroad  Com- 
pony  and  the  South  Brooklyn  Railway  Company  applied  to  the 
Commission  by  petition  verified  July  30,  1913,  for  its  approval 
of  an  agreement  leasing  two  portions  of  the  Sea  Beach  line  of  the 
Consolidated  company  to  the  South  Brooklyn  Railway  Company, 
and  in  consideration  therefor  that  company  granting  to  the  Con- 
solidated Railroad  (,^ompany  trackage  rights  over  a  certain  portion 
of  its  line.  At  the  close  of  the  year  1913  the  Commission  had  not 
approved  the  agreement,  and  during  the  year  1914  took  no  formal 
action  in  the  matter. 

In  Case  No.  1803  the  Pennsylvania  Tunnel  and  Terminal  Rail- 
road  Company  applied  to  the  Commission  for  its  approval  of  an 
agreement  with  the  Pennsylvania  Railroad  Company  for  the 
operation  of  its  railroad  and  appurtenances  by  that  company  as 
agents,  from  the  first  day  of  March,  1914,  until  the  first  day  of 
March,  1916.  The  Commission  approved  the  agreement  March  3, 
1914.  No  hearings  were  held  in  the  matter,  as  it  was  not  deemed 
necessary,  the  terms  of  this  agreement  being  identical  with  the 
terms  of  similar  agreements  providing  for  this  operation  pre- 
viously approved  by  the  Commission. 

In  Case  No.  183 Ji  the  Long  Island  Railroad  Company  and  the 
Pennsylvania  Tunnel  and  Terminal  Railroad  Company  made  joint 
application  for  the  Commission's  approval  of  a  further  extension 
of  an  agreement  dated  June  24,  1912,  between  the  Pennsylvania 
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Tuniijel  and  Terminal  Railroad  Company,  the  Pennsylvania  Rail- 
road Company  (operating  as  agent  for  the  Pennsylvania  Tunnel 
and  Terminal  Railroad  Company)  and  the  Long  Island  Railroad 
Company.  This  agreement  granted  the  last-named  company 
trackage  rights  between  the  Sunnyside  Yard,  Long  Island  City, 
and  the  Pennsylvania  station,  Borough  of  Manhattan,  and  the  use 
of  such  station  and  yard.  October  18,  1012,  the  Commission 
approved  the  original  agreement  for  the  definite  term  of  one  year 
from  July  1,  1912,  and  on  Jime  17,  1013,  for  a  definite  term  of 
one  year  from  July  1,  1913.  The  Commission  granted  its 
approval  of  this  application  June  23,  1914,  without  holding  hear- 
ings in  the  matter,  as  it  was  deemed  unnecessary  to  do  so,  this 
extension  not  differing  in  terms  from  the  previous  extensions 
approved  by  the  Commission.  The  Commission  in.  its  order  of 
approval  stipulated,  however,  that  if  the  agreement  should  con- 
tinue after  July  1,  lOlG,  or  if  the  terms  of  compensation  were 
changed  at  any  time  prior  to  that  date,  then  in  that  case  the  plan 
of  arrangement  should  be  again  submitted  for  approval. 

Case  No,  1860  was  the  application  of  (he  Marine  Railway  Com- 
pany for  the  approval  of  a  supplemental  contract  dated  July  16, 
1914,  modifying  a  contract  dated  June  25,  1913,  between  the 
Marine  Railway  Company  and  the  Long  Island  Railroad  Com- 
pany, and  for  permission  to  construct  and  use  <»ertain  connecting 
tracks  that  would  provide  better  transi)ortation  facilities  to  the 
public  between  Sheepshead  Bay  and  Manhattan  Beach.  The  sup- 
plemental contract  permitted  the  Marine  Railway  Company  to 
cease  using  a  certain  portion  of  the  tracks  of  the  Long  Island  Rail- 
road Company  from  the  Manhattan  Beach  station  to  the  Sheeps- 
head Bay  station  as  provided  for  in  the  original  contract.  The 
Commission  by  order  dated  July  31,  1014,  approved  the  agree- 
ment and  granted  the  permission. 

In  Case  No.  1H97  the  Third  Avenue  Bridge  Company,  the 
Third  Avenue  Railway  Company,  the  Forty-second  Street,  Man- 
hattan ville  and  St.  Nicholas  Avenue.  Railway  Company  and  the 
Belt  lAne  Railway  Corporatimi  applied  to  the  Commission  for  its 
approval  of  a  proposed  contract  between  these  companies,  for  the 
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operation  of  cars  by  the  Third  Avenue  Bridge  Company  over  the 
tracks  of  the  Third  Avenue  Railway  Company  in  Third  avenue 
between  59th  and  60th  streets,  and  over  the  tracks  of  the  Belt 
Line  Railway  Corporation  in  50th  street  between  Third  aven-ie 
and  a  point  about  50  feet  east  of  the  easterly  side  of  Second 
avenue,  and  hy  such  other  companies  as  the  Third  Avenue  Bridge 
Company  should  froui  time  to  time  authorize  to  use  its  tracks;  and 
also  providing  for  the  operation  of  cars  by  the  Forty-second  Street, 
^fanhattanville  and  St.  Nicholas  Avenue  Railway  Company  over 
the  entire  franchise  route  of  the  Third  Avenue  Bridge  Company 
and  over  the  tracks  of  the  Third  Avenue  Railway  Company  in 
Third  avenue  between  42(1  street  and  00th  street,  and  providing 
for  compensation  for  the  use  of  such  tracks.  Hearings  were  held 
in  respect  to  the  case  and  closed  December  24,  1014.  At  the  close 
of  the  vear  no  further  action  had  been  taken  bv  the  Commission. 

DorBI.E-TRACKIXG     AND     ExTKXDIXG     TraCKS     OF     RaILROAD 

COMPAXIES 

Case  Xo.  1601, —  Double-tracking. —  In  Case  Xo.  IGOl  the 
Commission,  upon  its  own  motion,  directed  that  a  hearing  be  held 
in  respect  to  doul>lc-trackiug  the  Castleton  Avenue  or  Brighton 
Heights  line  of  the  Richmond  Light  and  Railroad  Company.  An 
order  in  the  case  was  adopted  which  required  the  company  to 
double  track  its  entire  (^astleton  Avenue  or  Brighton  Heights  line 
between  St.  George,  Xew  Brighton  and  Broadway,  West  Xew 
Brighton;  the  work  to  be  l)eguu  not  later  than  June  1,  1018,  and 
to  be  completed  and  the  road  jiut  in  operation  not  later  than 
Xovember  1,  101-3.  The  company,  in  101^5,  made  application  for 
a  rehearing  of  the  case,  which  the  Commission  granted.  March 
21,  1013,  Commissioner  Cram,  who  had  conducted  the  rehearing, 
recommended  that  no  change  be  made  in  the  original  order. 
Thereupon  the  Commission  denied  the  company's  application  for 
abrogation  of  the  original  order  and  confirmed  it  in  all  its  par- 
ticulars. The  company  again  presented  a  petition  for  a  rehearing 
in  respect  to  the  two  orders  adoi)ted.  The  Commission  denied  this 
application  and  adopted  a  formal  order  to  that  effect  June  0,  1013. 
The  company  then  ol)tained  a  writ  of  certiorari   to  review  the 
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testimony  and  orders  in  the  case.  March  24,  1914,  the  company 
having  failed  to  comply  with  the  Commission's  orders,  counsel  to 
the  Commission  was  directed  to  proceed  in  court  to  the  enforce- 
ment thereof.  At  the  close  of  the  year  the  certiorari  proceeding 
and  the  Commission's  proceeding  to  enforce  its  orders  were 
pending. 

Cases  Nos.  1768  dfid  1799. —  Dcmble-tracking. —  In  Case  No. 
1768  the  Commission,  upon  its  own  motion  investigated  the 
advisability  of  directing  the  Long  Island  Electric  Kailway  Com- 
pany to  double-track  its  railroad  on  New  York  avenue  from  South 
street  to  Oak  street,  Borough  of  Queens.  After  a  hearing  was 
held  in  respect  to  the  matter  it  was  decided  that  no  advantage 
would  result  from  double-tracking  the  railroad  for  the  short  dis- 
tance described.  The  proceeding  was  therefore  discontinued  Feb- 
ruary 17,  1914,  not  upon  the  merits  of  the  case,  but  to  enable  the 
Commission  to  adopt  a  resolution  directing  a  hearing  sufficiently 
comprehensive  to  admit  the  consideration  of  the  question  as  to 
whether  the  line  should  be  double-tracked  from  South  street  as  far 
as  Hook  Creek,  instead  of  only  as  far  as  Oak  street. 

Case  No.  1799  is  the  continuation  of  the  matter  described  in 
Case  No.  1768.  June  12,  1914,  the  Commission  adopted  an  order 
directing  the  Company  to  double-track  its  railroad  in  New  York 
avenue  between  South  street  and  Farmer's  avenue,  Borough  of 
Queens,  the  work  between  South  street  and  Oak  street  to  be  done 
immediately,  or  coijicidentally  with  the  paving  of  that  portion  of 
New  York  avenue  soon  to  be  begun  by  the  City  of  New  York,  and 
the  remainder  within  eighteen  months  from  and  after  July  1, 
1914;  provided,  however,  that  if  the  actual  work  of  paving  Nev/ 
York  avenue  on  this  portion  of  the  route  or  any  part  thereof  shall 
be  undertaken  by  the  City  prior  to  the  expiration  of  eighteen 
months  as  stated,  then  and  in  that  event  the  additional  tracks 
should  be  laid  down  cx)ineidentally  with  such  paving.  The  Com- 
pany accepted  the  order  June  26,  1914. 

Case  No.  1675. —  Extending  Tracks. —  In  Case  No.  1675,  the 
Commission,  upon  its  own  motion,  directed  a  hearing  in  respect 
to  requiring  the  Richmond  Light  and  Railroad  Company  to  extend 
its  railroad  from  Bullshead  to  Linoleumville,  and  from  Bullshead 
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to  Springville.  Numerous  hearings  were  held  and  considerable 
testimony  taken.  It  developed  that  there  was  some  doubt  as  t^i 
the  company's  franchise  obligation  to  extend  its  railroad  to  the 
points  in  question.  The  company  having  indicated  its  refusal  to 
extend  its  line,  the  Commission  at  the  close  of  the  year  directed 
its  counsel  to  commence  mandamus  or  injunction  proceedings  to 
compel  the  construction  of  the  railroad  to  the  two  points  stated. 

Case  No.  1726. —  Extending  Tracks. —  In  Case  No.  1726,  the 
Commission  upon  its  own  motion,  September  2,  1913,  directed  a 
hearing  in  the  matter  of  extending  the  street  surface  railroad  of 
the  New  York  and  Queens  County  Railway  Company  on  Flush- 
ing avenue  or  the  Astoria  and  Flushing  turnpike,  between  Ehret 
and  Jackson  avenues,  Borough  of  Queens.  Numerous  hearings 
were  held  in  this  matter,  after  which  an  opinion  was  submitted  by 
Commissioner  Cram,  recommending  that  the  company  be  required 
to  complete  the  construction  of  its  tracks  as  described  in  the  order 
directing  the  hearing.  The  matter  was  submitted  to  the  Commis- 
sioners at  their  meeting,  January  6,  1914,  and  a  vote  taken  to 
adopt  Commissioner  Cram's  opinion,  but  the  same  was  lost.  Later, 
and  on  January  9,  1914,  Commissioner  Maltbie  submitted  an 
opinion  which  agreed  with  Commissioner  Cram's  opinion  and  con- 
curred in  his  conclusion.  April  24,  1914,  the  Commission,  by 
resolution,  adopted  an  order  discontinuing  this  proceeding. 
July  30,  1914,  a  petition  was  submitted  to  the  Commission  for  a 
rehearing  in  the  case,  and  the  same  was  directed  to  be  held  on 
September  11,  1914.  -Considerable  testimony  was  taken  in  con- 
nection with  the  hearing.  It  was  decided  that  the  extension 
should  be  constructed  in  accordance  with  the  provisions  of  the 
franchise.  The  company  not  having  indicated  that  it  would  com- 
mence this  construction,  the  Commission  adopted  an  order  direct- 
ing its  counsel  to  proceed  in  the  Supreme  Court  against  the 
company  pursuant  to  Section  57  of  the  Public  Service  Commis- 
sions Law,  to  compel  it  to  do  so. 

Case  No.  1809. —  Extending  Tracks. —  In  Case  No.  1809,  the 
Commission,  upon  its  own  motion,  on  March  20,  1914,  directed 
a  hearing  with  respect  to  requiring  the  New  York  Railways  Com- 
pany to  extend  its  tracks  and  service  on  West  34th  street,  between 

12 
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Tenth  avenue  and  the  North  river.  Several  hearings  were  held  in 
the  case,  and  on  May  28,  1914,  Commissioner  Maltbie  submitted 
an  opinion  recommending  that  if  the  company  continued  to  refuse 
to  extend  its  tracks  and  service  in  34th  street,  the  counsel  should 
be  directed  to  apply  for  a  writ  of  mandamus  to  compel  such  con- 
struction and  operation.  This  opinion  the  Commission  adopted, 
together  with  a  proposed  form  of  communication  to  the  company, 
enclosing  a  copy  of  the  opinion,  and  inquiring  as  to  whether  the 
proposed  extension  would  be  constructed  promptly  and  put  in 
operation  as  soon  as  completed,  without  further  action  by  the  Com- 
mission. The  company  in  a  communication  addressed  to  the 
Commission,  dated  June  9,  1914,  stated  that  it  was  willing  to 
install  an  extension  of  its  southerly  tracks  on  34th  street  between 
10th  and  11th  avenues,  and  a  crossover  from  the  northerly  track 
to  the  southerly  track  just  east  of  11th  avenue,  so  as  to  establish 
a  switchback  point  for  the  cars  at  that  location,  and  that  it  would 
also  send  a  portion  of  the  34th  Street  crosstown  cars  westward  on 
the  present  northerly  track,  which  was  equipped  for  electric  opera- 
tion, as  far  as  12th  avenue.  This  arrangement  the  Commission 
accepted  and  such  service  was  put  in  operation  September  1,  1914. 
No  further  action  was  deemed  necessary  in  this  case,  so  on  Octo- 
ber 6,  1914,  the  Commission  adopted  an  order  discontinuing  the 
proceeding. 

Miscellaneous  Applications 

Case  No.  1647. —  Extension  of  Route. —  In  this  case  the  Fifth 
Avenue  Coach  Company  made  application  to  the  Commission  by 
petitions  dated  February  24,  1913,  January  21,  1914,  and 
March  21,  1914,  for  its  approval  of  extensions  of  route  pursuant 
to  Section  23  of  the  Transportation  Corporations  Law,  upon 
Seventh  and  other  avenues  and  streets  in  the  Borough  of  Manhat- 
tan. At  the  close  of  the  year  the  Commission  had  taken  no  formal 
action  on  the  case. 

Case  No.  1782. —  Change  of  Motive  Power. —  In  this  case  the 
Dry  Dock,  East  Broadway  and  Battery  Railroad  Company  by  its 
receiver,  Frederick  W.  Whitridge,  applied  to  the  Commission  by 
petition  dated  December  30,  1913,  pursuant  to  Section  53  of  the 
Public  Service  Commissions  Law  and  Section  1 80  of  the  Railroad 
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Law  for  permission  to  change  the  motive  power  of  its  railroad  in 
Canal  street  east  of  the  Bowery.  February  20,  1914,  the  Com- 
mission by  order  granted  the  application* 

Case  No.  1766, —  Application  for  Approval  of  Merger  Agree- 
ment.—  In  this  case  the  Third  Avenue  Railway  Company  and  the 
Kingsbridge  Railway  Company  made  application  to  the  Commis- 
sion for  approval  of  a  joint  agreement  dated  October  30,  1913, 
providing  for  the  merger  and  consolidation  of  the  two  companies. 
December  1,  1913,  the  Counsel  to  the  Commission  advised  that  in 
his  opinion  the  agreement  did  not  effect  a  consc/lidation  such  as 
was  described  in  the  application.  A  hearing  was  held  in  the  mat- 
ter and  on- February  6,  1914,  Commissioner  Eustis  submitted  an 
opinion  recommending  that  the  application  be  denied  for  the 
reasons  that  the  companies  had  not  proceeded  in  accordance  with 
the  provisions  of  Section  141  and  142  of  the  Railroad  Law,  which 
prescribes  the  steps  to  be  taken  in  order  to  effect  a  consolidation. 
The  Commission  thereupon  directed  that  the  application  be  denied. 

Case  No.  ISJ^Jf. —  Application  for  Determination  of  Manner  of 
Crossing  Streets. —  In  this  case  the  Degnon  Terminal  Railroad 
Corporation  by  petition  verified  June  24,  1914,  applied  to  the 
Commission,  pursuant  to  Section  89  of  the  Railroad  Law,  for  its 
determination  of  the  manner  of  crossing  with  its  tracks  the  fol- 
lowing streets:  Pearson,  Anable  avenue,  Creek,  Orton,  Manly, 
Nott,  Davis  and  Mount,  all  in  the  Borough  of  Queens.  The  testi- 
mony taken  at  the  hearings  developed  that  it  was  impracticable 
for  the  Company  to  construct  its  tracks  across  the  streeta  enume- 
rated otherwise  than  at  grade.  The  Commission,  therefore,  by 
resolution  adopted  July  16,  1914,  determined  that  the  tracks 
might  be  constructed  at  grade. 
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Miscellaneous  Applications 

Case  No,         Company  and  Buhject  Date  of  Order  and  Action 

1864.     Central   Railroad  Co.   of   Nbw  August  21.  September  11,  1914.     Ordera 

Jersey. — Switching  of  trolley  cars  at  and  permitting    service    without    publica- 

near   3d   avenue   and    133d   street,    The  tion  and  filing  of  tariff  schedule. 
Bronx. 

1G16.  New  York  Municipal  Railway  Matter  pending,  undetermined. 
Corporation. — ^Application  for  approval 
of  contract  with  Brooklyn  Rapid  Tran- 
sit Co.  and  for  purchase  by  Brooklyn 
Rapid  Transit  Co.  of  bonds  of  peti- 
tioner. 

Applications  as  to  Grade  Crossings 

1382.     New  York  &  Harlem   Railroad    January  23,   1914.      Opinion  and  order 
Co. — Application   of   City   of   New   York        discontinuing   proceeding    for   lack    of 
for  determination  of  grade  of  Gun  HIU        Jurisdiction. 
Road    to   be  widened   across    company's 
tracks. 

1405.     New  York  A  Harlem   Railroad    June  2,  July  9,  October  9,  20,   Novem- 
Co. — Application   of    City   of   New   York        ber  20,   1914.      Resolutions  approving 
for    determination    of    grade    of    East        plans  and  estimates  of  work. 
IGOth  street  in  The  Bronx,  to  be  widened 
across  company's  tracks. 

1431.     Long  Island  Railroad  Co. — Ap-    April  24,  1914.     Resolution  authorising 
plication   of  City   of   New  York   for  de-        certificate  of  performance  of  work, 
termination    of   grade   of   Jamaica   ave-  ^ 

nue    to    be    opened    across    company's  '  ~ ' 

tracks. 

1476.     New    York   Central   A   Hudson  February    24,    June    12,    September    29. 

River     Railroad     Co. — Application     of  December  29,   1914.      Resolutions  ap- 

City  of  New  York  for  determination  of  proving    plans,    bids,    estimates    and 

grade   of   Exterior   street   to   be   opened  other  details  of  work, 
across     tracks     of     Spuyten     Duyvil     A 
Port  Morris  Railroad  Co. 

1769.     New    York    Consolidated    Rail-  January   23,    1914.      Order   determining 

ROAD   Co. — Application   of   City   of   New  method   of  crossing  by  a  bridge  over 

York     for    determination    of    grade    of  the  railroad  tracks. 

President  street,  Brooklyn,  to  be  opened  July  31,   1914.     Order  abrogating  order 

across  company's  tracks.  of  January  23,  1914. 

1826.     Long  Island  Railroad  Co. — Ap-    August   21,   1014.      Order   discontinuing 

plication   of   City  of  New  York   for  de-        proceeding. 

termination  of  grade  of  Zlegler  avenue, 

Borough  of  Queens,  to  be  opened  across  ^'*' 

tracks  of  North  Side  division.  1  3    "    ' 


In  addition  to  the  foregoing,  the  Commission  had  before  it 
during  the  year  the  following  formal  cases.  The  orders  in  these 
cases,  as  well  as  in  those  treated  above,  will  be  found  in 
Appendix  A  of  this  volume. 

Cases  on  Complaint 
facilities,  service  and  equipment 

1582.  INTEEBORODOH  RAPID  Teanbit  February  6,  1914.  Communication  to 
Co. —  Complaint  of  John  Claflin  et  at.  Borough  President  as  to  use  of  side- 
as  to  construction  of  new  station  at  walk  vault  for  construction  purposes. 
38th  street  and  Sixth  avenue  on  Sixth  February  10,  1914.  Notification  of 
Avenue  elevated  line.  opening    of    station    on    January    81. 

1914. 
February  27,  1914.     Submission  of  plan 

for  stairway  support. 
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Cases  on  Complaint  —  (Continued) 

FACILITIES,  SEBVICE  AND  EQUIPMENT {ContiniOed) 


OoBeNo,         Company  and  Subject 


Date  of  Order  and  Action 


1699.     Jat    Stsbit    Comnbctino    Rail-    February  24,  1914.     Second  order  deny 


BOAD. —  Complaint  of  B.   W.  Brlecoe  as 
to  failure  to  furnish  railroad  senrlce. 


1661.  New  Tobk  Edison  Co. —  Com- 
plaint of  Frankel  Brothers  as  to  regula- 
tions for  breakdown  or  auxiliary  service. 


1729.  Nbw  Yobk  Edison  Co. —  Com- 
plaint of  C.  Perceval,  Inc.,  as  to  refusal 
to  furnish  electric  serrice  connection. 


1767.  Long  Island  Railboad  Co. — 
Complaint  of  Jamaica  Station  Associa- 
tion as  to  train  service  and  station 
facilities  at  Union  Hall  Street  station. 


1776.  Nbw  Tobk  Edison  Co. —  Com- 
plaint of  Sharp  A  Co.  as  to  Installation 
of  prepayment  meters. 

1791.  Long  Island  Railboad  Co. — 
Complaint  of  William  E.  Jordan,  Presi- 
dent of  West  End  Citlsens'  League,  as  to 
shelter  facilities  at  Brooklyn  Manor 
station,  Rockaway  Beach  division. 


1804.  Ckntbal  Union  Gas  Co. —  Com- 
plaint of  Ostro  Construction  Co.  as  to 
supply  of  gas  ranges. 

1817.  Long  Island  Bailboad  Co. — 
Complaint  of  Progress  Society  of  the 
Rockaways  as  to  construction  of  build- 
ings on  station  plasa  at  Far  Rockaway, 
for  private  use. 

1824.  Nbw  Yobk  Railways  Co. — 
Complaint  of  Central  Mercantile  Asso- 
dation  as  to  condition  of  cars  on  Sixth 
avenue,  Seventh  avenue  and  14th  street 
surface  lines. 


ing  application  for  rehearing  as  to 
order  of  May  13,  1913,  direcong  com- 
pany to  complete  construction  of,  and 
to  operate,  certain  portions  of  its 
railroad. 

April  17,  1914.  Resolution  authorising 
consent  to  discontinuance  of  certi- 
orari proceedings  brought  by  com- 
plainant. 

February  27,  1914.  Order  dismissing 
complaint. 

March  3,  ^  y4.  Opinion  filed  by  Com- 
mlsslone*    Maltbie. 

March  20.  1914.  Order  denying  appli- 
cation for  rehearing. 

April  7,  1914.  Presentation  of  writ  of 
certiorari  to  review  determination. 

November  6,  1914.  Order  pursuant  to 
determination  of  Appellate  Division 
directing  cancellation  of  contract  pro- 
visions as  to  using  exclusive  service 
of  N.  Y.  Edison  Co. 

November  13,  1914.     Oplrion  approved. 

December  1,  1914.  Order  denying  ap- 
plication for  rehearing. 

January  16,  1914.  Opinion  and  final 
order  directing  rearrangement  of  local 
train  schedule  so  as  to  provide  for 
additional  stops  at  Union  Hall  Street 
station,  to  construct  on  the  west- 
bound platform  of  Union  Hall  Street 
station  suitable  toilet  facilities  and 
to  make  changes  of  stations  and  sta 
tlon  platforms  for  operation  ano 
stopping  of  additional  trains  at  sta- 
tions. 

January  30,  March  8,  1914.  Orders  ex- 
tending time  for  complying  with  pro- 
vision as  to  stopping  certain  trains 
at  Union   Hall   Street  station. 

March  10.  1914.  Order  amending  final 
order  of  January  16,  1914. 

January  23,  1914.  Order  dismissing 
complaint. 


January  27,  1914.  Order  directing 
satisfaction  of  or  answer  to  com- 
plaint. 

December  29,  1914.  Order  discontinu- 
ing proceeding  upon  satisfaction  of 
complaint. 

April  3,  1914.  Order  discontinuing 
proceeding,  complaint  having  been 
withdrawn. 

Hearings  held  and  closed.  Matter  pend- 
ing, undetermined. 


June  16,  1914.     Opinion  and  order  dis- 
continuing proceeding. 
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Cases  on  Complaint  —  (Continued) 
FACILITIES,  SERVICE  AND  EQUIPMENT  —  {Continued) 


Case  No. 


Company  and  Buhfect 


1825.      INTBBBOIOUOH        RAPID       TftANSIT 

Co.  and  Manhattan  Railway  Co. — 
Complaint  of  Central  Mercantile  Asso- 
ciation as  to  condition  of  stations  on 
Sixth  Avenue  elevated  line. 

1857.  Nbw  Yobk  Edison  Co. —  Com- 
plaint of  Acker,  Merrall  A  Condlt  Co. 
as  to  refusal  to  furnish  auxiliary  service. 

1873.  Beooxltn,  Qubbns  County  A 
Kr'BURBAN  Railroad  Co. —  Complaint  of 
High  bridge  Taxpayers*  Association  as  to 
through  service  from  Ridgewood  ter- 
minal to  Jamaica. 


Date  of  Order  and  Action 

June  16,  1914.     Opinion  and  order  dis- 
continuing proceeding. 


Healings  held  and  continuing. 


Hearings  held  and  closed.    Matter  pend- 
ing, undetermined. 


RATES  OR  TRANSFERS 


1273.  Kings  County  Lighting  Co. — 
Complaint  of  John  C.  Mayhew  et  al.  as 
to  rate  for  gas  in  Thirtieth  ward, 
Brooklyn. 

1805.  Nbw  Yobk  Edison  Co. —  Com- 
plaint of  Geo.  Stadtlander  et  al.  as  to 
rates  for  electricity  in  Manhattan  and 
Bronx. 

1402.  Nbw  Yobk  Edison  Co. —  Com- 
plaint of  Julius  Bwoldt  et  al.  as  to 
rates  for  electricity  in  Manhattan  and 
Bronx. 

1640.  Edison  Elbctbic  Illominating 
Co.  OF  Bbooklyn. —  Complaint  of  Albert 
MoritB  et  al.  as  to  rate  for  electricity  in 
Brooklyn. 

1641.  Flatbush  Qas  Co. —  Complaint 
of  Samuel  G.  Malers  et  al.  as  to  rate 
for  electricity  in  Brooklyn. 

1610.  Nbwtown  Gab  Co. —  Complaint 
of  A.  Herrmann  et  al.  as  to  rate  for  gas 
In  Second  ward.  Borough  of  Queens. 

1620.  Nbw  Yobk  Edison  Co. —  Com- 
plaint of  Saks  ft  Co.  as  to  discrimina- 
tion In  charges  for  electric  current. 


1638.  United  Elbctbic  Light  & 
Power  Co. —  Complaint  of  Alonso  B. 
Klffht  as  to  refusal  to  extend  conjunc- 
tional service  rate. 

1787.  WooDHAVBN  Gab  Light  Co. — 
Complaint  of  Albert  C.  Schwars  et  al. 
as  to  rate  for  gas  in  Fourth  ward,  Bor- 
ough of  Queens. 

1708.  Unitbd  Elbctbic  Light  &  Pownt 
Co. —  Complaint  of  electrical  inspection 
and  audit  corporation  In  behalf  of 
Marshall  P.  Wilder  as  to  Rider  28,  re- 
lating to  tenants'  snbmeterB. 


After  decision  by  court  reversing  Com- 
mission's determination.  Hearings 
held  and  continuing. 


Further  hearing  held  and  closed.     Mat- 
ter pending,  undetermined. 


Further  hearing  held  and  closed.     Mat- 
ter pending,  undetermined. 


Hearings  held  and  continuing. 


Hearings  held  and  closed.    Matter  pend- 
ing, undetermined. 


Hearings  held  and  continuing. 


February  6,  1014.  Opinion  and  order 
after  rehearing,  confirming  order  of 
April  1,  1013,  which  directed  cancel- 
lation of  special  rate  for  current  to 
ftremlses  upon  which  substation  is 
ocated. 

January  16,  1014.  Resolution  extend- 
ing time  for  cancellation  of  certain 
contract  riders. 


Hearings  held  and  continuing. 


Hearings  held  and  closed.    Matter  pend- 
ing,  undetermined. 


Formal  Cases  359 

Cases  on  Complaint —  (Continue) 
RATES  OR  TRANSFERS  —  {Continued) 

Case  No.         Company  and  Suhject  Date  of  Order  and  Action 

1871.  Nassau  Elbctric  Railroad  Co.;  September  22,  1914.  Order  directing 
Nbw  York  Consolidated  Railroad  Co.  Ratlsfactlon  of,  or  answer  to,  com- 
and   CoNKT   Island  &   Brooklyn    Rail-        plaint. 

ROAD  Co. —  Complaint  of  Prospect  Park    September   30,    1014.     Answer   by   corn- 
West  Civic  Association  as  to  change  of        panles  taking  Issue  with  complaint. 
5-ceDt    fare    point    to   and    from    Coney 
Island  and  transfers  from  Fifth  Avenue 
elevated  line  to  surface  lines. 

Cases  on  Motion  of  the  Commission 

FACILITIES,  service  AND  EQUIPMENT 

1047.  STRKar  Railroad  Corporations  July  81,  1014.  Resolution  permitting 
IN  Manhattan  and  Thb  Bronx. —  Fen-  equipment  of  low  level  cars  on  8u 
ders  and  wheelguards.  Avenue     Ry.     Co.,     with     projecting 

fenders. 
December   8,    1914.      Resolution   approv- 
ing  roodlfted   type   of   wheelguard   for 
Blngle-truck    battery    cars    of    dd    Av. 
Ry.  Co. 

1048.  Street  Railroad  Corporations  February  5,  1014.  Amendatory  order 
IN  Brooklyn  and  Qunbns. —  Fenders  directing  N.  T.  Consolidated  R.  R. 
and  wheelguards.  Co.,    Nassau    Elec.    R.    R.    Co.,    Coney 

Island  A  Gravesend  Ry.  Co.,  Bklvn, 
Queens  Co.  A  Suburban  R.  R.  Co., 
Bklyn.  Heights  R.  R.  Co.  and  South 
Bklyn.  Ry.  Co.  to  equip  street  rail- 
road cars  with  wheelguards,  and, 
within  a  deflned  territory,  with  fen- 
ders. 

February  17,  1914.  Order  extending 
time  of  N.  Y.  Consolidated  R.  R.  Co. 
and  allied  companies  for  acceptance 
of  amendatory  order. 

July  31,  1014.  Order  extending  time  of 
N.  Y.  Consolidated  R.  R.  Co.  and  al- 
lied companies  for  compliance  with 
order  as  to  fenders. 

1100.  Electrical  CoRPORATiONS.—Cer-  January  16,  1914.  June  2.  August  21  and 
tlflcatlon  of  meters.  October  20,   1914.      Amendatory   reso- 

lution certifying  additional  types  of 
meters  as  conforming  to  speclncatlon 
adopted  by  Com'mlsslon. 

1184.    Manhattan  &  Queens  Traction    May    15,    1914.      Resolution    approving 
Corporation. — Fenders  and  wheelguards.        type    of    fender    for    sprinkler    equip- 
ment. 

1190.  Interbobodgh  Rapid  Transit  January  16,  1914.  Order  discontinuing 
Co. —  Operation  of  subway  side  door  rehearing  as  to  final  order  with  regard 
cars.  to  the  opening  of  side  doors  of  cars 

on    side    door    trains    at    stations    on 

subway  lines. 

1291.  Interboroogh  Rapid  Transit  December  18,  1914.  Resolution  author- 
Co. —  Service  on  subway  line.  Izlng  court  proceedings  on  account  of 

violations  of  Commission's  order  as 
to  service. 

1292.  New  York  Central  &  Hudson  February  17,  24,  March  3,  10,  1914. 
River  Railroad  Co. —  Operation  of  Order  temporarily  suspending  final 
freight  trains  on  11th  avenue.  order    which    restricted    operation    of 

freight  trains  by  company  on  11th 
avenue. 
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Cases  on  Motion  of  the  Commission  —  {Continued) 
FACILITIES,  SERVICE  AND  EQUIPMENT  —  {Continued) 

Ca»eNo,         Company  and  Buhject  Date  of  Order  and  Action 

1801.     Railroad       Cobpobationb. —  In-    February  27,  1014.  Order  extending  time 


Bpectlon  and  testing  of  steam  locomotive 
bollen. 


1800.     Strbbt  Railboad  Cobpobationb. — 
Brakes  on  surface  cars. 


1870.  Stbbbt  Railboad  Cobpobationb. — 
Folding  steps  on  closed  surface  cars  and 
standard  height  for  steps. 


1411.   INTBBBOBOUGR   RAPID   TBANBIT 

Co. —  Escalators    at    105th    street    and 
Eighth  avenue  "  L  "  station. 


1420.  Stbbbt  Railboad  Cobpobationb. — 
Heating,  heating  regulations  and  ven- 
tilation In  closed  passenger  cars. 


1488.  Bbookltn  Hbightb  Railboad 
Co.  ;  Bbookltn,  QrBSNs  County  A 
Sdbubban  Railroad  Co.  ;  Conkt  Island 
A  Gbavbsbnd  Railway  Co.;  Nassau 
Elbctbic  Railroad  Co.  ;  South  Brook- 
lyn Railway  Co.  and  Bbidgb  Opbbatiko 
Co. —  Additional  cars  and  service. 

1441.  Nbw  Yobk  &  QuvBNs  County 
Railway  Co.  et  al. —  Automatic  electric 
block  signals  on  single  track  lines. 


of  East  River  Terminal  R.  R.  Co.  for 
removing  boiler  flues  from  certain 
engine. 
October  6,  1914.  Order  extending  time 
of  Baltimore  &  Ohio  R.  R.  Co.  for  re- 
moving boiler  flues  from  certain 
engine. 

March  IS,  1014.  Order  extending  time 
of  Long  Island  Elec.  Ry.  Co.  for 
equipping  double-truck  surface  cars 
welgning  over  25,000  lbs.  with  power 
brakes  and  geared  hand  brakes. 

April  28,  1014.  Order  extending  time 
of  Ocean  Blec.  Ry.  Co.  to  reconstruct 
open  cars  so  that  car  steps  should  not 
exceed  16  Inches  In  h^ght. 

December  20,  1014.  Order  discontinu- 
ing proceeding  in  view  of  Improve- 
ment provided  by  certificate  granted 
May  22,  1914,  to  Manhattan  Ry.  Co.. 
owner  of  railroad,  for  structural 
changes. 

February  6,  March  31,  1014.  Extension 
order  as  to  N.  Y.   Rys.  Co.,  N.  Y.  & 

gueens  County  Ry.  Co.,  Long  Island 
lec.  Ry.  Co.  and  N.  Y.  It  liong 
Island  Traction  Co.  to  comply  with 
ventilating  regulations,  based  on  cdb- 
tlnued  investigation  and  experimen- 
tation by  companies. 

Further  hearings  held  and  closed.  Mat- 
ter pending,  undetermined,  except  as 
to  final  order  "A**  of  January  26, 
1012,  requiring  acquisition  of  certain 
number  of  new  cars. 


January  18,  1914.  Order  amending 
final  order  as  to  N.  Y.  ft  Queens 
County  Ry.  Co.  so  as  to  require  auto- 
matic electric  block  signals  on  Flush- 
ing and  Jamaica  line  only. 

May  1,  1014.  Order  extending  time  of 
Richmond  Light  &  R.  R.  Co.  and 
Staten  Island  Ry.  Co.  to  equip  llnte 
with  signals. 

June  6,  1014.  Order  extending  time  of 
Long  Island  Elec.  Ry.  Co.  and  N.  Y.  A 
Long  Island  Traction  Co.  for  equip- 
ping lines  with  signals  and  denying 
application  of  Long  Island  Elec.  Ry. 
Co.  and  the  N.  x.  ft  Long  Island 
Traction  Co.  for  abrogation  of  final 
order  as  to  those  companies. 

September  20,  1014,  and  October  28, 
1014.  Orders  extending  time  of  N.  Y. 
ft  Queens  County  Ry.  Co.  for  equip- 
ping lines  with  signals. 


'Fobmjll,  Gasss 
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Cases  on  Motion  of  the  CIommission  —  {Contintied) 
FACILITIES,  sEBvicE  AND  EQUIPMENT  —  (Continued) 


Case  No. 


Company  amd  Subject 


1451.  ELBcniciL  CoiFOiATiONS. — Cer- 
tification of  attachment  to  electric  cur- 
rent energy  meters  and  standard  form 
of  report  on  test. 


1454.  Naw  York  Consoltdatb>  Rail- 
aoAD  Co.;  South  BaooKLTN  Railway 
Co.  and  Nassau  ELacraic  Railroad 
Co. —  Toilet  facilities  on  stations  on 
elevated  lines. 

1481.      iNTiaBOBOUOH       RAPID       TBANBIT 

Co. —  Platforms,  stairways,  bultEheads 
and  signs  at  stations  on  elevated  lines. 


1505.  Nbw  Teas  Consolidatbd  Rail- 
road Co. ;  Nassau  Electric  Railroad 
Co.  and  South  Brooklyn  Railway 
Co. —  Destination  signs  on  cars  in  ser- 
vice on  elevated  lines. 


1510.  Nbw  York  k  Qt^BNS  County 
Railway  Co. — Service  and  rolling  equip- 
ment. 

1524.  Elictric  Light  Corporations. — 
Regulations  as  to  testing  electric  meters. 


1536.  LoNO  Island  Railroad  Co. — 
Oneration  of  wooden  trailer  cars  on 
trains. 


Date  0/  Order  and  Action 

January  28,  1914.  Resolution  denying 
application  of  Edison  Elec.  Illuminat- 
ing Co.  of  Brooklyn,  for  extension  of 
period  for  which  by  resolution 
adonted  January  21  and  August  19. 
191S,  the  Commission  approved  cer- 
tain contact  making  meter  of  Chicago 
Elec.  Meter  Co.  as  to  attachment  to 
certain  types  of  meters. 

February  17,  1914.  Amendatory  resolu- 
tion approving  a  certain  combination 
of  devlced  of  maxlcator  and  contactor 
for  use  in  certain  types  of  energy 
meters. 

June  16,  1914.  Resolution  extending  to 
July  1,  1015.  approval  resolution  of 
July  15,  1018,  of  certain  combina- 
tions of  devices  for  use  In  connection 
with  certain  types  of  meters. 

Further  hearings  held  and  closed.'  Mat- 
ter pending,  undetermined. 


January  80,  September  11,  1014.  Orders 
extending  time  for  complying  with 
provision  of  final  order  relating  to 
widening  of  platform  on  northbound 
side  of  0th  Street  station  on  8d  Ave. 
Elev.  line. 

July  30,  1014.    Final  order. 

August  21,  1014.  Order  extending  time 
for  compliance  with  original  order  of 
July  30,  1014. 

Sentember  15,  1014.  Order  modifying 
nnal  order  of  July  30,  1014,  and 
directing  that  all  cars  equipped  with 
line  and  destination  signs  and  every 
motor  car  should  display  proper  line 
and  destination  signs  and  all  trains 
operated  should  display  proper  dash 
destination  signs  except  certain  short 
lines. 

July  80,  1014.  Order  discontinuing  pro- 
ceeding In  view  of  other  proceeding 
covering  all  lines  of  company. 

January  6,  1014.  Order  extending  time 
of  Queens  Borough  Gas  A  Blec.  Co.  to 
comply  with  certain  provisions  as  to 
testing  meters. 

July  0,  1014.  Amending  order  extending 
period  between  tests  of  certain  sises 
of  meters. 

Julv  28,  1014.  Order  extending  time  of 
Richmond  Light  k  R.  R.  Co.  within 
which  to  comply  with  provision  as  to 
testing  certain  meters. 

February  6.  1014.  Order  after  rehear- 
ing prohibiting  after  certain  periods 
the  operation  of  wooden  cars  In  mul- 
tiple unit  trains  made  up  in  part  oi 
steel  cars 

December  11,  1014.  Order  denying  ap- 
plication for  modification  of  order 
after  rehearing. 
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Cases  on  Motion  of  the  Commission  —  {Contin/ued) 
facilities,  service  and  equipment  —  (Contimied) 


Case  No, 


Company  and  Buhfect 


Date  of  Order  and  Action 


1544.     Long     Island     Railroad     Co. —    December   29,    1914.      Order  dUcontinu 
Service,   equipment  and   stations  on  At- 
lantic    Avenue    and     Roclcaway     Beach 
divisions. 


tng  proceeding  In  view  of  Case  1891. 


1579.     Gas    Corporations    in    Borodgh    November    6,    1914.     Order    permitting 
OF   QuBBNS. —  Gas    pressure    regulations.        temporary    discontinuance    of    certain 

gas  pressure  gauge  of  Queens  Borough 
las  &  Elec.  Co. 

July  SO.  1914.  Order  discontinuing 
proceeding. 

January  30,  July  1,  November  6,  1914. 
Order  extending  time  for  completing 
station. 


1608.  Brooklyn  Heights  Railroad 
Co. —  Service  on  Bay  Ridge  Avenue  line. 

1627.       INTBRBORODGH        RAPID        TRANSIT 

Co. —  New  station  at  99th  street  and 
Columbus  avenue  on  Ninth  Avenue  ele- 
vated line. 

1628.  Corporations  Subject  to  Juris- 
diction OF  Commission. — Safeguard- 
ing employees  from  injury  by  high  ten- 
sion electric  light  apparatus. 


January  13,  1914.  Order  amending  final 
order. 

February  8,  10,  April  3,  July  1,  Sep- 
tember 11,  1914.  Orders  extending 
time  of  Richmond  Light  and  R.  R. 
Co.,  Staten  Island  Midland  Ry.  Co.. 
N.  Y.  Rys.  Co.,  and  Queens  Borough 
Gas  A  Elec.  Co.  for  complying  with 
certain  provisions  of  order  of  Janu- 
ary 13,  1914. 

Matter  pending,  undetermined. 


January   9,    1914.      Order   discontinuing 
proceeding  in  view  of  improvements. 


1637.  Long  Island  Railroad  Co. — 
Construction  of  new  station  at  or  near 
intersection  of  main  line  on  Jamaica 
avenue.  Borough  of  Queens. 

1674.  Fifth  Avbnub  Coach  Co. —  Op- 
eration of  motor  *buBes  to  announce 
destination  points  and  to  termini  of 
routes. 

1689.  Railroad  Corporations,  Street  May  1,  1914.  Order  suspending  final 
Railroad  Corporations  and  Common  order  prohibiting  smoking  for  a  period 
Carriers. —  Smoking  on  passenger  cars  of  six  months,  from  May  1,  1914,  so 
and  stations.  far    as    it    affected    convertible    cars 

operated  by  the  Third  Av.  Ry.  Co. 
and  allied  companies  In  Manhattan ; 
smoking  to  be  permitted  only  on  three 
rear  cross  seats. 
June  16,  1914.  Similar  order  as  to 
Bklyn.  Heights  R.  R.  Co.  and  allied 
companies  of  B.  R.  T.  system,  smok- 
ing to  be  permitted  also  on  longitu- 
dinal seats  at  rear  of  car  and  not 
more  than  four  rear  cross  seats. 
July  30,  1914.  Application  of  Inter- 
borough  R.  T.  Co.  and  N.  Y.  Rys.  Co. 
for  exception  from  prohibition  of  sta- 
tions of  3d  Av.  Elev.  line  and  por- 
tions of  low  level  centre  entrance 
cars  and  upon  elevated  cars,  con- 
sidered. 

1693.     Interborouqh      Rapid      Transit    July   23.   1914.      Order   directing   N.   Y. 


Co. ;  New  York  Consolidated  Rail- 
road Co.  ;  Nassau  Electric  Railroad 
Co.  and  South  Brooklyn  Railway 
Co. —  Standing  of  passencrers  on  rear 
platforms  of  end  cars  of  trains. 


Consolidated   R.   R.   Co.,   Nassau  Elec. 

n.   R.  Co.  and   South   Bklyn.   Ry.   Co. 

to   provide   guards   on   rear   platforms 

of     elevated     trains    during    specified 

hours. 
August  21.  1914.     Order  extending  time 

for  accepting  order  of  July  23,  1914. 
Kehearings    held    and    closed.      Matter 

pending,  undetermined. 


FoBHAL  Cases 
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Cases  on  Motion  of  the  Commission  —  (Continued) 
FACILITIES,  sEBviGE  AND  EQUIPMENT  —  (Continued) 


Case  No, 


Company  and  8u}>iect 


1706.  Nbw  York  Consolidatid  Rail- 
road Co. ;  Nassau  Electric  Railroad 
Co. —  Service  on  Sea  Beach  and  West 
End  lines. 


1713.  Brookltn  Hbiohts  Railroad 
Co. —  Service  on  Patnam  Avenue  line. 

1725.  Nbw  York,  Nbw  Haven  &  Hart- 
ford Railroad  Co. —  Protection  of  em- 
ployees from  contact  with  overhead 
electrical  equipment. 


1726.  Naw  York  k  Qukbns  County 
Railway  Co. —  Extension  of  street  rail- 
roads on  Flushing  avenue  between 
Ehret  avenue  and  ^ckson  avenue,  Bor- 
ough of  Queens. 


1727.  Long  Island  Railroad  Co. — 
Construction  of  new  local  station  on  old 
Southern  division  at  South  street, 
Jamaica. 


17S6.  Long  island  Railroad  Co. — In- 
vestigation of  train  collision  on  White- 
stone  branch. 


1737.  WooDRAVBN  Gas  Light  Co. — 
Extension  of  gas  mains  in  Aqueduct, 
Howard  Estates  and  Ramblersvllle,  Bor- 
ough of  Queens. 

1744.  Nassau  Electric  Railroad  Co. 
and  Brooklyn  Heights  Railroad  Co. — 
Service  on  Vanderbilt  Avenue  and  16th 
Avenue  lines. 


1740.  LONO  Island  Electric  Rail- 
way Co. —  Roadbed  and  tracks  on  Far 
Rockaway  division. 


Date  of  Order  and  Action 

January  27,  April  8,  May  7,  June  12, 
1914.  Orders  extending  time  for  com- 
pliance with  provisions  of  Final  Order 
A,  of  December  26,  1913,  as  to  shel- 
ter house  on  Sea  Beach  line  at  Fort 
Hamilton  parkway  and  canopy  for 
westbound  or  northbound  platform  at 
62d   street  and   New   Utrecht  avenue. 

December  18,  1914.  Resolution  referred 
to  counsel  with  direction  to  commence 
court  proceedings  on  account  of  viola- 
tion oi  Commission's  order  as  to  ser- 
vice. 

July  80,  1914.  Order  discontinuing  pro- 
ceeding in  view  of  improvements. 

April  8,  1914.  Order  modifying  order 
of  December  19,  1913,  so  as  to  change 
In  certain  details  the  provisions  for 
the  protection  of  employees  working 
on  tops  of  cars  and  locomotives. 

January  6,  9,  1914.  Opinions  filed  by 
Commissioners  Cram  and  Maltbie. 

April  24,  1914.  Order  discontinuing 
proceeding. 

December  8,  1914.  Opinion  by  Com- 
missioner Williams  and  resolution 
directing  counsel  to  commence  appro- 
priate proceeding  to  compel  construc- 
tion of  extension. 

July  30,  1914.  Final  order  directing 
construction  of  station  by  November 
1,  1914. 

December  11,  1914.  Order  after  rehear- 
ing confirming  final  order  and  extend- 
ing time  for  construction  to  March 
31,  1915. 

April  3,  1914.  Order  amending  order  of 
November  21,  1918,  and  directing  in- 
stallation of  manually  operated,  elec- 
trically controlled  block  signal  sys- 
tem on  Whitestone  branch  between 
'*J.  C."  tower  and  Bridge  street, 
Flushing,  with  complete  staff  system 
between  Bridge  street.  Flushing,  and 
Whitestone  Landing. 

February  3,  1914.  Ooinion  and  order 
discontinuing  proceeding  in  view  of 
determination  adverse  to  proposed  ex- 
tension. 

April  24,  1914.  Order  directing  opera- 
tion of  number  of  cars  to  provide 
number  of  seats  equal   to  number  of 

Eassengers,  excepting  on  week  days 
etween  rush  hour  periods  in  direc- 
tion of  traffic,  when  cars  should  be 
operated  in  accordance  with  specified 
sched  ule 

May  7,  15,  1914.  Orders  extending 
time  for  compliance  with  order  of 
April  24,  1914. 

October  20,  1914.  Order  denying  appli- 
cation for  abrogation  of  order  of 
April  24,  1914,  or  for  granting  of  a 
rehearing. 

May  15,  1914.  Order  directing  improve- 
ment to  tracks  and  maintenance  of 
tracks  in  improved  condition. 
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Cases  on  Motion  of  the  Commission  —  (CarUin/ued) 
facilities,  service  and  equipment  —  (Continued) 


Case  No,         Company  and  Buhject 

1746.  Stbbbt  Raileoao  Corporations. — 
Brakes  and  brakesboes  on  street  surface 
cars,  for  mitigating  noise. 


1763.  Long  Island  Railroad  Co. — 
Service  on  lines  of  railroad  from  and  to 
Long  Island  City  and  on  34tb  Street- 
Long  Island  City  Ferry  line. 

1754.  Long  Island  Railroad  Co. — 
Station   approaches   to   Jamaica  station. 


1765.  Richmond  Light  &  Railroad 
Co. —  ImoroTements  in  and  additions  to 
electric  plant. 


1759.  Union  Railway  Co.  of  Nbw 
York  Citt  ;  Nbw  York  City  Inter- 
borough      Railway      Co.;      Southern 

ROL'LBVARD      RAILROAD     CO.      and      BrONZ 

Traction   Co. —  Service   and   equipment. 

1760.  Statin  Island  Midland  Rail- 
way Co. —  Service  on  Port  Richmond- 
Midland  Beach  line. 


1763.     New  York  Steam  Co. — Improve- 
ments in  methods  and  property. 


Date  of  Order  and  Action 

September  11,  1914.  Order  extending 
time  of  N.  Y.  Rys.  Co.,  N.  Y.  &  Queens 
County  Ry.  Co.,  N.  Y.  &  Long  Island 
Traction  Co.  and  Long  Island  Elec. 
Ry.  Co.  for  submission  of  type  of  brake 
shoe. 

September  29,  1914.  Resolutions  ap- 
proving type  of  brake  shoe  submitted 
by  Bklyn  Heights  R.  R.  Co.,  Nassau 
Elec.  R.  R.  Co..  N.  Y.  Consolidated  R. 
R.  Co.,  Bklyn,  Queens  County  &  Subur- 
ban R.  R.  Co.,  South  Bklyn  Ry.  Co., 
Coney  Island  &  Bklyn  R.  R.  Co., 
Coney  Island  &  Gravesend  Ry.  Co., 
Bridge  Operating  Co.,  Manhattan  & 
Queens  Traction  Co.,  and  Third  Av. 
Ky.  Co.  and  allied  companies. 

February  6,  1914.  Opinion  and  order 
discontinuing  proceeding  in  view  of 
improvements. 


March  17,  1914.  Resolution  directing 
counsel  to  commence  appropriate  ac- 
tion for  enforcement  of  final  order  di- 
recting construction  of  suitable  ap- 
proach to  Jamaica  station  from  north 
and  south  sides  at  Foley  avenue  end 
of  station. 

March  31,  1914.  Report  of  counsel  as 
to  progress  of  work. 

April  7,  1914.  Order  extending  time 
for  construction  of  approach  provided 
temporary  approach  in  use  be  main- 
tained and  car  or  trains  operated 
over  the  track  crossing  Foley  avenue 
near  Archer  place  be  properly  flagged. 

January  28,  1914.  Opinion  and  discon- 
tinuance order. 

November  18,  1914.  Order  directing 
company  to  make  various  additions 
and  improvements  to  power  station  at 
Livingston.  S.  I. 

November  24,  December  16,  1914.  Or- 
ders extending  time  for  acceptance  of 
order  of  November  13,  1914. 

February  6,  1914.  Opinion  and  order 
discontinuing  proceeding  in  view  of 
improvements  in  service. 


March  27,  1914.  Order  directing  opera- 
tion from  April  1,  1914,  between  Rich- 
mond road  and  Midland  Beach  of  cars 
on  80-minute  headway  and  of  contin- 
uance of  service  in  winter  as  well  as 
in  summer. 

July  28,  1914.  Opinion  and  order  di- 
recting replacement  of  68.986  feet  of 
steam  main  of  brick  trench  ^pe  with 
mains  of  modem  tile  construcuon. 

July  80,  1914.  Order  extending  time  for 
acceptance  of  order  of  July  28,  1914. 

December  31,  1914.  Opinion  and  order 
after  rehearing  requiring  replacemenf 
of  mains  at  rate  of  10,000  feet  per 
year. 
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Cases  on  Motion  of  the  Commission  —  (Continued) 
FACILITIES,  SEBVICE  AND  EQUIPMENT  —  {Continued) 

Case  No.         Company  and  Subject  Date  of  Order  and  Action 

1764.    Long     Island     Raileoad     Co. —    Matter  pending,  undetennined. 
Additional   can   In   electrical   operation. 

1771.     New    York    Consolidated    Rail-    February     10,     1014.     Order    extending 


ROAD  Co. — Changes  of  stairway  faculties 
of  Flatbosh  Avenue  station  on  Fulton 
Street  elevated  line. 


time  for  completing  and  opening  of 
new  stairway  on  north  side  of  Fulton 
street. 


1772.     Statbn  Island  Midland  Rt.  Co.    Hearings  held  and  continuing, 
and  Richmond  Light  &  Railboad  Co. —  * 

Additional  cars  and  service. 

and    service   on   Flushing   and   Jamaica 
line. 


1777.  Nbw  York  Consolidated  Rail- 
road Co. ;  Nassau  Electric  Railroad 
Co.  and  South  Brooklyn  Railway 
Co. —  Service  to  and  across  Brooklyn 
bridge. 

1781.  New  Tork  Consolidated  Rail- 
road Co. —  New  station  at  Cumberland 
street  and  Myrtle  avenue  on  Myrtle 
Avenue  elevated  line,  Brooklyn. 


Hearings  held  and  closed.    Matter  pend- 
ing, undetermined. 


1788.  Manhattan  A  Queens  Traction 
Corporation. — ^Additions  and  repairs  to 
rolling  equipment. 


1784.      INTERBOROUOH       RAPID       TRANSIT 

Co. —  Operation  of  through  trains  of 
Third  Avenue  elevated  line  to  and  from 
Harlem  river  to  Willis  Avenue  station. 

1785.  Nassau"  Electric  Railroad  Co.  : 
Brooklyn  Heights  Railroad  Co.  and 
Brooklyn,  Queens  County  &  SubuIiban 
Railroad  Co. —  Service  on  street  sur- 
face railroad  lines. 

1788.  New  York  Railways  Co. —  Ser- 
vice on  Eighth  Avenue,  Sixth  Avenue 
and  Christopher  Street  lines. 

1789.  Electrical  Corporations;  Rail- 
road Corporations  and  Street  Rail- 
road Corporations. —  Marking  struc- 
tures for  carrying  overhead  wires  and 
pillars  for  support  of  overhead   tracks. 


March  20,  1914.  Opinion  and  order 
after  rehearing  confirming  order  of 
December  31.  1913,  for  construction  of 
new  station. 

July  30,  1914.  Communication  from  Co. 
and  reply  in  regard  to  inclusion  of 
cost  of  construction  in  "  Cost  of  Re- 
construction of  Existing  Railroads*' 
under  Dual  Subway  Contract  No.  4. 

October  20,  December  8,  1914.  Orders 
extending  time  for  construction  of 
station. 

January  9.  1914.  Order  directing  ces- 
sation of  operation  of  existing  equip- 
ment and  overhauling  and  repairing  of 
same  before  recommencing  operation, 
and  directing  maintenance  of  equip- 
ment in  good  condition  until  sup- 
planted by  new  cars. 

March  13,  1914.  Order  denying  appli- 
cation for  rescission  of  order  of  Janu- 
ary 9.  1914. 

February  3,  1914.  Opinion  and  order 
discontinuing  proceeding. 


November  10.  1914.  Order  discontinu- 
ing proceeding  in  view  of  pendency 
of  Case  1880. 


May     26,     1914.       Order    discontinuing 
proceeding  in  view  of  Improvements. 


March  6,  1914.  Order  directing  com- 
panies to  mark  structures  for  support 
of  overhead  tracks  with  identification 
of  ownership  and  to  number  the  same. 
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Cases  on  Motion  of  the  Commission  —  {Continued) 
facilities,  service  and  equipment  —  {Continued) 


Case  No, 


Company  and  Subject 


1790.  Interborough  Rapid  Transit 
Co.— Station  facilities  at  140th  Street 
station  on  subway  and  elevated  lines. 


1704.     Brooklyn      Heights      Railroad 
Co. —  Service   on   Flatbusb   Avenue   line. 


1796.  South  Brooklyn  Railway  Co. 
and  Naw  York  Consolidated  Railroad 
Co. —  Service  on  Norton's  Point  line  and 
extension  of  Brighton  Beach  and  Culver 
lines  from  Culver  depot  to  Sea  Gate. 

1709.  IjOnq  Island  Electric  Railway 
Co. —  Double-tracking  road  on  New  York 
avenue  and  Rockaway  turnpike  between 
South  street  and  Hook  creek.  Borough 
of  Queens. 


1806.  Gas  Corporations. —  Regulations 
and  practices  as  to  consumers'  deposits. 

1808.  New  York  Consolidated  Rail- 
road Co. ;  Nassau  Electric  Railroad 
Co.  and  South  Brooklyn  Railway 
Co. —  Service  on  Bay  Ridge,  West  End, 
Culver,  Brighton  Beach,  Fulton  Street, 
Myrtle  Avenue,  Lexington  Avenue, 
Broadway-Canarsie  and  Broadway* 
Cypress  Hills  lines. 

1800.  New  York  Railways  Co.  and 
34th  Street  Crosstown  Co. —  Exten- 
sion of  tracks  and  service  on  West  34th 
Street  crosstown  line  between  lOtb 
avenue  and  North  river. 


1812.  Street  Railroad  Corporations. — 
Return  of  fares  or  issuance  of  emer- 
gency or  block  tickets. 


Date  0/  Order  and  Action 

February  6.  1014.  Opinion  and  order 
discontinuing  proceeding. 

May  12,  15,  June  6,  1014.  Correspond- 
ence with  Grand  Jury  of  Bronx  Coun- 
ty as  to  conditions  at  station. 

June  2,  1014.  Resolution  approving 
plan  of  alteration  on  elevated  sta- 
tion showing  proposed  temporary  exit 
stairway  to  street  in  widening  <n 
northbound  exit   platform. 

November  10,  1014.  Order  discontinu- 
ing proceeding  in  view  of  proceed  in  u' 
in  Case  No.  1880. 

Hearings  held  and  closed.  Matter  pend- 
ing determination  of  questions  relat- 
ing to  Rapid  Transit  Railroad  con- 
struction. 


June  12,  1014.  Order  directing  con- 
Htructlon  of  additional  tracks  to  pro- 
vide complete  double  track  on  New 
York  avenue  between  South  street  and 
Farmers  avenue,  in  the  Borough  of 
Queens,  immediately  or  coincidentally 
with  paving  to  be  begun  by  City,  and 
on  New  York  avenue  between  Oak 
street  and  Farmers  avenue  within  18 
months  from  July  1,  1014. 

June  23,  1014.  Order  extending  time 
for  acceptance. 

Hearing  held  and  closed.  Matter  pend- 
ing, undetermined. 

July  0.  1014.  Order  "A"  directing  ston- 
ping  of  trains  of  Broadway-Canarsie 
line  at  New  Lots  station,  Livonia 
Avenue  station  and  Sutter  Avenue 
station. 


May  28.  1014.  Opinion  and  communi- 
cation to  company  requiring  extension 
of  double  track  underground  electric 
road  on  West  34th  street  to  a  point 
about  150  feet  west  of  easterly  build* 
ing  line  of  12th  avenue,  Manhattan. 

June  23,  1014  and  September  22,  1014. 
Correspondence   with   company. 

October  6,  1014.  Order  discontinuing 
proceeding  In  view  of  construction  of 
extension  to  34th   Street  pier. 

July  30.  1014.  Opinion  and  order  di- 
recting issuance  of  block  ticket  good 
till  end  of  second  day,  when  cars  were 
delayed  15  successive  minutes  or  more 
and  passengers  were  not  carried  to 
destination  by  transfer  or  rerouting 
of  cars. 

August  21.  1014.  Order  extending  time 
of  N.  Y.  Rys.  Co.,  N.  Y.  it  Queens 
County  Ry.  Co.,  N.  Y.  &  Long  Island 
Traction  Co.,  Long  Island  Blec.  Ry. 
Co.,  Bklyn  St  North  River  Ry.  Co.  and 
Ocean  Elec.  Ry.  Co.  for  acceptance  of 
order. 
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Cases  on  Motion  of  the  Commission —  {Continued) 
FACILITIES,  service  AND  EQUIPMENT  —  {Continued) 

Case  No,         Company  and  Subject  Date  of  Order  and  Action 

1813.  Pklham  Park  &  City  island  April  14,  1914.  Order  dlscontinulDg 
Railway  Co.,  Inc. —  Question  of  further        proceeding. 

operation  of  monorail  system. 

1814.  Nassau  Electric  Railroad  Co.  April  21.  1914.  Order  directing  stop- 
and  Brooklyn,  Qubens  County  &  Sdb-  ping  of  eastbound  and  westbound  cars 
URBAN  Uailroad  Co. —  Failure  to  stop  on  Ralph-Rockaway  Avenue  line  at 
cars  at  Broadway  and  Rodney  street,  Broadway  and  Rodney  street,  and 
Brooklyn.  eastbound     and     westbound     cars     on 

Broadway,  Reld  Ayenue,  Sumner  and 
Wyckoff  Avenue  lines  at  the  same 
point. 

1815.  Long  Island  Railroad  Co. —  May  7,  1914.  Order  directing  increase 
Train  service  on  North   Side  division.  in  passenger  service     by     addition  of 


train  leaving  Pennsylvania  terminal 
at  about  12  :30  A.  M.,  and  stopping  at 
all  stations  on  North  Side  division. 


1819.     Northern  Union  Gas  Co.  ;  Cbn-  June  23,  1914.    Opinion  and  order  dis- 

TBAL  Union  Gas  Co.  and  Wbstchestsr  continuing  proceeding  in  view  of  sat- 

Lighting  Co. —  Supply  of  gas  for  build-  isf action  of  complaint, 
ings    on    premises    within    100    feet    of 
mains. 

1821.     42d   Strret,   Manhattanvillb  &    May  27,  1914.     Order  discontinuing  pro- 
St.    Nicholas    Avenue    Railway    Co. —        ceeding  after  improvement  to  service. 
Service     on     Broadway     branch,     110th 
Street     Crosstown     and     10th     Avenue 
branch  lines. 

1832.  INTSRBOROUGH  RAPID  TRANSIT  December  18,  1914.  Order  discontlnii- 
Co. —  Proposed  new  station  at  120th  Ing  proceeding  in  view  of  disapproval 
street  ana  Eighth  avenue.  of  location  of  station. 

1846.  New  York  Railways  Co. —  Ser-  October  27,  1914.  Order  discontinuing 
vice  on  Eighth  Street  Crosstown  line.  proceeding   in    view    of   improvements 

to  service. 

1847.  New  Tork  Consolidated  Rail-  August  21.  1914.  Order  directing  oper- 
ROAD  Co. —  Service  on  Brighton  Beach  ation  on  Brighton  Beach  line  dally 
elevated  line.  except  Sundays  and  holidays  to  Park 

Row  station,  three  of  the  trains  to  be 
operated  to  Fulton  ferry  station  and 
to  pass  Franklin  avenue  station  be- 
tween 7  :45  A.  M.  and  8  :30  A.  M. 

1848.  New  Tork  and  Queens  County  November  20,  1914.  Order  directing 
Railway  Co. —  Service  and  equipment.  company  to  operate  on  all  Unes  a  num- 
ber of  cars  sufficient  to  furnish  seats 
for  all  passengers  except  during  cer- 
tain periods  when  cars  are  to  be  oper- 
ated upon  a  specified  schedule. 

December  4,  1914.  Order  extending 
time  for  acceptance  of  order  of  No- 
vember 20,  1914. 

1849.  New  York  &  Long  Island  Trac-  July  30,  1914.  Order  directing  company 
tion  Co. —  Sprinkling  of  streets  with  to  comply  with  franchise  provisions 
water.  regarding    sprinkling    of    streets    on 

which  company  operated  cars. 
August,   21,   1914.     Order  modifying  or- 
der   to    July    *30,     1914,     permitting 
sprinkling  of  streets  with  oil. 

1860.  New  York  Consolidated  Raxu-  December  29,  1914.  Order  discontinuing 
road  Co.;  Nassau  Electric  Railroad  proceeding  in  view  of  Case  1882. 
Co.  and  South  Brooklyn  Railway 
Co. —  Saturday,  Sunday  and  holiday  ser- 
vice on  Bay  Ridge,  west  End,  Culver, 
Brighton  Beach,  Fulton  Street,  Myrtle 
Avenue,  Lexington  Avenue,  Broadway- 
Canarsie  and  Broadway-Cypress  Hills 
elevated  lines. 
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Cases  on  Motion  of  the  Commission  —  (Continued) 

FACILITIES,  service  AND  EQUIPMENT (Conttnited) 

Case  No,         Company  and  Subject  Date  of  Order  and  Action 

1855.     Bbookltn      Heights      Railroad    Hearlnss  beld  and  closed.    Matter  pend- 
Co. —  Proposed      tbrougb      route      from        log,  undetermined. 
Greenpoint    to    Boroush    of    Manhattan 
over  Williamsburg  bridge. 

1ft56.     New  Tosk  &  Queens  Gas  Co. —    November    10.    1914.    Opinion    by    Corn- 
Extension   of  gas   mains   to  Douglaston        missioner  Maltbie. 
and  Little  Neck,  Borougb  of  Queens.  December  1,  1014.     Motion  to  postpone 

proceeding  pending  canvass  of  prospec- 
tive customers. 

1858.     Long   Island   Railroad  Co.  and    Hearings  beld  and  closed.    Matter  pend- 
Nbw   York   &   Rockawat   Beach    Rail-       ing,  undetermined. 
WAT      Co. —  Construction      of      footpatb 
along  trestle  on   Rockaway   Beacb  divi- 
sion. 

1861.  INTBRBOROUGH  RAPID  TRANSIT  October  9,  1914.  Order  directing  widen- 
Co. —  Widening  of  platforms  at  23d  Ing  of  platforms  at  stations  so  as  to 
Street  station  on  Tblrd  Avenue  elevated  be  not  less  than  10  feet  wide  and 
line.  clear    except    near    northerly    end    of 

southbound  platform. 

1868.  Brooklyn  Heights  Railroad  November  17,  1914.  Order  directing 
Co. —  Failure  to  stop  cars  at  Cortelyou  Company,  from  and  including  Septem- 
road  on  16th  Avenue  line.  ber  10th.  to  and  including  May  30th. 

In  each  year,  to  stop  westbound  cars 
on  the  16th  Avenue  line  at  Cortelyou 
road  and  Gravesend  avenue. 

1874.  Long  Island  Railroad  Co.— In-  October  27.  1914.  Order  directing  In- 
stallation of  emergency  lighting  system  stallation  of  emergency  lighting  sys- 
In  Atlantic  Avenue  tunnels.  tem. 

December  11.  1914.  Resolution  approv- 
ing plan  of  system. 

1875.  Northern  Union  Gas  Co.  and  October  80.  1914.  Opinion  concluding 
Central  Union  Gas  Co. —  Replacement  that  companies  were  obliged  to  replace 
of  prepayment  gas  meters  with  gas  preoayment  meters  with  standard  type 
meters  of  standard  type.  meters  without  charge*  and  communi- 
cations to  companies. 

December  31,  1914.  Resolution  directing 
counsel  to  commence  court  proceedings 
to  compel  replacement  of  meters. 

1876.  Long  Island  R^^^^i^D  Co.—Re-  October  30.  1914.  Order  reauiring  relo- 
location  of  third  rail  «5J*P™«;*  ,^° -fif  <^a**on  of  third  rail  on  portions  of  ele- 
vated portions  of  Atlantic  Avenue  dlvl-        ^^ted  structure. 

Blon.  November    17.    1914.      Order    amending 

order  of  October  80.  1914. 
December  11.  1914.     Resolution  approv- 
ing plan  of  relocation. 

1877.  New  York  Consolidated  Rail-  October  27.  1914.  Order  directing  com- 
road  Co. —  Stairway  facilities  at  Broad-  pany  to  repair  and  open  for  use  stair- 
way ferry  station  on  Broadway  elevated  way  from  northeasterly  end  of  mezza- 
llne.  nine  gallery  to  the  northerly  side  of 

Broadway  at  Broadway  ferry  station. 

December  8,  1914.  Order  extending 
time  for  comoletlon  of  work. 

December  22.  1914.  Order  denying  ap- 
plication for  rehearing. 

1878.  LOHO  Island  Railroad  Co.—  Hearings  held  and  closed.  Matter  pend- 
Operation  of  steam  locomotives  in  tun-       iqv    undetermined. 

nels  on  Atlantic  Avenue  division. 

1879.  New  York,  New  Haven  &  Hart-  December  11.  1914.  Order  discontlnulnar 
FORD  Railroad  Co. —  Service  on  Harlem  proceeding  in  view  of  improvements  to 
River  branch  between  Harlem  River  sta-       service. 

tlon  and  City  Island  (Bartow). 
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Cases  on  Motion  of  the  Commission  —  {Continued) 
FACILITIES,  sEBvicE  AND  EQUIPMENT  —  (Continued) 

Case  No.         Company  and  Subject  Date  of  Order  and  Action 

1880.  Bbookltn  HaiOHTs  Railroad  Hearings  held  and  continuing. 
Co.;  Bbookltn,  Qubbns  Cocntt  &  Sub- 
urban Railroad  Co.;  Const  Island  & 
Oratbsknd  Railway  Co.;  Const  Island 
&  Bbookltn  Railboad  Co.  and  Nassau 
Elbctbic  Railboad  Co. —  Service  on 
street  surface  railroads. 

1882.     New   Yobk    Consolidatbd    Rail-    Hearings  held  and  continuing. 

ROAD   Co.;    Nassau   Elbctbic    Railboad 

Co.    and     Sodth     Bbookltn     Railwat 

Co. —  Service  and  equipment  on  elevated 

lines. 

1884.  New   Tobk    Consolidated    Rail-    Hearings  held  and  continuing. 
road  Co. —  Services  and  facilities  at  sta- 
tions on  Centre  Street  Loop. 

1885.  New  Tork  Railwats  Co. —  Re-  Hearings  held  and  closed.  Matter  pend- 
routlng    direction    of    cars    of    Madison        Ing,  undetermined. 

Street  line  operating  on  Chambers  and 
Duane  streets,  Manhattan. 

1886.  INTERBORODGH      RAPID     TRANSIT    Hearings  held  and  continuing. 
Co. —  Replacement    of    subway    cars    of 

wooden    construction    by    cars    of   steel  • 
construction     and     transportation     and 
storase  of  Inflammable  material  on  sub- 
way lines. 

1888.  Bbookltn  Hbiohts  Railboad  Hearings  held  and  closed.  Company 
Co. —  Storing  of  cars  on  Manhattan  agreed  to  make  desired  improvement 
avenue  and  Box  street,  Brooklyn. 

1891.    Long     Island     Railboad     Co. —    Hearings  held  and  closed.    Matter  pend- 
Servlce  and  equipment  on  lines  within        Ing,  undetermined. 
First  District. 

1802.  INTEBBOBODOH  RAPID  Tbansit  Hearings  held  and  dosed.  Matter  pend- 
Co. —  Service    on    subway    to    Brooklyn        Ing,  undetermined. 

during  non-rush  hours. 

1803.  Thibd  Avencb  Railwat  Co.  and    Hearings  held  and  continuing. 
42d    Stbbet,    Manhattanville    k    St. 

Nicholas  Avenue  Railwat  Co.— ^Im- 
provement in  street  surface  railroad 
tracks. 

1805.  Richmond    Light    ft    Railboad    Hearings  held  and  continuing. 
Co. —  Distribution  system  for  light,  heat 

and  power. 

1806.  Interborouoh  Rapid  Transit  Hearings  held  and  closed.  Matter  pend- 
Co. —  Investigation  of  train  collision  on        Ing.  undetermined. 

Ninth  Avenue  elevated  line  near  116th 
Street  station  on  December  0,  1014,  and 
Improvements  In  regulations,  practices, 
equipment,  tracks  and  stations  on  ele- 
vated lines. 
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RATES  OB  TBANSFEBS 


Case  No.         Company  and  Buhject 

1364.  Street  Railroad  Corporations 
IN  Manhattan. —  Rates  of  fare  on  con- 
necting or  Intersecting  Unea. 


1375.  New  York  Consolidated  Rail- 
road Co. ;  South  Brooklyn  Railway 
Co. ;  Nassau  Electric  Railroad  Co.  ; 
Brooklyn  Heights  Railroad  Co.  and 
Brooklyn,  Queens  County  &  Suburban 
Railroad  Co. — Fares  to  and  from  Coney 
Island. 

1538.  Nassau  Electric  Railroad  Co. 
and  Brooklyn  Heights  Railroad  Co. — 
Exchange  of  transfers. 

1646.  Nassau  Electric  Railroad  Co. 
and  Brooklyn  Heights  Railroad  Co. — 
Transfers  between  Bergen  Street  line 
and  16th  Avenue  and  Greenpolnt  lines 
and  between  Vanderbllt  Avenue  and 
Gates  Avenue  lines. 

1688.  Coney  Island  &  Brooklyn  Rail- 
road Co. ;  Brooklyn  Hbights  Railroad 
Co. ;  Coney  Island  &  Gravesend  Rail- 
way Co. ;  Brooklyn,  Queens  County  & 
Suburban  Railroad  Co.  ;  Nassau  Elec- 
tric Railroad  Co.  and  New  York  Con- 
solidated Railroad  Co. —  Through 
routes  and  Joint  rates  on  street  railroad 
lines  In  Boroughs  of  Brooklyn  and 
Queens. 

1724.  Adams  Express  Co. —  Rates  be- 
tween Sheepshead  Bay  and  Brighton 
Beach,  Brooklyn. 

1730.  New  York  Central  A  Hudson 
RiVBR  Railroad  Co. —  Facilities  and 
charges  for  checking  packages  at  Grand 
Central  station. 

1750.  New  York  Consolidated  Rail- 
road Co.  and  Long  Island  Railroad 
Co. —  Passenger  rates  on  Rockaway 
Beach  line. 


Date  of  Order  and  Action 

July  30,  1014.  Order  discontinuing 
proceeding,  supplemental  to  order  of 
October  29,  1012,  directing  through 
routes  and  Joint  rates. 

February  10,  1014.  Order  discontinu- 
ing proceeding  upon  rehearing  in  view 
of  extension  of  privilege  under  com- 
mutation rate  to  and  from  Coney 
Island. 


July  30.  1014.  Order  discontinuing 
proceeding  in  view  of  order  In  Case  No. 
1801  providing  for  transfers. 

July     30.      1914.     Order     discontinuing 

Srocceding  In   view   of  order  In   Case 
o.  1801  directing  transfers. 


November  13.  1914.  Order  discontinu- 
ing proceeding  In  view  of  order  in  Case 
No.  1801  as  to  transfers. 


1792.  Union  Railway  Co.  of  New 
York  City  ;  Third  Avenue  Railway 
Co.  and  42d  Street,  Manhattanvillb 
&  St.  Nicholas  Avenue  {Iailwat  Co. — 
Exemption  from  exchange  of  transfers 
on  126th  street  and  other  streets*  Bian- 
hattan. 


July     31.     1914.     Order     discontinuing 
proceeding  for  lack  of  Jurisdiction. 


Matter  pending,  nndertermlned,  in  view 
of  proceedings  In  court  to  adjudicate 
Jurisdiction  of  Commission  In  the  mat- 
ter. 

July  31,  1914.  Order  fixing  passenger 
fare  over  line  via  Chestnut  street 
Junction  between  Rockaway  Park  and 
points  west  of  Chestnut  street  Junc- 
tion, in  either  direction,  at  not  ex- 
ceeding 16  cents,  whether  passengers 
are  provided  with  tickets  or  not. 

August  21,  1014.  Order  extending  order 
of  July  31,  1914. 

August  21,  1914.  Order  denying  appli- 
cation of  companies  for  rehearing. 

February  6,  1914. —  Opinion  and  com- 
munication to  Board  of  Estimate  and 
Apportionment  stating  that  if  Union 
Ry.  Co.  present  a  formal  application 
after  obtaining  the  franchise  from  the 
city,  application  for  which  was  pend- 
ing before  that  board  for  street  rail- 
road extensions  to  connect  company's 
Bronx  lines  with  Willis  avenue  bridge 
and  to  extend  service  over  Willis 
avenue  bridge  to  125th  street  and  on 
125th  street,  favorable  action  would 
be  taken  bv  the  Commission  to  exempt 
company  from  the  obligation  to  ex- 
change transfers  with  42d  Street,  Bian- 
hattanville  and  St.  Nicholas  Av.  Ry. 
Co.  at  certain  intersecting  points  on 
125th  street  and  other  points  in  Man- 
hattan. 
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Cases  on  Motion  of  the  Commission  —  (Continued) 
BATES  OB  TBANSFEBS  —  (Continued) 


Case  No,         Company  and  Subject 

1800.  United  Elbcthic  Light  & 
PowBK  Co. —  Charges  and  regulations 
for  electric  service  witb  special  refer- 
ence to  proposed  contract  riders  Nos.  20 
and  28. 

1801.  CoNET  Island  &  Brooklyn  Rail- 
road Co.;  CoNET  Island  &  Geavesend 
Railway  Co.;  Brooklyn,  Queens 
County  &  Suburban  Railroad  Co.  ; 
Nassau  Electric  Railroad  Co.  and 
Brooklyn  Heights  Railroad  Co. — 
Rates  of  fare  and  transfers. 

1807.  Wooohavbn  Gas  Light  Co.; 
Richmond  Hill  &  Queens  County  Gas 
Light  Co.  and  Jamaica  Gas  Light  Co. — 
Rates  for  gas  in  tbe  Fourth  ward.  Bor- 
ough of  Queens. 

1820.  New  Tork  Railways  Co.  and 
Belt  Line  Railway  Corporation. — 
Service  and  transfers  on  28d  Street 
Crosstown,  Ninth  Avenue,  Broadway- 
Columbus,  Broadway-Amsterdam  and 
60th  Street  Crosstown  lines. 


Date  of  Order  and  Action 

Hearings  held  and  closed.    Matter  pend- 
ing, undetermined. 


March  17,  1014.  Order  directing  inau- 
guration of  system  of  transfers. 

March  27,  1914.  Amendatory  order  cor- 
recting certain  particulars  of  order  of 
March  17,  1014. 

May  1,  1914.  Order  extending  time  for 
compliance  with  order  as  to  transfers. 

Hearings  held  and  continuing. 


1827.  New  York  Central  A  Hudson 
River  Railroad  Co. —  Rules  and  regula- 
tions for  *'  spotting  "  of  cars. 


1831.  Staten  Island  Rapid  Transit 
Railway  Co. —  Rules  and  regulations 
for  "  spotting  **  of  cars. 


1851.  Van  Brunt  Street  A  Erie  Basin 
Railroad  Co.  ;  Coney  Island  A  Brook- 
lyn Railroad  Co.;  Coney  Island  A 
Gravesknd  Railway  Co.  ;  Brooklyn, 
OuEENs  County  A  Suburban  Railroad 
Co. ;  Nassau  Electric  Railroad  Co. 
and  Brooklyn  Hbiohts  Railroad  Co. — 
Through   routes  and  Joint  rates. 

1853.  Adams  Express  Co. —  Rates  for 
transportation  of  horses  within  First 
District. 


May  26.  1014.  Order  directing  N.  T. 
Rys.  Co.  and  Belt  Line  Ry.  Corpn.  to 
provide  transfers  of  passengers  from 
0th  Avenue  line  in  connection  with 
Broadway-Columbus  Avenue  line, 
Broadway-Amsterdam  Avenue  line  and 
6th  and  Amsterdam  Avenue  line  of  N. 
Y.  Rys.  Co.  to  50th  street.  Crosstown 
line  of  Belt  Line  Ry.  Corpn..  vice 
versa,  and  from  9th  Avenue  line  in 
connection  with  Broadway-Columbus 
Avenue  line,  Broadway-Amsterdam 
Avenue  line  and  6th  and  Amsterdam 
Avenue  and  69th  Street  Crosstown 
line,  and  retransfer  northbound  to 
Madison  Avenue  or  Lexington  Avenue 
line  of  N.  Y.  Rys.  Co.,  or  vice  versa, 
for  one  fare. 

May  26,  1014.  Order  suspending  tariff 
and  directing  hearing.  Hearings  not 
held  because  of  continuance  of  suspen- 
sion of  tariCT  upon  application  of  N. 
Y.  C.  &  H.  R.  R.  R.  Co. 

June  12,  1014.  Order  suspending  tariff 
and  directing  hearing.  No  hearing 
held  in  view  of  suspension  of  rules  and 
regulations  at  request  of  Staten  Island 
R.  T.  Ry.  Co. 

November  6,  1014.  Order  directing  that 
Van  Brunt  Street  line  be  made  a  feeder 
line  of  lines  of  the  other  companies, 
and  directing  hearing  as  to  apportion- 
ment of  fares.  Hearings  held  as  to 
all  questions  involved  in  order  and 
closed.    Matter  pending,  undetermined. 


December  29,  1014.  Opinion  as  to  ad- 
justment of  rate  and  communication 
to  company. 
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GRADE  CROSSINGS 

Cote  Tfo.         Company  and  Buhjeci  Date  of  Order  and  Action 

1261.  LOMO  Island  Bailboad  Co. —  Maj  7,  1914.  Resolution  approTlng  sub- 
Alteratloiis  of  crade  crossings  at  Fresh  stltnted  plans  for  remoTai  of  proposed 
Pond    road    and    Metropolitan    aTsnue,       elevated  nit. 

Busbwlck  Junction.  September  11,  1914.    Ruling  as  to  claim 

of  Quesal  Art  Glass  A  Decoratlnsr  Co. 
on  account  of  damage  to  property. 

1262.  Long     Island     Bailboad     Co. —    Febmarj      6,      1914.    Order     directing 
Alterations  of  grade  crossing  at  Farmers       elimination  of  grade   crossing  by  de- 
avenue,  Hollis.  pression  of  Farmers  avenue  and  eleva- 
tion of  railroad. 

1264.  Long  Island  Bailboad  Co. —  February  6,  1914.  Order  denying  appli- 
Alteration  of  grade  crossings  at  Hemp-  cation  of  Commercial  Board  of  Bcdlaire 
stead  and  Jamaica  turnpike  and  at  Ben-  and  Queens  for  change  of  final  order 
nett  or  Baylies,  Wertiand,  Creed  and  of  December  11,  1914,  which  provided 
Madison  avenues.  for  elimination  by  elevation  of  tracks. 

March  18,  1914.  Communication  to 
Long  Island  B.  B.  Co.  requiring  re- 
vision of  plan  to  provide  for  orna- 
mentation of  bridges. 

1266.    Long     Island     Bailboad     Co. —    Jan.  6,  9,  18,  20,  Feb.  6.  10,  April  14, 
Alteration   of  grade  crossings  on   Law-        July   0,   1914.     Besolutions  approving 
rence  street  and  other  streets  on  North        plans  and  bids  covering  work. 
Side  division,  Flushing.  February    24,    1014.     Communication   to 

Long  Island  B.  B.  Co.  in  regard  to 
damage  claim  of  Bealty  Co.  of  Broad- 
wav  station. 

March  18,  1914.  Communication  to 
Long  Island  B.  R.  Co.  as  to  further 
ornamentation  of  B.  B.  bridge  at 
Broadway  and  22d  street. 

April  17,  1914.  Communication  to  Tiong 
Island  B.  R.  Co.  as  to  repaving  Broad- 
way. 

June  28,  1914.  Communication  to  N.  T. 
and  Queens  Electric  Light  &  Power 
Co.  as  to  damage  claims. 

September  11,  22,  29,  1914.  Communi- 
cations, applications  and  hearing  as 
to  ornamentation  of  B.  B.  bridge  at 
Broadway  and  22d  street. 

November  17.  1914.  Beport  as  to  or- 
namentation of  B.  B.  bridge  at  Broad- 
way and  22d  street  and  unfinished 
details  of  work. 

December  11,  1914.  Resolution  accept- 
ing work  as  completed  and  directing 
accounting. 

1270.  Statin  Island  Railway  Co. —  February  6,  1914.  Resolution  authoris- 
Alterations  of  grade  crossing  of  Amboy  ing  certificate  for  performance  of 
road  at  Huguenot,  Staten  Island.  work. 

1272.  Statbn  Island  Railway  Co. —  March  17,  1914,  April  28,  1914.  Resolu- 
A Iteration  of  Crook's  crossing  on  Amboy        tions  approving    plans    and    bid   for 

road.  Oiifords,  S.  I.  ^  ^^JT'^-  «    ,^,.       «      ,  *.  *. 

October  6,  1014.  Resolution  accepting 
work  and  directing  hearing  as  to  ac- 
counting. 

November  20,  1014.  Resolution  author- 
izing certificate  of  performance  of 
work. 

1880.    Long     Island     Railboad     Co.—  February  6.  1914.    Order  denying  appli- 

Alteratlons  of   grade   crossings   at   Ben-  cation  of  Commercial  Board  of  Trade 

nett    or    Bayliss.    Wertiand,    Creed    and  of  Bellalre  and  Queens  for  a  ^ange 

Madison  avenues.  Borough  of  Queens.  of    final    order     which     provided    for 

uaaison  avvuucB.      u      •           ^  elimination     of     grade     crossings     by 

elevation  of  track's  of  company. 
March     18,     1914.     Communication     to 
Long  Island  R.  R.  Co.  requesting  re- 
vision  of   plans   of   bridges   so  as   to 
show  more  ornamental  structures. 
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Cases  on  Motion  of  the  Commission  —  (Contin/ued) 
OEADE  CBossiNos  —  (Continued) 


Caae  No. 


Company  omd  Suhfoet 


1364.  Long  Island  Railkoao  Co. — 
Alterations  of  Krade  croBslngs  at  Col- 
llDs  avenue  and  nine  other  crossings, 
Montauk  division. 


1672.  Long  Island  Railsoad  Co. — 
Alteration  of  grade  crossing  at  Norwood 
avenue  and  twenty-one  otber  grade 
crossings  on  Atlantic  Avenne  division. 


1766.  Statrn  Island  Rapid  Tbaksit 
RiiLWAT  Co. —  Alteration  of  grade 
crossing  at  Pennsylvania  avenue.  Rose* 
bank. 


1765.  Nbw  York  Consolidatid  Rail- 
road Co. —  Additional  safety  precau- 
tions on  Canarsle  line. 


Dato  of  Order  omd  AoUan 

May  1,  1014.  Communication  from  War 
Department  as  to  elimination  of 
Laurel  HiU  Boulevard  grade  crossing. 
Hearings  held  upon  plans  for  elimina- 
tion of  Laurel  Hill  Boulevard  grade 
crossing,  and  closed,  matter  pending, 
undetermined,  in  view  of  uncertain^ 
as  to  plans  of  dtv  as  to  changes  In 
Meeker  avenue  1>ridge  across  Newtown 
Creek. 


January    9,    27.    1914.     Resolutions  ap- 

8 roving  drawings  for  foot  subway  at 
lallroad  avenue,  Brooklyn. 
January  27,  1914.  Order  amending  dis- 
continuance order  of  December  81, 
1918,  so  as  to  except  from  the  discon- 
tinuance order  the  grade  crossing  of 
the  company  at  Railroad  avenue. 
June  27,  1914.  Resolution  authorising 
certificate  of  performance  of  work. 

July  1,  1914.  Order  determining  elim- 
ination of  grade  crossing  by  raising 
grade  of  a  portion  of  Pennsylvania 
avenue  and  depressing  R.  R.  tracks  by 
closing  Clifton  avenue  and  Maryland 
avenue  and  by  trading  Vermont  ave- 
nue, between  Maryland  avenue  and 
Clifton  avenue  over  its  full  width  to 

Krovlde  access  from  Clifton  avenue  and 
[aryland  avenue  to  a  new  crossing  at 
Pennsylvania  avenue,  conne<cting  the 
latter  avenue  and  Maryland  kvenue  at 
a  point  about  860  feet  east  of  the  R. 
R.  tracks,  at  an  estimated  cost  of 
$69,500. 

March  20,  June  5,  1914.  Orders  direct- 
ing installation  of  crossing  gates  at 
Glenwood  road  and  Conklln  avenue, 
stationing  of  flagmen  at  Flatlands 
Avenue  and  Rockaway  Avenue  cross- 
ings, installation  at  Skidmore  Lane 
and  Avenue  N  crossings  of  an  auto- 
matic bell  and  continuance  of  flagmen 
at  Rockaway  Parkway  and  Rockaway 
Avenue  crossings. 

April  3,  1914.  Order  extending  time  for 
acceptance  of  order  of  March  20.  1914. 

October  18,  November  6.  December  8, 
1014.  Orders  extending  time  for  com- 
pliance with  certain  provisions. 


1780.  Statin  Island  Railway  Co. — > 
Alteration  of  grade  crossing  at  Am  boy 
road  and  Sharott  avenue,  Pleasant 
Plains. 

1797.  Statbn  Island  Ripid  Tbinsit 
Railway  Co. —  Alteration  of  grade 
crossing  at  Clifton  avenue  and  Mary- 
land avenue,   Rosebank. 


Hearings  held  and  closed.    Matter  pend- 
ing, undetermined. 


July  1,  1914.  Order  determining  elim- 
ination of  grade  crossings  or  raising 
grade  of  Pennsylvania  avenue  and  de- 
pressing tracks  by  closing  Clifton 
avenue  and  Maryland  avenue  and  by 
grading  Vermont  avenue  between 
Maryland  avenue  and  Clifton  avenue 
over  its  full  width  to  provide  access 
from  Clifton  avenue  and  Maryland 
avenue  to  a  new  crossing  at  Pennsyl- 
vania avenue  connecting  tiie  latter 
avenue  and  Marvland  avenue  at  a 
point  about  850  feet  east  of  the  rail- 
road tracks,  at  an  estimated  cost  of 
$69,600. 
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Cases  on  Motion  of  the  Commission  —  {Continued) 
GRADE  crossings —  {Continued) 


Case  No, 


Company  and  Suljeci 


1811.  Statbn  Island  Railway  Co. — 
Alteration  of  grade  crossings  at  Segulne, 
Bayview  and  Manee  avenues  (Princes 
Bay)  and  Woodvale  avenue  (Pleasant 
Plains). 

1865.  LoNO  Island  Railroad  Co. — 
Alteration  of  grade  crossing  at  Green- 
point  avenue  on  Montauk  division. 

1872.  New  York  Central  &  Hudson 
River  Railroad  Co. —  Improvement  of 
West  132d  Street  crossing  over  com- 
pany's tracks. 

1881.  Long  Island  Railroad  Co. — 
Safety  precautions  on  Channel  avenue, 
Far  Rockaway,  on  Atlantic  division. 


Date  of  Order  and  Action 

Hearings  held  and  closed.    Matter  pend* 
Ing,   undetermined. 


Hearings  held  and  continuing. 


December  4,  1014.  Opinion  by  Commis- 
sioner Wood  and  order  directing  in* 
stallatlon  of  crossing  gates  and  plank- 
ing of  crossing. 

December  4,  1914.  Order  directing  con- 
struction of  overhead  pedestrian  path. 


FILING  INFORMATION  OR  INVESTIGATIONS 


1379.  Strkkt  Railroad  and  Electric 
Railroad  Corporations. —  Monthly  re- 
ports. 


1899.  Street  Railroad  and  Electric 
Railroad  Corporations. —  Quarterly  re- 
ports. 


1642.  Edison  Electric  Illuminatinq 
Co.  of  Brooklyn  and  Kings  Codntt 
Electric  Light  &  Power  Co. —  Com- 
pliance with  uniform  system  of  accounts. 

1694.  Street  and  Electric  Railroad 
(Operating)  Corporations. —  Form  of 
annual  report  for  1912-1918. 


1776.    Gas  Corporations  and  Electric 
Corporations. — Annual  report  for  1913. 


January  9,  1914.  Resolution  authoriz- 
ing discontinuance  of  penalty  action 
against  Richmond  Light  &  R.  R.  Co., 
Southfleld  Beach  Ry.  Co.  and  Staten 
Island  Midland  Ry.  Co. 

February  17*  August  21,  September  11* 
October  6,  1914.  Resolutions  extend- 
ing time  of  Bush  Terminal  R.  R.  Co.. 
Hudson  &  Manhattan  R.  R.  Co.  and 
N.  Y.  Rys.  Co.  for  filing  monthly  re- 
ports for  specified  months. 

January  9,  1914.  Resolution  authoriz- 
ing discontinuance  of  penalty  actions 
against  Richmond  Light  &  R.  R.  Co., 
Southfield  Beach  Ry.  Co.  and  Staten 
Island  Midland  Ry.  Co. 

February  17,  April  14,  June  12,  July  9, 
23,  August  21,  September  11  and  Oc- 
tober 6,  1914.  Orders  extending  time 
of  Bush  Terminal  R.  R.  Co.,  Hudson 
&  Manhattan  R.  R.  Co..  N.  Y.  Rys.  Co., 
Brooklyn  &  North  River  R.  R.  Co. 
and  Marine  Ry.  Co.  to  file  quarterly 
reports  for  specified  quarters. 

Matter  pending,  undetermined. 


January  9,  1914.  Resolution  authoriz- 
ing discontinuance  of  penalty  actions 
against  Richmond  Light  A  R.  R.  (^o., 
Southfield  Beach  R.  R.  Co.  and  Staten 
Island  Midland  Railway  Co. 

January  9,  March  B,  6,  1914.  Orders 
extending  time  of  (Queens  Borough  Gas 
&  Electric  Co.,  Richmond  Light  &  R.  R. 
Co..  Brooklyn  Union  Gas  Co.,  Flatbush 
Gas  Co.,  Richmond  Hill  A  Queens 
County  Gas  Light  Co.,  Jamaica  Gas 
Light  Co.,  Woodhaven  Gas  Light  Co. 
and  Newtown  Gas  Co.  for  filing  report. 
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Cases  on  Motion  of  the  Commission  —  (CorUmued) 
FILING  iNFOBMATioN  OB  INVESTIGATIONS —  {Continued) 

Case  No.         Company  and  Subject  Date  of  Order  and  AcUon 

1796.     Gas      Cobporations. —  Informa-    February  6,   1914.     Order  directing  gas 
tion   as   to   deposits   by   consumers.  corporations  to  file  answers  to  certain 

questions  as  to  rules  and  regulations 
relating  to  consumers'  deposits. 
February   17,   1914.     Resolution  extend- 
ing time  for  filing  information. 

1818.  Nmw  York  Railways  Co.—  May  26,  1914.  Order  directing  restora- 
Account  for  injury  and  damage  claims.  ^^on  to  casualties  and  Insurance  re- 
serve of  sum  transferred  to  surplus 
account  and  amending  of  report  for 
quarter  ending  December  3l,  1913, 
accordingly. 
June  5,  16,  1914.    Orders  extending  time 

for  acceptance. 
June  23,  1914.  Order  amending  order  of 
May  26,  1914.  and  directing  restora- 
tion to  casualties  and  insurance  re- 
serve of  some  part  of  which  was 
credited  to  surplus  account  and  part 
of  which  was  credited  to  operating  ex- 
penses and  amending  of  report  for 
quarter  ending  December  31,  19l3, 
accordingly. 

1828.  South     Shobb    Traction    Co. —    July  80»  l^l**     Order  closing  record  of 
Investigation  as  to  failure  to  file  annual        proceeding. 

report  for  year  ending  June  30,  1913. 

1829.  Van     Brdnt     Strbjit     &     Erie    July  30,  1914.     Order  closing  record  of 
Basin    Railroad    Co. —  Failure    to    file   *    proceeding. 

accident  reports. 

1835.  Street   and   Elbctric    Railroad    June  23.  1914.     Order  prescribing  form 
Corporations      (Operating). —  Annual    «*?<»  ?^r®<^IlpKflUng  of  report. 

report  for  1913-1914.  September  29,  October  6,  20,  November 

5,  1914.  Orders  extending  time  of 
Interborough  R.  T.  Co.,  Manhattan  & 
Queens  Traction  Corporation,  N.  Y.  & 
Queens  County  Ry.  Co.,  N.  Y.  Rys.  Co., 
Ocean  Elec.  Ry.  Co.,  Rlchmona  Light 
&  R.  R.  Co.,  Staten  Island  Midland 
Ry.  Co.,  and  Marine  Ry.  Co.  for  filing 
report. 

1836.  Street   and   Electric    Railroad    June  23,  1914.     Order  prescribing  form 
(ijassoR)     Corporations.  —  Annual     re-    ^  <>*.^6P^"  j"l<l  u*'®<^9'*8  U"Ug. 

port  for  1913-1914.  October  6,   1914.     Order  extending  time 

of  Prospect  Park  &  Coney  Island  R.  R. 
Co.  for  filing  report. 

1887.     Railroad   and    Street   Railroad    June  23.  1914.     Order  prescribing  form 
(Inchoatb     and     Dormant)      Corpora-    _  and  directing  filing  of  report. 
tions.— Annual    report    for    1913-1914.    October  6,  1914.     Order  extending  time 

of  Atlantic  Av.  Elec.  R.  R.  Co.  and 
N.  Y.  Connecting  R.  R.  Co.  for  filing 
report. 

1838.  Steam      Railroad      (Opbratino)     June  23.  1914.     Order  prescribing  form 
Corporations. —  Annual        report        for    _  and  directing  filing  of  report. 
1913-1914.  November    6,     1914.       Order     extending 

time  of  N.  Y.  Dock  Ry.  for  filing 
report. 

1839.  Steam    Railroad    (Lessqr)    Cor-    June  23,  1914.     Order  prescribing  form 
roRATioNS.—  Annual     report    for    1913-        and  directing  filing  of  report. 

1914.  October  6,   1914.     Order  extending  time 

of  Glendale  St  Bast  River  R.  R.  Co., 
N.  Y.  &  Rockaway  Beach  Ry.  Co., 
N.  Y^  Brooklyn  &  Manhattan  Beach 
Ry.  Co.  and  Pennsylvania  Tunnel  & 
Terminal  R.  R.  Co.  for  filing  report. 
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Cases  on  Motion  of  the  Commission — {Concluded) 
filing  infobmation  OB  INVESTIGATIONS — {Concluded) 


Case  No.         Company  and  Suhfect 

1840.  Fifth  Aybndb  Coach  Co. — An- 
nual report  for  1913-1914. 

1841.  Stags  Coach  (Dormant)  Cor- 
porations.—  Annual  report  for  1918- 
1914. 

1842.  Baggagb  Corporations  and 
Transfer  Corporations. — Annual  re- 
port for  1913-1914. 

1852.  East  Rivbr  Terminal  Railroad 
and  Brooklyn  Eastern  District  Ter- 
minal.—  InveBtlgatlon  as  to  organiza- 
tion, operations,  franchises,  etc. 


1854.  Yellow  Taxicab  Co.  and 
Mason-Seaman  Transportation  Co. — 
Investigation  as  to  consolidation  Into 
Mason-Seaman  Transportation  Co.  and 
as  to  Issue  of  securities  by  consolidation 
company. 

1867.  Railroad  Corporations  and 
Street  Railroad  Corporations. — Notice 
of  proposed  acquisition  or  putting  Into 
operation  of  cars  or  car  equipment. 


1870.  Brooklyn  Heights  Railroad 
Co.:  Nassau  Electric  Railroad  Co.; 
New  York  Consolidated  Railroad  Co.  ; 
South  Brooklyn  Railway  Co.;  Brook- 
lyn, Queens  County  &  Suburban  Rail- 
road Co.  ;  Coney  Island  ft  Gravbsbnd 
Railway  Co.  and  Coney  Island  ft 
Brooklyn  Railroad  Co. —  Information 
as  to  nvmber  of  passengers  from  Jan- 
uary 1  to  June  80,  1914. 

1888.  Stage  Coach  Corporations. — 
Franchise  and  corporate  documents. 

1889.  Baggage  and  Transfer  Com- 
panies.—  Rates  and  schedules. 

1890.  Steam  Corporations. — Rates  and 
schedules. 

1897-A.  Gas  Corporations  and  Elec- 
tric Corporations. —  Annual  report  for 
1914. 

1899.  Steam  Corporations. —  Annual 
report  for  1914. 


Date  of  Order  and  Action 

June  23,  1914.     Order  prescribing  form 
and  directing  filing  of  report. 

June  23.  1914.     Order  prescribing  form 
and  directing  filing  of  report. 

June  27,  1914.     Order  prescribing  form 
and  directing  filing  of  report. 


Hearings  held  and  closed.  Matter  pend- 
ing, undetermined.  In  view  of  com- 
pliance by  companies  with  orders  of 
Commission  as  to  filing  reports  of 
certain  accidents  and  certain  loco- 
motive boiler  inspections. 

Hearings  held  and  closed.  Matter  pend- 
ing, undetermined. 


September  11,  1914.  Order  directing  fil- 
ing of  Information  within  five  days 
after  entering  into  agreement  for  ac- 
quisition of  new  or  additional  cars  or 
car  equipment  and  not  less  than  10 
days  before  commencing  worlE  on  cars 
or  car  equipment  to  be  manufactured 
or  reconstructed. 

September  15.  1914.  Order  directing  fil- 
ing of  information. 

Seotember  29,  1914.  Order  abrogating 
order  of  September  15,  1914. 


October  27,  1914.     Order  requiring  filing 
of  documents. 

November  24,  1914.     Order  directing  fil- 
ing of  rates  and  schedules. 

November  24,  1914.     Order  directing  fil- 
ing of  rates  and  schedules. 

December   22.    1914.      Order   prescribing 
form  and  directing  filing  of  report. 


December  29,    1914.     Order   preiicrlbing 
form  and  directing  filing  of  report. 
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ORDERS  OF  THE  COMMISSION  ISSUED  IN  1914 


Pursuant  to  the  provlBions  of  the  Public  Service  Commissions  Law,  copies  of  eacb 
order  issued  during  the  year  1014  are  here  published,  except  that,  as  blank  forms 
were  used  In  Issuing  certain  complaint,  extension  and  hearing  orders  or  resolu- 
tions, it  has  been  deemed  unnecessary  to  repeat  In  publishing  such  orders  that  part 
whicb  is  substantially  uniformly  the  same  in  eacb   respectively. 


NoTB   1.    Complaint   Ordbbs. —  Such    orders   were   Issued   in   substantially    the 

following  form : 

At  a  Stated  Meeting  of  the  Public  Service  Com^mission  for 
the  First  District,  dulv  held  at  its  office.  No.  154  Nassau 
Street,   Borough   of   Manhattan,   City   and    State   of   New 

York,  on  the day  of ,  1014. 

Pbbsbnt : 


Chairman, 


Commissioners. 


Complainant, 
against 


Defendant. 


.Case  No.  

Complaint  order 


The  complaint  herein  having  been  received  and  filed : 

Ordered,  That  the  matter  therein  complained  of  be  satisfied  or  that  the  charges 
be  answered  in  writing  by  the  said  company  within  ten  days  from  the  service  upon 
it  of  a  certified  copy  of  this  order  and  of  a  copy  of  the  complaint. 

BY  THE  COMMISSION 

Secretary 


Note  2.  Extension  Orders. —  Orders  extending  the  time  within  which  to 
answer  complaints,  or  within  which  to  comply  with  the  provisions  of  final  orders 
preriously  issued,  were  issued  in  substantially  the  following  form : 

At  a  Stated  Meeting  of  the  Public  Service  Commission  for 
the  First  District,  dulv  held  at  its  office.  No.  154  Nassau 
Street,  Borough  of  Manhattan.  City  and  State  of  New 
York,  on  the day  of 1014. 

Pbesent : 

Chairman, 


CommiBsioners. 
[379] 
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Note  6.  Reiikahing  Resolution. —  Such  resolutions  upon  requests  tor  rehear- 
ing flji  to  orderH  iHKued  by  the  Commission  were  issued  In  substantially  the  follow- 
log  form : 

At  a  Stated  Meeting  of  the  Public  Service  Commission  for 
the  First  District,  duly  held  at  its  ofDce,  No.  154  Nassau 
Street,  in  the  Borough  of  Manhattan,  City  and  State  of 

York,  on  the day  of ,  1914. 

Pbesbnt : 


Chairman, 


Commissioners. 


In  the  Mattes 

OV   THE 


Case  No 


^Rehearing  resolution 


A  Final  Order  having  been  made  herein  on  

and  the Company  having  applied  for  a  rehearing  in 

respect  to  the  matters  determined  In  said  Final  Order,  it  is 

Resolved,  That  a  rehearing  be  held  on  the day  of  .- at 

o'clock  In  the  noon,  or  such  time  or  times  to  which  the  same 

may  be  adjourned,  in  the  hearing  room  of  the  Public  Service  Commission  for  the 
First  District,  at  No.  154  Nassau  street,  in  the  Borough  of  Manhattan,  City  and 
State  of  New  York,  to  inquire  and  determine  whether  said  Final  Order,  or  any  part 
thereof.  Is  In  any  respect  unjust  or  unwarranted  and,  if  it  be  so  found,  then  to 
determine  whether  said  Final  Order  should  be  changed,  abrogated  or  modified. 

Further  resolved,  Tliat  said  company  be  given  at  least days'  notice  of 

such  hearing  by  serving  upon  It,  either  personally  or  by  <mall,  of  a  certified  copy 
of  this  order. 

BY  THE  COMMISSION 


Secretary 


APPLICATIONS  FOR  AUTHORITY  TO  ISSUE  STOCKS,  BONDS  AND 

SECURITIES 


Astoria  Light,  Heat  and  Power  Company  —  Application  for  approval  of  issue 

of  $6,000,000  bonds  and  $9,600,000  stock 

Consolidated   Gas   Company   of    New   York  —  Application   for   approval    of 

acquisition  of  stock  and  bonds 

Case  No.  1717, 

Further  Hearing  Resolution 

Opinions 

Approval  Order 

This  proceeding  was  begun  upon  the  application  of  the  Astoria  Light,  Heat  and 
Power  Company,  under  Section  60  of  the  Public  Service  Commissions  Law,  for  an 
order  authorizing  the  issuance  of  $5,000,000  first  mortgage  fifty-year  6H  P«r  cent 
gold  coupon  bonds  and  $9,500,000  additional  common  capital  stock  for  the  purposes 
therein  specified.  Hearings  were  had  on  August  12  and  on  subsequent  dates  to 
December  8,  1013.  By  a  petition  verified  December  24,  1913,  the  Consolidated  Gas 
Company  of  New  York  asked  for  authority  to  purchase  at  par  the  entire  issue  of 
stock  and  bonds  to  be  authorised  in  this  case,  and  on  December  26,  1013,  the  Com- 
mission adopted  a  resolution  (see  blank  form  of  resolution,  page  381)  reopening 
the  case  and  setting  it  down  for  a  hearing  on  December  29,  1913,  and  directing 
that  the  petition  of  the  Consolidated  Gas  Company  of  New  York  be  heard  as  haying 
been  presented  and  filed  in  that  case.     Further  hearing  was  had  on  December  29, 


Ojeu>]cb8  of  ths  Commission  Issusd  in  1914         383 

1918.  On  March  8.  1914,  and  May  4,  1914,  the  Commissionera  rendered  opinions 
(sec  5  P.  S.  C.  R.  [1st  DIst.  N.  Y.],  122,  265).  On  May  4th,  the  Commission 
adopted  the  following  resolution  and  order: 

Retolved,  That  the  Public  Service  Commission  for  the  First  District  adopt  an 
order  in  the  form  herewith  presented  in  Case  No.  1717  consenting  to  the  execution 
and  issuance  of  a  certain  mortgage  by  the  Astoria  Light,  Heat  and  Power  Com- 
pany to  The  Farmers'  Loan  and  Trust  Company  as  Trustee,  dated  as  of  October 
1,  1918,  to  secure  an  issue  of  $6,000,000  face  value  of  first  mortgage  fifty  year  6H 
per  cent  gold  coupon  bonds  of  said  Astoria.  Light,  Heat  and  Power  Company,  said 
bonds  to  be  dated  October  1.  1913,  maturing  October  1.  1968,  and  bearing  inter- 
est at  0%  per  cent  per  annum,  payable  semi-annually,  said  mortgage  being  in  form 
submitted  by  said  Astoria  Light,  Heat  and  Power  Company  to  the  Commission  and 
identified  by  being  marked  as  follows,  to  wit :  "  Bzhlbit  1  resolution  May  4,  1914. 
Case  1717." 


In  thb  Mattbh  ov  thb  Application 

OF   THB 
ASTOBIA     LlOUT,     HBAT     AND     POWBR     COMPANY     Under 

Section  69  of  the  Public  Service  Commissions  Law 
for  an  order  authorising  the  issuance  of  $6,000,000 
first  mortgage  fifty-year  6^%  gold  coupon  bonds 
and  $9,500,000  additional  common  capital  stock  for 
the   purposes   therein   specified. 

Application  of  Consolidated  Gas  Company  of  Nbw 
YoHK   to  acquire  the  same. 


Case  No.  1717, 
Order  Consenting  to  Mort- 

fage;  to  Issuance  of 
6,000,000  Bonds  there- 
under; to  Issuance  of 
$9,600,000  Additional 
Capital  Stock,  and  to 
Acquisition  by  Consoli- 
dated Gas  Company 
May  4.  1914 


Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  bv  the  Astoria  Light,  Heat  and  Power  Company  by  its  petition 
verified  July  81,  1913,  under  the  provisions  of  the  Public  service  Commissions 
Law  for  the  consent  of  the  Commission  to  the  execution  and  issuance  by  said 
company  of  a  mortgage  to  the  Farmers'  Loan  and  Trust  Company  as  trustee,  and 
a  hearing  having  been  duly  held  on  said  application  before  the  Commission,  Hon- 
orable George  V.  S.  Williams,  Commissioner,  and  Honorable  Milo  R.  Maltble,  Com- 
missioner, presiding,  and  it  appearing  to  the  Commission  that  the  owners  of  capi- 
tal stock  of  said  company  to  an  amount  equal  to  that  required  by  the  statute 
have  consented  to  the  issuance  of  said  mortgage  In  the  manner  prescribed  by  law. 

Section  2.  It  is  ordered.  That  the  Public  Service  Commission  for  the  First  Dis- 
trict does  hereby  consent  to  the  Issuance  and  execution  bv  the  said  Astoria  Light, 
Heat  and  Power  Company  of  a  certain  mortgage  descrlbea  as  follows: 

A  first  mortgage  securing  Five  Million  Dollars  ($5,000,000)  face  value  of  first 
mortgage  fifty-year  five  and  one-half  per  cent  gold  coupon  bonds  made  and  exe- 
cuted by  the  Astoria  Light,  Heat  and  Power  Company  to  The  fVirmers'  Loan  and 
Trust  Company  as  trustee,  said  mortgage  to  be  dated  October  1.  1913,  and  the 
said  bonds  to  be  dated  on  the  same  date  and  to  be  payable  October  1,  1963,  and 
said  bonds  to  bear  Interest  payable  semi-annually  at  five  and  one-half  per  cent  per 
annum. 

The  form  of  such  mortgage  submitted  by  the  said  Astoria  Lisht,  Heat  and  Power 
Company  to  the  Commission  is  hereby  approved  and  ordered  filed  and  properly 
identified  by  a  reference  thereon  to  the  resolution  under  the  authority  of  which 
this  order  is  issued.  Said  company,  however,  shall  have  no  right  or  authority  to 
issue  any  bonds  pursuant  to  the  terms  of  said  mortgage  except  as  may  be  herein 
or  hereafter  authorised  by  the  Commission. 

Section  3.  Application  having  been  also  made  to  the  Public  Service  Commission 
for  the  First  District  by  the  Astoria  Light,  Heat  and  Power  Company  by  its  said 
petition  under  the  provisions  of  the  Public  Service  Commissions  Law  for  the  con- 
sent of  the  Commission  to  the  Issuance  by  said  company  of  bonds  under  said  mort- 
gage to  the  amount  face  value  of  Five  Million  Dollars  ($5,000,000)  and  for  the 
consent  of  the  Commission  to  the  issuance  by  said  company  of  common  capital 
stock  to  the  amount  of  Nine  Million  Five  Hundred  Thousand  Dollars  ($9,500,000) 
par  value,  and  the  Consolidated  Gas  Company  of  New  York  having  made  applica- 
tion by  its  petition  verified  December  24,  1918,  for  an  order  authorizing  the  said 
Consolidated  Gas  Company  to  purchase  the  said  entire  issue  of  said  stock  and 
bonds,  and  a  hearing  having  been  duly  had  upon  said  applications  before  the  Com- 
mission, the  Commissioners  aforesaid  presiding,  and  it  appearing  to  the  Commis- 
sion that  the  authorized  capital  stock  of  the  said  Astoria  Light,  Heat  and  Power 
Company  has  been  duly  increased  from  Five  Hundred  Thousand  Dollars  ($500,000) 
to  Ten  Million  Dollars  ($10,000,000),  of  which  Five  Hundred  Thousand  Dollars 
($500,000)  par  value  have  been  Issued  and  are  outstanding;  and  It  being  now  the 
opinion  01  the  Commission 

(1)  That  the  money  to  be  procured  by  the  Issue  of  said  bonds  of  the 
said  Astoria  Light,  Heat  and  Power  Company  to  the  amount  of  Five  Million 
Dollars  ($6,000,000)  face  value  payable  at  a  period  of  more  than  twelve 
months  alter  the  date  thereof,  and  that  the  money  to  be  procured  by  the 
issue  of  said  further  issue  of  stock  by  said  company  to  the  amount  of  Nine 
Million    Five    Hundred   Thousand    Dollars    ($9,500,000),    is    reasonably    re- 
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amount  of  $00,81^  1.67  and  apply  said  amount  to  the  payment  of  the  charges  stated 
in  said  petition. 

Provlaed,  however,  that  said  Brooklyn  and  North  River  Railroad  Company  shall 
create  and  maintain  an  amortization  fund  by  settinK  aside  out  of  Its  income  in 
each  year  beginning  with  January  1,  1014,  not  less  than  $2,040  plus  4^%  on  all 
such  prior  payments  or  reservations  until  the  aggregate  amount  of  $89,500  shall 
have  been  reserved  or  set  aside,  the  said  amortization  fund  to  be  for  the  purpose 
of  amortizing  within  the  term  of  the  franchise  the  expenditures  hereby  authorized 
other  than  the  sum  of  $10,325  representing  Security  Deposit  under  Franchise  Con- 
tract. Said  amortization  fund  shall  be  used  only  for  the  acquisition  of  property 
for  capital  or  investment  purposes. 

Further  Resolved,  That  this  resolution  take  effect  on  November  10.  1014,  and 
that  within  ten  days  after  service  of  a  copy  thereof  the  Brooklyn  and  North  River 
Railroad  Company  notify  the  Public  Service  Commission  for  the  First  District 
whether  the  terms  of  this  resolution  are  accepted  and  will  be  obeyed. 


Broadway  and  Seventh  Avenue  Railroad  Company  —  Application  for  approval 

of  issue  of  $500,000  bonds 

Case  No.  1833, 

Hearing  Resolution 
Approval  Order 

This  proceeding  was  begun  upon  the  application  of  the  Broadway  and  Seventh 
Avenue  Railroad  Company  for  the  authorization  of  an  issue  of  $600,000  bonds 
under  its  first  consolidated  mortgage  dated  December  22,  1808,  for  the  purpose  of 
retiring  a  similar  amount  of  second  mortgage  bonds,  pursuant  to  the  provisions 
of  Section  55  of  the  Public  Service  Commissions  Law.  The  Commission  on  June 
12,  1914,  directed  (see  blank  form  of  hearing  resolution,  page  381),  that  a  hear- 
ing be  had  on  June  16.  1014.     Hearing  was  had  on  June  16,  1014. 

Thereupon  the  Commission  issued  the  following  order: 


In  thb  Matter 

or    THB 

Application  of  the  Broadway  and  Sevbnth  Avbmcb 
Uailroad  Company  for  approval  of  the  Issuance  of 
bonds  under  Its  first  consolidated  mortgage  dated 
December  22,  1893,  pursuant  to  the  provisions  of 
Section  66  of  the  Public  Service  Commissions  Law. 


Case  No.  1833. 
.Order     Authorizing     Issu- 
ance of  $500,000  of  Bonds 
June  22,  1914 


Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the   First  District   by   the  Broadway  and  Seventh   Avenue   Railroad  Company   by 

f petition  dated  and  verified  June  11,  1914,  under  the  provisions  of  the  Public  Service 
'ommlsslons  Law  for  the  consent  of  the  Commission  to  the  issuance  by  said  com- 
pany of  bonds  under  its  first  consolidated  mortgage  dated  December  22,  1893,  to 
the  New  York  Guaranty  ft  Indemnity  Company  as  trustee,  to  the  further  amount 
of  $500,000,  to  refund  or  discharge  bonds  of  said  company  to  the  face  amount  of 
$500,000  issued  under  its  second  mortgage  to  William  H.  Hays  as  trustee,  dated 
July  1.  1884,  due  July  1,  1914,  and  a  bearing  having  been  duly  had  upon  said  ap- 
plication before  the  Commission,  Hon.  Robert  C.  Wood,  Commissioner,  presiding, 
and  it  being  now  the  opinion  of  the  Comthlssion 

(1)  That  the  money  to  be  procured  by  the  further  issue  of  said  bonds  of 
the  said  Broadway  and  Seventh  Avenue  Railroad  Company  to  the  amount 
of  Five  Hundred  Thousand  Dollars  ($500,000)  face  value,  payable  at  a 
period  of  more  than  twelve  (12)  months  after  the  date  thereof  is  reasonably 
required  for  the  discharge  or  lawful  refunding  of  the  obligations  of  said  com- 
pany and  particularly  for  the  purposes  which  are  hereinafter  stated  in  this 
order,  and 

(2)  That  said  purposes  are  not  in  whole  or  in  part  reasonably  chargeable 
to  operating  expenses  or  to  Income. 

Section  2.  It  is  ordered.  That  the  Public  Service  Commission  for  the  First  Dis- 
trict does  hereby  authorize  the  issue  by  the  said  Broadway  and  Seventh  Avenue 
Railroad  Company  of  Five  Hundred  Thousand  Dollars  ($600,000)  face  value  of 
principal  of  bonds  of  said  company  dated  December  22,  1898,  maturing  December  1, 
1942,  and  bearing  Interest  at  6  per  cent  per  annum  payable  semi-annually  under 
and  In  pursuance  of  the  terms  of  the  first  consolidated  mortgage  of  said  Broadway 
and  Seventh  Avenue  Railroad  Company  dated  December  22,  1898»  to  the  New  York 
Guaranty  ft  Indemnity  Company  as  trustee.  ,      .    ^ 

Section  8.  It  ia  ordered.  That  the  issue  of  said  bonds  of  the  said  Broadway  and 
Seventh  Avenue  Railroad  Company  hereby  authorized  to  be  issued  are  authorized 
to  be  Issued  upon  the  conditions  following  and  not  otherwise,  to  wit : 

First  •  That  the  said  Broadway  and  Seventh  Avenue  Railroad  Company  shall  sell 
the  said  bonds  hereby  authorized  so  as  to  net  the  said  company  in  money  not  less 
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than  the  face  value  of  the  prlnclDal  of  said  bonds  besides  Interest  accraed  thereon 
and  that  the  proceeds  thereof  to  the  extent  of  $500,000  shall  be  applied  only  to 
the  following  purposes,  that  is  to  say : 

Toward  the  discharge  or  refunding,  dollar  for  dollar,  of  the 
principal  of  the  present  outstanding  second  mortgage  bonds  of  the 
said  Broadway  and  Beventh  Avenue  Railroad  Company  amounting 
in  all  to  $500,000,  payable  on  July  1,  1014 $600,000 

Second:  That  any  surplus  of  proceeds  derived  from  the  sale  of  the  bonds  hereby 
authorized  at  a  price  in  excess  of  the  face  value  thereof  with  accrued  Interest  as 
aforesaid  shall  be  retained  by  the  said  company  in  its  treasury  unexpended  until  a 
further  order  of  the  Commission  shall  have  been  made  herein  specifying  the  pur- 
poses to  which  such  surplus  proceeds  shall  be  applied. 

TMrd:  That  the  sala  Broadway  and  Seventh  Avenue  Railroad  Company  shall 
keep  separate,  true  and  accurate  accounts  showing  the  receipt  and  application  in 
detail  of  the  proceeds  of  the  sale  or  disposal  of  the  bonds  hereby  authorised  to  be 
issued  and  on  or  before  the  10th  day  of  each  month  the  company  shall  make  veri- 
fied reports  to  the  Commission  stating  the  sale  or  sales  of  aaid  bonds  during  the 
previous  month,  the  terms  and  conditions  of  sale,  the  moneys  realized  therefrom, 
and  the  use  and  application  of  such  moneys;  and  said  accounts,  vouchers  and 
records  shall  be  open  to  audit  and  may  be  audited  from  time  to  time  by  accountants 
and  examiners  designated  for  such  purpose  by  the  Commission. 

Fourth:  That  the  authority  hereby  given  to  issue  such  bonds  shall  apply  only  to 
bonds  Issued  by  the  said  company  on  or  before  the  Slst  day  of  July,  1914. 

Section  4.  Jt  ia  ordered.  That  this  order  take  effect  on  the  23d  day  of  June. 
1014,  and,  except  as  provided  in  the  Fourth  paragraph  of  Section  3  of  this  order 
limiting  the  duration  of  the  authorltv  to  issue  said  bonds  herein  granted,  continue 
in  force  until  otherwise  ordered  by  the  Commission  and  that  within  ten  (10)  days 
after  service  upon  it  of  a  copy  of  this  order  said  Broadway  and  Seventh  Avenue 
Railroad  Company  notify  the  Commission  whether  the  terms  of  this  order  are  ac- 
cepted and  will  be  obeyed. 


Bronx  Gas  and  Electric   Company  —  Appliontion  for  approval  of   $200,000 

further  bona  isfliie 

Case  No.  1667, 

Third  Approval  Resolution 

Fourth  Approval  Resolution 

Amending  Order 

Fifth  Approval  Resolution 

Fifth  Approval  Resolution  as  Corrected. 

Sixth  Approval  Resolution 

Seventh  Approval  Resolution 

Eighth  Approval  Resolution 

This  proceeding  was  begun  upon  the  application  of  the  Bronx  Gas  and  Electric 
Company  for  the  approval  of  the  Commission  of  a  further  issue  of  $200,000  bonds 
under  its  first  and  refunding  mortgage  bearing  date  July  1,  1010.  Hearings  were 
had  on  April  18  and  24,  1913.  On  April  29,  1013,  the  Commission  rendered 
an  opinion  (see  4  P.  S.  C.  R.  [1st  Dist.  N.  Y.],  202),  and  issued  an  order  authoriz- 
ing the  issuance  of  $200,000  bonds  upon  certain  conditions.  On  July  24,  1913,  the 
Commission  issued  an  order  amending  the  order  of  April  29,  1913.  On  September 
28,  1918,  the  Commission  issued  an  order  amending  the  order  of  April  29,  1913, 
as  heretofore  amended.  On  December  81,  1918,  the  Commission  issued  an  order 
amending  the  order  of  April  29,  1918,  as  heretofore  amended. 

The  company  applied  under  date  of  December  16,  1918,  for  authority  to  with- 
draw the  sum  of  $4,185.67  from  the  oroceeds  of  the  sale  of  bonds. 

Thereupon  the  Commission  adopted  the  following  resolution : 


In  thb  Mattir 


«,w.  ^^^  No.  1667. 
Third    Resolution    Author- 
izing     Withdrawal      of 


OV   THB 

Application  of  the  Bbonx  Gas  and  Blbctbic  Company  f  Proceeds  of  Bonds  to 
for  approval  of  the  further  issue  of  $200,000  of  the  Amount  of  $4,185  67 
bonds.  I  January  18,  1914 

Whereaa,  Bronx  Gas  and  Electric  Company,  by  application  dated  December  16 
1913.  has  applied  to  the  Commission  for  authority  to  withdraw  the  amount  of 
$4,185.67  from  the  proceeds  of  the  sale  of  its  first  and  refunding  mortgage  bonds 
when  the  same  are  sold,  said  issue  of  bonds  to  the  amount  of  $200,000  face  value 


bavin; 
amen 


ig  been  authorised   by   order   of  the  Commission   dated  AprU   29,    1918    as 
ded  by  orders  made  and  filed  July  24,  1913,  September  28,  1918,  and  Decem- 
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ber  31,   1018,  the  withdrawal  of  the   following  amounts  having  been  preyiously 

authorized  as  follows : 

By  flrat  resolution  dated  September  9,  1913 $36,301.82 

By  second  resolution  dated  December  12,   1913, 61,674.15 

Resolved,  That  Bronx  Gas  and  Electric  Company  be  and  hereby  is  authorized  to 
withdraw  cash  from  the  sale  of  the  aforesaid  first  and  refunding  mortgage  bonds 
to  the  amount  of  $4,185.67  and  apply  the  same  to  the  payment  of  the  net  charges 
for  extensions  and  additions  to  toe  physical  property  of  the  said  company  as  set 
forth  in  the  statement  attached  to  said  application  of  December  16,  1913,  entitled 
"Increase  in  fixed  capital  Nov.  Ist  to  Nov.  30.  1913." 

Further  Resolved,  That  the  said  itemized  statement  of  expenditures  contained 
in  the  said  statement  attached  to  said  application  of  December  16.  1913,  and  so 
entitled  be  and  the  same  hereby  is  approved. 

The  company  applied  under  date  of  May  8,  1914,  for  authority  to  withdraw  from 
the  proceeds  of  the  sale  of  bonds,  the  sum  of  $13,609.15.  Thereupon  the  Commis- 
sion, on  June  27,  1914,  adopted  a  fourth  resolution,  substantially  similar  to  the 
third  resolution,  authorizing  the  expenditure  applied  for. 

On  July  16,  1914,  the  Commission  Issued  the  following  order: 

Casb    No.    1667,    Okdeb   Aubxding    Order   of    April   29.    1913,    as    Hbbbtoforb 

Ambndbd 

(July  16,  1914) 

An  order  having  been  made  herein  on  April  29,  1913,  authorizing  the  issue  of 
$200,000  of  bonds  under  certain  conditions  and  said  order  having  been  duly 
amended  in  certain  respects  by  orders  made  herein  on  July  24,  1913,  September  23, 
1913,  and  December  31.  1913,  and  It  appearing  by  letter  from  the  Bronx  Gas  and 
Electric  Company  dated  July  7.  1914,  that  the  company  is  unable  to  sell  bonds  on 
the  conditions  fixed  in  said  order  as  amended 

Xow,  therefore,  it  is 

Ordered,  That  the  order  authorizing  the  issue  of  $200,000  of  bonds  made  herein 
April  29,  1913,  as  heretofore  amended,  be  and  the  same  hereby  is  amended  by  sub- 
stituting for  paragraph  First  In  Section  3  of  said  order  the  following  paragraph  : 

First:    That  the  said  Bronx  Gas  and  Electric  Companv  shall  sell  $200,000 

{>ar  value  of  said  bonds  hereby  authorized  so  as  to  net  the  said  company  not 
ess  than  90  per  cent  of  the  par  value  of  the  principal  thereof,  beside  inter- 
est accrued  thereon  and  that  the  proceeds  thereof  shall  be  augmented  by 
a  sum  which  shall  be  equal  to  the  difference  between  the  sum  realized  from 
the  sale  of  the  said  $200,000  oar  value  of  bonds  and  95  per  cent  of  the  said 
$200,000  par  value  of  bonds,  and  which  sum  shall  be  derived  from  the  sur- 
plus earnings,  and  the  total  proceeds,  including  that  derived  from  surplus 
earnings,  shall  be  applied  only  to  the  following  purposes,  that  is  to  say : 

(1)  For  acquisition  of  property  for  construction,  com- 
pletion,  extension   or   Improvement  of  its   facilities,   plant 

or    distribution    system $190,000 

(2)  For  expenses  of  sale  of  bonds  hereby  authorized 
and  to  make  up  the  discount  or  deficiency,  If  any,  in  the 
amount  realized  from  the  sale  to  net  not  less  than  95  per 
cent  of  par  ot  the  bonds  sold  for  the  purposes  specified  in 
subdivision  (1)  and  to  be  applied  pro  rata  for  the  purposes 

therein  stated  not  exceeding  the  sum  of 10,000 

Total $200,000 

Further  ordered.  That  this  order  take  effect  at  once. 

The  company  applied  under  date  of  July  9,  1914.  for  authority  to  withdraw 
from  the  proceeds  of  the  sale  of  bonds,  the  sum  of  $7,660.15.  Thereupon  the  Com- 
mission, on  August  21,  1914,  adopted  a  fifth  resolution,  substantially  similar  to  the 
third  resolution,  authorizing  the  expenditure  applied  for. 

It  appearing  that  in  the  fifth  resolution  authorizing  withdrawal  of  proceeds  of 
bonds  to  the  amount  of  $7,660.15.  adopted  by  the  Commission  on  August  21,  1914, 
there  was  an  error  In  that  In  approving  the  statement  attached  to  the  applica- 
tion of  July  9,  1914.  the  date  of  such  application  Is  given  as  May  8,  1914,  the 
said  fifth  resolution  was  corrected  accordingly  by  a  resolution  adopted  on  Septem- 
ber 11th. 

The  company  applied  under  date  of  August  18.  1914.  for  authority  to  withdraw 
from  the  proceeds  of  the  sale  of  bonds,  the  sum  of  $5,307.48.  Thereupon  the  Com- 
mission, on  September  22.  1914.  adopted  a  resolution,  substantially  similar  to  the 
third  resolution,  authorizing  the  expenditure  applied  for. 

The  company  applied  under  date  of  September  8,  1914,  for  authority  to  with- 
draw from  the  proceeds  of  the  sale  of  bonds,  the  sum  of  $12,721.15.     Thereupon 
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the  CommlBBion,  on  October  9.  1014,  adopted  a  reBolution,  substantially  similar  to 
the  third  resolution,  authorizing  the  expenditure  applied  for. 

The  company  applied  under  date  of  October  8,  1914,  for  authority  to  withdraw 
from  the  proceeds  of  the  sale  of  bonds,  the  sum  of  $6,648.44.  Thereupon  the  Com- 
mission, on  November  17,  1914,  adopted  a  resolution,  substantially  similar  to  the 
third  resolution,  authorising  the  expenditure  applied  for. 

The  company  applied  under  date  of  November  13,  1914,  for  authority  to  with- 
draw from  the  proceeds  of  the  sale  of  bonds,  the  sum  of  $4,122.68.  Thereupon  the 
Commission,  on  December  4,  1914,  adopted  a  resolution,  substantially  similar  to 
the  third  resolution,  authorizing  the  expenditure  applied  for. 


Brooklsm   Borough    Gas   Company  —  Application   for   approval   of   issue   of 

$125,000  capital  stock 

Case  No.  1869, 

Hearing  Besolutlon 
Approval  Order 
Amending  Order 

This  proceeding  was  begun  upon  the  application  of  the  Brooklyn  Borough  Gas 
Coonpany  for  the  approval  of  an  issue  of  $125,000  additional  capital  stock.  The 
Commission  on  September  22,  1914,  directed  (see  blank  form  of  hearing  resolution, 
with  notice,  page  380),  that  a  hearing  be  had  on  September  28,  1914,  and  that 
the  company  publish  due  notice  thereof.  Hearings  were  had  on  September  28, 
October  8  and  21.  1914. 

Thereupon  the  Commission  issued  the  following  order: 


In  thb  Mattbb  ov  thb  Application 

ov 

Brooklyn  Bobodgh  Gas  Company  for  the  approval  of 
an  issue  of  $125,000  par  value  of  its  capital  stock 
from  the  $500,000  increase  of  capital  stock  author- 
ized by  its  stockholders  at  a  meeting  held  October 
21,  1918,  making  when  issued  a  total  of  $260,000 
par  value  issued  therefrom. 


Case  No.  1869. 
Order     Authorizing     Issu- 
ance of  $125,000  Capital 
Stock 

October  30,   1914 


Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  Brooklyn  Borough  Gas  Company  under  the  provisions  of  the 
Public  Service  Commissions  Law,  by  petition  dated  September  14,  1914,  and  by 
amended  petition  dated  October  28,  1914,  for  the  consent  of  the  Commission  to 
the  issuance  by  said  company  of  its  caoital  stock  to  the  amount  of  one  hundred 
and  twenty-flve  thousand  dollars  ($126,000)  par  value,  and  a  hearing  having  been 
duly  held  upon  said  application  before  the  Commission,  Hon.  Milo  B.  Maltbie,  pre- 
siding, and  it  appearing  to  the  Commission  that  the  authorized  capital  stock  of 
the  said  Brooklyn  Borough  Gas  Company  has  been  duly  increased  from  five  hun- 
dred thousand  dollars  ($600,000)  to  one  mUlion  dolUrs  ($1,000,000)  of  which 
six  hundred  and  seventy-flve  thousand  dollars  ($675,000)  par  value,  have  been 
issued  and  are  outstanding ;  and  it  being  now  the  opinion  of  the  Commission 

(1)  That  the  money  to  be  procured  by  a  further  issue  of  stock  is  reason- 
ably required  for  the  acquisition  of  property,  the  construction,  completion, 
extension  or  Improvement  of  its  facilities,  plant,  or  distributing  system,  the 
discharge  of  Its  obligations,  and  the  reimbursement  of  moneys  actually  ex- 
pended from  income  for  the  construction,  completion,  extension  or  improve- 
ment of  its  facilities,  plant,  or  distributing  system,  and  particularly  for  the 
purposes  which  are  hereinafter  stated  in  this  order,  and 

(2)  That  said  purposes  are  not  in  whole  or  in  part  reasonably  chargeable 
to  operating  expenses  or  to  income. 

Section  2.  It  ia  ordered.  That  the  Brooklyn  Borough  Gas  Company  be  and 
hereby  Is  authorized  to  issue  its  capital  stock  to  the  amount  of  one  hundred  and 
twenty-flve  thousand  dollars  ($125,000)  par  value  and  that  all  the  stock  hereby 
authorized  shall  be  common  stock  of  said  company  to  be  Issued  for  money. 

Section  8.  It  ia  ordered.  That  said  issue  of  stock  is  authorized  upon  the  condi- 
tions following  and  not  otherwise,  to  wit : 

Fiirat:  That  the  Brooklyn  Borough  Gas  Company  shall  sell  the  said  stock  hereby 
authorised  so  as  to  net  the  said  company  not  less  than  par  value  thereof,  and  that 
the  proceeds  thereof  shall  be  aoplied  only  toward  the  payment  of  the  charges  for 
additions  and  betterments  to  the  physical  property  of  said  company  as  enumer- 
ated in  the  statement  attached  to  and  made  a  part  hereof  entitled  "  Brooklyn  Bor- 
ough Gas  Company.    Debits  and  Credits  from  January  1,  1914,  to  August  81,  1914, 
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Inclusive,  as  adjusted  to  conform  to  results  ot  luTestlgatlon  by  Public  Service  Com- 
mission.'* 

Second:  That  said  comnany  shall  keep  separate,  true  and  accurate  accounts  show- 
ing the  receipt  and  application  In  detail  of  the  proceeds  of  the  sale  and  disposal 
of  the  stock  hereby  authorized  to  be  issued  and  on  or  before  the  10th  day  of  each 
month  the  company  shall  make  verified  reports  to  the  Commission  stating  the  sale 
or  sales  of  said  stock  during  the  previous  month,  the  terms  and  conditions  of  sale, 
the  moneys  realized  therefrom,  and  the  use  and  application  of  such  moneys;  and 
said  accounts,  vouchers  and  records  shall  be  open  to  audit  and  may  be  audited  from 
time  to  time  by  accountants  and  examiners  designated  for  such  purpose  by  the 
Commission. 

Third:  That  the  authority  hereby  given  to  issue  such  stock  shall  apply  only  to 
stock  issued  by  the  said  company  on  or  before  the  31st  day  of  January,  1916. 

Section  4.  It  ia  ordered.  That  this  order  shall  take  effect  forthwith,  and  that 
within  ten  days  after  service  of  this  order,  said  company  notify  the  Commission 
whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

TABLE  1 — ^Bbookltn  Bobouoh  Qas  Compant 

DebiU  and  CredU»  from  January  1,  1914,  to  August  31,  1914,  tncIiutM,  aa  adjuaUd  to  conform  to 
nnUtM  of  inve^igation  by  Puklic  Sorwiee  Commiooion 


Namb  or  Account 


Land  devoted  to  gas  operations , 

Labor  and  materials $1,493  80 

Company's  engineer  and  superintendent 200  07 

General  stniotures , 

Labor  and  materiab $5, 167  89 

Company's  engineer  and  superintendent 563  70 

General  equipment 

Labor  and  materials t998  04 

Furnaces,  boilers  and  accessories 

Labor  and  materials S458  43 

Company's  engineer  and  superintendent 95  18 

Water  gas  sets  and  accessories 

Labor  and  raateriab $28  60 

Company's  engineer  and  superintendent 36  00 

Works  and  station  stniotures 

Labor  and  materials 1 ,385  54 

Company's  engineer  and  superintendent. . . .         128  04 

Holders 

Labor  and  materials 881,607  32 

Company's  engineer  and  superintendent 1 ,  550  83 

Purification  apparatus 

Labor  and  materials $4,819  30 

Company's  engineer  and  superintendent 486  69 

Accessory  equipment  at  works 

Labor  and  materials $2,981  59 

Company's  engineer  and  superintendent. ....         856  69 

Trunk  lines  and  mains 

Labor  and  materials $18, 169  90 

Company's  engineer  and  superintendent 1 ,  529  53 

Gas  services 

Labor  and  materials $8,366  92 

Gas  meters 

Labor  and  materials $6,461  00 

Gas  meter  installation 

Labor  and  materials $2,329  60 

Gas  tools  and  implements 

Labor  and  materials $192  15 

Gas  laboratory  equipment 

Materials $30  09 


Account 
number 


GllO 

G121 

G122 
G141a 

G143a 

221 

222 

224 

225 

231 

232 
233 
234 
237 
238 


$1,693  87 

5,711  59 

998  04 
553  61 

64  50 

1.513  58 

83,148  15 
5,305  08 
3.838  28 

19.699  43 

8.366  92 

6.461  00 

2.329  60 

192  15 

30  09 


Credits 


$212  40 


$139,906  78     $212  40 
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Case  1869 
Reference  93.2.92 
Computer  COU 
Checker  WPH 
Oct.  9.  1914  HR 


Total  debits  from  1/1/14  to  8/81/14 $139,906  78 

Totel  credits  from  1/1/14  to  8/31/14 212  40 

Net  Increase  and  debit  balance $189,694  88 


On  November  17.  1914,  tbc  Commission  Issued  tbe  following  order: 

Cask  No.  1869,  Obdeb  Amkndino  Obdbb  of  Octobbb  30,  1914 

(November  17,  1914) 

It  appearing  that  the  following  words  and  figures  "Six  hundred  and  seventy-five 
thousand  dollars  ($675,000)"  recited  In  the  order  made  In  this  proceeding  on  Octo- 
ber 30,  1914,  should  have  been  **  Six  hundred  and  twenty-five  thousand  dollars 
($625,000)"   It  Is 

Oraered.  That  said  order  be  and  the  same  hereby  Is  amended  nuno  pro  tunc  by 
striking  tnerefrom  said  words  and  figures  "Six  hundred  and  seventy-five  thousand 
dollars  ($675,000)*'  and  inserting  In  lieu  thereof  said  words  and  figures  "Six  hun- 
dred and  twenty-five  thousand  dollars  ($625,000)",  and  the  Secretary  is  hereby 
directed  to  alter  said  order  accordingly  and  to  make  on  the  margin  thereof  proper 
reference  to  this  order. 


Brooklsm  Borough  Gas  Company  —  Application  for  approval  of  an  isBue  of 

$125,0()0  additional  capital  stock 

Case  No.  1767. 

Resolution  Authorizing  Expenditure 
Opinion 

This  proceeding  was  begun  upon  the  application  of  the  Brooklyn  Borough  Gas 
Company  for  the  approval  of  the  Commission  of  an  Issue  of  $126,000  par  value  of 
Its  capital  stock  from  the  $500,000  Increase  of  capital  stock  authorised  by  its 
stockholders  at  a  meeting  held  on  October  21,  1913.  Hearing  was  had  on  Decem- 
ber 10,  1913.  On  December  16,  1913,  the  Commission  Issued  an  order  authorizing 
the  Issuance  of  $126,000  capital  stock. 

Application  dated  January  28,  1914,  having  been  made  by  the  company  for  au- 
thority to  withdraw  cash  derived  from  the  sale  of  company's  capital  stock  to  the 
amount  of  $126,000.  the  Commission  issued  the  following  order: 


In  thb  Matteb  of  thb  Application 

OF 

Bbooklyn  Borough  Gas  Company  for  the  approval  of 
an  Issue  of  $125,000  par  value  of  Its  capital  stock 
from  the  $500,000  Increase  of  capital  stock  author- 
ized by  Its  stockholders  at  a  meeting  held  October  21, 
1913. 


Case  No.  1767, 

Resolution  Authorizing 

Expenditure  of  $125,000 

March   3,   1914 


Whereas,  Brooklyn  Borough  Gas  Company  by  application  dated  January  28,  1914. 
applied  to  the  Commission  for  authority  to  withdraw  cash  derived  from  the  sale 
of  said  company's  caoltal  stock  to  the  amount  of  $125,000,  the  said  issue  of  stock 
to  the  amount  of  $125,000  par  value  having  been  authorized  bv  order  of  the  Com- 
mission made  and  filed  herein  on  December  16,  1913,  the  withdrawal  of  the  pro* 
ceeds  of  such  Issue  to  be  subject  to  the  approval  of  the  Commission:  and  the 
Commission  having  made  Investigation  with  reference  to  allegations  of  said  appli- 
cation and  the  statement  thereto  annexed,  and  it  appearing  to  the  Commission  that 
the  withdrawal  of  said  amount  of  $125,000  should  be  approved. 

Reeolved,  That  the  Brooklyn  Borough  Gas  Company  be  and  It  hereby  Is  author- 
ized to  withdraw  cash  derived  from  the  sale  of  the  aforesaid  capital  stock  to  the 
amount  of  $126,000  and  apply  said  amount  toward  the  payment  of  the  charges  for 
additions  and  betterments  to  the  physical  property  of  the  said  company  as  enum- 
erated In  the  statement  attached  to  and  made  part  of  said  application  of  Decem- 
ber 16,  1913,  entiUed  "Fixed  capital  Installed  during  1918". 

Further  resolved.  That  this  consent  is  granted  upon  the  condition  that  said 
Brooklyn  Borough  Gas  Company  shall  adjust  its  fixed  capital  account  in  accord- 
ance with  the  schedule  hereto  attached  and  made  a  part  hereof,  entitled  "Schedule 
of  Estimate  Reproduction  Cost  and  Accrued  Depreciation,  January  1,  1914",  and 
within  thirty  (30)  days  of  the  receipt  of  a  certified  copy  of  this  resolution  file  with 
the  Commission  a  stipulation  made  by  authority  of  its  Board  of  Directors  sub- 
stantially in  the  following  form : 

The  Brooklyn  Borough  Gas  Company  in  consideration  of  the  consent  of 
tbe  Public  Service  Commission  for  the  First  District  authorizing  said  com- 
pany to  withdraw  cash  derived  from  the  sale  of  said  company's  capital  stock 
to  the  amount  of  $125,000.  said  issue  of  stock  to  the  amount  of  $125,000 
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par  value  having  been  authorized  by  order  of  the  CommiflBion  made  and 
filed  In  Case  1767  on  December  16.  1913.  hereby  stipulates: 

1.  To  forthwith  reduce  its  fixed  capital  account  as  of  January  1,  1014, 
by  the  sum  of  f387,902.49,  representing  the  difference  between  the  aggregate 
amount  of  said  account  and  the  estimated  reproduction  cost  of  its  fixed 
capital  as  stated  in  the  schedule  attached  to  and  made  a  part  of  the  reso- 
lution adopted  by  the  Commission  on  March  3,  1914,  in  Case  No.  1767. 
Such  reduction  shall  be  accomplished  by  charging  to  corporate  surplus  the 
sum  of  $87,902.49  and  to  a  suspense  account  to  be  entitled,  **  Franchise  and 
Other  Intangible  Assets  in  Process  of  Amortization  '*  the  sum  of  $260,000. 

2.  To  forthwith  Increase  its  reserve  for  depreciation  (Accrued  Amortiza- 
tion of  Capital)  to  the  amount  shown  in  said  schedule,  to  wit,  $215,065.13. 
by  transferring  the  sum  of  $90,525.52  from  corporate  surplus  of  January 
1,  1914. 

3.  To  amortize  the  sum  of  $250,000  charged  to  ''Franchise  and  Other 
Intangible  Assets  in  Process  of  Amortization"  by  making  a  regular  monthly 
charge  to  surplus  account  (No.  984)  "Amortization  Elsewhere  Unprovided 
for**  beginning  January  1,  1914,  said  monthly  charge  to  be  equal  to  at 
least  five  cents  for  each  M.  cu.  ft.  of  gas  sold,  over  and  above  all  charges 
for  the  replacement  or  retirement  of  its  fixed  capital  until  tba  entire 
amount  of  $250,000  shall  have  been  completely  amortized. 

4.  To  rewrite  within  30  days  from  the  receipt  of  a  certified  copy  of  the 
resolution  adopted  by  the  Commission  on  March  3.  1914,  In  Case  No.  1767. 
its  fixed  Capital  and  Accrued  Amortization  of  Capital  Accounts  as  of  Janu- 
ary 1,  1914,  to  correspond  with  the  amounts  stated  In  the  schedule  attached 
to  said  resolution  and  to  preserve  in  its  permanent  records  the  detail  of 
such  property  accounts  as  furnished  by  the  Chief  Gas  Engineer  of  the  Com- 
mission. 

Fftrther  resolved.  That  this  resolution  take  effect  on  March  3,  1914. 
ScHBDULB  or  Estimated  Repboduction  Cost  and  Accbubo  DBPBBCiATioir,  Javuabt  1, 1014 


OrgBnisation 

Other  intangible  capital 

Land  devoted  to  gas  operations 

General  Btnictures 

Qeneral  eauipment , 

Fumaoes,  boilers  and  acoeesories , 

Steam  engines 

Water  gas  sets  and  aeeeesories , 

Works  and  station  structures 

Holders 

Purification  aj^paratus 

Accessory  equipment  at  works 

Trunk  lines  and  mains 

Gas  services 

Gas  meters 

Gas  meter  instailation 

Munici|>al  street  lighting  fixtures 

Gas  engines  and  appliances 

Gas  tools  and  implements 

Gas  laboratory  equipment 

Law  expenditures  during  construction. . . 

Taxes  during  construction 

Interest  durmg  construction 

Miscellaneous  ocmstruotion  expenditures. 


Total  fixed  eapital. 


101 

104 

110 

G121 

G122 

G141 

G141 

G143 

221 

222 

224 

225 

231 

232 

233 

234 

235 

286 

237 

238 

G282 

G284 

G285 

G286 


Estimated 

reproduction 

cost 


$20,000  00 

60,000  00 

113,705  79 

9.667  54 

8,466  64 

023.926  71 

bl,286  00 

a56.117  35 

76,804  80 

213,160  29 

31,183  80 

71,326  16 

537,097  27 

118,117  71 

81,814  25 

26,548  49 

5,369  00 

2,540  00 

1,508  48 

1.007  60 

16.000  00 

5,000  00 

65.000  00 

15.000  00 


Accrued 
deprecia- 
tion 


2,741  80 

260  00 

5,018  48 

86  00 

10,260  53 

11.060  32 

14.080  62 

3.047  45 

10,460  72 

88.250  28 

36,405  16 

21,560  82 

6.084  00 

1,070  00 

2,225  00 

870  88 

207  08 


$1,560,816  88 


$316,065  13 


On  March  18,  1914.  the  Commission  rendered  an  opinion  (see  5  P.  8.  C.  B.  [1st 
Diet.  N.  y.],  203).  

City  Island  Railroad  Company  —  Application  of  Georp^e  Keegan  for  approval 
of  plan  for  reorganization  and  issue  of  securities  thereunder 

Case  No.  1656. 

Extension  Order 

Extension  and  Hearing  Order 

Extension  Orders 

This  proceeding  was  begun  upon  the  application  of  George  Keegan,  acting  under 
a  plan  and  agreement  (or  the  readjustment  of  the  affairs  of  the  City  Island  Ball- 
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road  Company,  entered  Into  by  blm  with  the  Interborongh  Bapld  Transit  Company, 
for  tbe  approval  of  tbe  said  plan  and  agreement  and  the  lasne  of  ■eenritles  In  ac- 
cordance therewith.  Hearings  were  had  on  March  81  and  on  snbseqnent  dates  to 
May  20,  1913.  On  May  27,  1013,  tbe  Commission  rendered  an  opinion  (see  4  P.  8. 
C.  R.  [Ist  Dist.  N.  Y.],  818),  and  Issued  an  order  authorising  the  Pelham  Park  and 
City  Island  Railway  Company,  Inc.,  to  issue  $117,000  capital  stock,  the  proceeds 
to  be  osed  for  yarious  purposes  as  prescribed  by  the  order. 

Application  dated  December  20,  1013,  having  been  made  by  the  Pelham  Park  and 
City  Island  Railway  Company,  Inc.,  for  an  extension  of  time  within  which  to  com- 
plete the  construction  of  the  railroad  and  issue  the  stock  authorised  by  the  order 
of  May  27,  1013,  the  Commission  on  January  6,  1914,  issued  an  order  (see  blank 
form  of  extension  order,  page  379),  granting  such  extension  of  time  to  April  1, 
1914. 

Application  having  been  made  by  the  Pelham  Park  and  City  Island  Railway 
Company,  Inc.,  for  a  further  extension  of  time  to  July  1,  1914,  within  which  to 
complete  the  construction  of  the  railroad  pursuant  to  the  order  of  May  27,  1918, 
the  Commission,  on  March  31.  1914,  issued  an  order  granting  a  further  extension 
of  time  to  April  14,  1914,  and  directing  that  a  hearing  be  had  on  April  7,  1914. 

Hearing  having  been  had  on  April  7,  1914,  the  Commission  on  April  14,  1914, 
Issued  an  order  (see  blank  form  of  extension  order,  page  379),  extending  to  June  1, 
1914,  the  time  within  which  the  Pelham  Park  and  City  Island  Railway  Company, 
Inc.,  should  complete  the  construction  of  and  place  in  full  operation  its  street  rail- 
road, pursuant  to  the  order  of  May  27,  1913. 

Applications  dated  May  26  and  September  22.  1914.  having  been  made  by  the 
Pelham  Park  and  City  Island  Railway  Company,  Inc.,  for  further  extensions  of 
time  within  which  to  complete  the  construction  of  the  railroad  and  issue  the  stock, 
authorised  by  the  order  of  May  27,  1913,  the  Commission,  on  Jnne  2  and  Septem- 
ber 29,  1914,  issued  orders  (see  oianic  torm  or  extension  order,  page  379),  granting 
further  extensions  of  time  to  September  30  and  December  31,  1914,  respectively. 


Consolidated  Gas  Company  of  New  York  —  Application  for  approval  of  the 
igguance  of  $25,000,000  convertible  debenture  bonds  and  $25,000,000  additional 

capital  Btock 

Case  No.  1823, 

Hearing  Resolution 
Approval  Order 
Opmlon 
Extension  Order 

This  proceeding  was  begun  upon  the  application  of  the  Consolidated  Gas  Com- 
pany of  New  York  under  Section  60  of  the  Public  Service  Commissions  Law  for 
authority  to  issue  $25,000,000  convertible  debentures  and  $26,000,000  additional 
common  capital  stock.  The  Commission  on  May  19.  1914,  directed  (see  blank 
form  of  hearing  resolution,  with  notice,  page  380),  that  a  hearing  be  had  on  June 
2,  1914,  and  that  the  company  publish  due  notice  thereof.  Hearing  was  had  on 
June  2,  1914. 

Thereupon  the  Commission,  on  December  1,  1914,  issued  the  following  order : 


In  the  Matter  of  the  Application 

ov  the 

Consolidated  Gas  Company  of  New  York,  under 
Section  69  of  the  Public  Service  Commissions  Law 
for  an  order  authorising  the  issuance  of  $25,000,000 
convertible  debentures  and  $25,000,000  additional 
common  capital  stock  for  the  purposes  therein 
specified. 


Case  No.  1823. 
Order  Authorizing  the 
Issue  of  $26,000,000 
Convertible  Debentures 
and  $25,000,000  Further 
Capital   Stock 

December  1,  1914 


Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  Consolidated  Gas  Company  of  New  York  under  the  provisions 
of  the  Public  Service  Commissions  Law  by  its  petition  verified  May  15.  1914,  for 
the  consent  of  the  Commission  to  the  issuance  by  said  company  of  convertible  de- 
bentures In  denominations  of  $500  or  multiples  thereof  aggregating  the  par  value 
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of  125,000,000,  payable  in  five  years,  bearing  interest  at  six  per  cent  per  annom, 
convertible  at  toe  option  of  the  holder  into  the  capital  stock  of  the  said  Consoli- 
dated Gas  Company  of  New  York  three  years  from  the  date  thereof  or  on  any 
interest  date  subsequent  thereto  and  within  five  years  from  the  date  thereof  upon 
the  basis  of  one  share  of  such  stock  for  each  $100  par  value  of  debentures  sur* 
rendered  and  for  the  consent  of  the  Commission  to  the  issuance  by  said  company 
of  250,000  shares  of  additional  capital  stock  of  the  par  value  of  $25,000,000  to 
enable  the  petitioner  to  redeem  said  debentures,  and  a  hearing  having  been  duly 
had  upon  said  application  before  the  Commission,  Hon.  Edward  E.  McCall,  Chair- 
man, and  Hon.  Mllo  R.  Maltbie.  George  V.  S.  Williams  and  Robert  Colgate  Wood, 
Commissioners,  presiding;  and  it  appearing  to  the  Commission  that  the  authorised 
capital  stock  of  the  said  Consolidated  Gas  Company  of  New  York  has  been  duly 
increased  from  $100,000,000  to  $125,000,000.  of  which  $09,810,500  has  been  issued 
and  is  outstanding;  and  it  being  now  the  opinion  of  the  Commission 

(1)  That  the  money  to  be  procured  by  the  said  issue  of  the  said  con- 
vertible debentures  of  the  said  Consolidated  Gas  Company  to  the  amount 
of  $25,000,000  face  value  payable  at  a  period  of  more  than  twelve  months 
after  the  date  thereof,  and  by  the  issue  of  the  said  capital  stock  of  the  said 
Consolidated  Gas  Company  to  the  said  amount  of  $25,000,000  par  value  for 
redemption  of  said  debentures,  is  necessary  to  and  reasonably  required  by 
said  company  for  the  discharge  or  lawful  refunding  of  its  obligations  for 
acquisition  of  property  or  for  reimbursement  of  moneys  actually  expended 
from  income,  or  from  other  moneys  In  the  treasury  of  the  corporation  not 
secured  by  or  obtained  from  the  issue  of  stocks,  bonds,  notes  or  other  evi- 
dence of  indebtedness,  for  acquisition  of  property,  and  particularly  for  the 
purposes  which  are  hereinafter  stated  in  this  order;  and 

(2)  That  said  purposes  are  not  In  whole  or  In  part  reasonably  charge- 
able to  operating  expenses  or  to  income. 

Section  2.  It  ia  ordered.  That  the  Consolidated  Gas  Company  of  New  York  be 
and  it  hereby  is  authorized  to  issue  Its  convertible  debentures  In  denominations  of 
$500  or  'multiples  thereof,  aggregating  the  par  value  of  twenty-five  million  dollars, 
payable  in  five  years,  bearing  interest  at  the  rate  of  six  per  cent  per  annum,  con- 
vertible at  the  option  of  the  holder  into  the  capital  stock  of  the  Consolidated  Gad 
Company  of  New  York  three  years  from  the  date  thereof  or  on  any  interest  date 
subsequent  thereto  and  within  five  years  from  the  date  thereof  upon  the  basis  of 
one  snare  of  such  stock  for  each  one  hundred  dollars  par  value  of  debentures  sur- 
rendered. 

Section  8.  It  <«  further  ordered.  That  the  Consolidated  Gas  Company  of  New 
York  be  and  it  is  hereby  authorized  to  issue  Its  further  capital  stock  to  the  amount 
of  twenty-five  million  dollars  par  value  and  that  all  the  said  capital  stock  hereby 
authorized  shall  be  common  stock  of  said  company. 

Section  4.  It  is  further  ordered.  That  the  said  issue  of  convertible  debentures 
hereby  authorized  and  said  issue  of  further  capital  stock  hereby  authorized,  by  the 
said  Consolidated  Gas  Company  of  New  York  are  authorised  upon  the  conditions 
following  and  not  otherwise,  to  wit : 

First:  That  the  said  Consolidated  Gas  Company  shall  sell  the  said  debentures  so 
as  to  net  the  said  company  not  less  than  the  race  value  thereof  and  accrued  inter- 
est and  that  the  proceeds  thereof  shall  be  applied  only  to  the  following  purposes, 
that  is  to  say : 

1.  For  the  reimbursement  of  moneys  actually  expended  from  income  or 
from  other  moneys  in  the  treasury  not  secured  or  obtained  from  the  issue 
of  stocks,  bonds,  notes  or  other  evidences  of  indebtedness  for  the  following 
purposes : 

(a)  For  the  acquisition  at  par  of  capital  stock  of 
the  New  York  Edison  Company,  issued  by  authority  of 

the  Commission  March  11.   1010   (Case  1218) $5,102,400 

(b)  For  the  acquisition  at  par  of  capital  stock  of  the 
New  York  Edison  Company  and  of  the  Astoria  Light, 
Heat  and  Power  Company  out  of  a  total  issue  of  $25,- 
300,000  authorized   by   the  Commission    May    4,     1014 

(Cases    1717    and    1718) 12,397.<H)0 

$17,500,000 

2.  To  discharge  $5,000,000  principal  of  Its  eight-months' 
collateral  trust  notes  (the  proceeds  of  which  were  employed  to 
discharge  $5,000,000  par  value  of  its  twelve-months'  collateral 
trust  notes  due  August  10.  1913),  or  any  renewal  of  said  eight 

months  collateral  trust  notes $5,000,000 

3.  To  discbarge  the  principal  of  its  demand  notes  issued 

In   1906  and   1907 2,500.000 


$25,000,000 


Second:  That  the  said  Consolidated  Gas  Company  shall  issue  the  said  capital 
stock  hereby  authorized  only  in  order  to  redeem  the  said  convertible  debentures 
hereby  authorized  upon  the  basis  of  one  share  of  such  stock  of  the  par  value  of 
$100  for  each  $100  face  value  of  debentures  surrendered. 

Third:  That  the  said  Consolidated  Gas  Company  of  New  York  shall  keep  sepa- 
rate, true  and  accurate  accounts  showing  the  receipt  and  application  In  detail  of 
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the  proceeds  of  the  sale  or  diepoaal  of  the  debentures  hereby  authorised  to  be  Issued 
and  on  or  before  the  tenth  day  of  each  month  the  company  shall  make  verified 
reports  to  the  Commission  stating  the  sale  or  sales  of  said  oebentures  durlngr  the 
previous  month,  the  terms  and  conditions  of  sale,  the  moneys  realised  therefrom 
and  the  use  and  application  of  such  moneys,  and  said  accounts,  vouchers  and 
records  shall  be  open  to  audit  and  may  be  audited  from  time  to  time  by 
accountants  and  examiners  designated  for  such  purpose  bv  the  Commission. 

Fourth:  That  the  authority  hereby  given  to  Issue  said  debentures  ^lall  apply 
only  to  debentures  Issued  by  the  said  company  on  or  before  the  31st  day  of 
December,  1914. 

Fifth:  That  the  authority  hereby  given  to  Issue  such  further  capital  stock  shall 
apply  only  to  stock  Issued  by  the  said  company  within  five  years  from  the  said 
date  of  Issue  of  the  debentures  hereby  autbonsed  and  not  later  than  December  31. 
1919. 

Section  5.  It  is  ordered.  That  this  order  take  efPect  on  the  1st  day  of  December, 
1914,  and,  except  as  provided  In  the  fourth  and  fifth  paragraphs  of  Section  4 
limiting  the  duration  of  the  authority  to  Issue  such  debentures  and  such  stock 
hereby  granted,  continue  in  force  until  otherwise  ordered  by  the  Commission,  and 
that  within  ten  days  after  service  upon  it  of  a  copy  of  this  order  said  Consolidated 
Gas  Company  of  New  York  notify  toe  Commission  whether  the  terms  of  this  order 
are  accepted  and  will  be  obeyed. 

On  December  8,  1914,  the  Commission  Issued  the  following  order: 

Case  No.  1823,  Order  Granting  Extension  or  Time  within  Which  Debentures 

AND  Stock  Mat  be  Isscbo 

(December  8,  1914) 

An  order  having  been  made  herein  December  1,  1914,  authorising  the  Issuance 
by  Consolidated  Gas  Company  of  New  York  of  $25,000,000  face  value  of  convertible 
debentures  and  $25,000,000  par  value  of  further  capital  stock  with  which  to  redeem 
the  said  convertible  debentures,  for  certain  purposes  and  upon  certain  terms  and 
conditions  therein  set  forth ;  and  in  and  by  subdivision  Fourth  of  Section  4  of  said 
order  it  being  provided  that  the  authority  to  Issue  such  debentures  should  apply 
only  to  debentures  issued  by  said  company  on  or  before  December  31,  1914,  and  by 
subdivision  Fifth  of  Section  4  of  said  order  It  being  provided  that  the  authority  to 
Issue  such  stock  should  apply  only  to  stock  issued  by  the  said  company  within  five 
years  from  the  date  of  issue  of  the  debentures  by  said  order  authorfsed  and  not 
later  than  December  31,  1919 ;  and  the  Consolidated  Gas  Comxtany  of  New  York, 
having  orally  made  application  by  R.  A.  Carter,  Vice-President  and  Secretary,  to 
the  Commission  for  an  extension  of  time  within  which  such  debenture  bonds  may 
be  issued,  and  the  reasons  assigned  therefor  appearing  satisfactory  to  the  Com- 
mission, It  Is 

Ordered,  That  subdivisions  Fourth  and  Fifth  of  Section  4  of  the  order  of  the  Com- 
mission made  and  filed  herein  December  1,  1914,  be  and  the  same  hereby  are 
respectively  amended  to  read  as  follows : 

"Fourth:  That  the  authority  hereby  given  to  Issue  said  debentures  shall 
apply  only  to  debentures  Issued  by  the  said  company  on  or  before  the  80tb 
day  of  June,  1916. 

^*  Fifth:  That  the  authority  hereby  given  to  Issue  such  further  capital 
stock  shall  apply  only  to  stock  issued  by  the  said  company  within  five  years 
from  the  said  date  of  Issue  of  the  debentures  hereby  authorised  and  not 
later  than  June  80,  1920." 

and  It  Is  further 

Ordered,  That  this  order  take  eflfect  on  the  8th  day  of  December,  1914,  and  con- 
tinue in  force  until  otherwise  ordered  by  the  Commission,  and  that  within  ten  days 
after  service  upon  it  of  a  copy  of  this  order  said  Consolidated  Gas  Company  of 
New  York  notify  the  Commission  whether  the  terms  of  this  order  are  accepted  and 
will  be  obeyed. 

On  December  18,  1914,  Commissioner  Maltble  filed  an  opinion  (see  5  P.  S.  C.  R. 

[l8t  DlRt.  N.  Y.l,  339). 

Dry  Dock,  East  Broadway  and  Battery  Railroad  Company  —  Application  for 
approval  of  mortgage  and  issue  of  12,800,000  bonds 

Case  No.  1715. 

Further  Hearing  Resolution 
Opinions 
Denial  Order 
Rehearing  Resolution 
Order  after  Rehearing 

This  proceeding  was  begun  upon  the  application  of  the  Dry  Dock,  East  Broad- 
way and  Battery  Railroad  Company  for  the  consent  of  the  Commission  to  make 
and  issue  its  refunding  mortgage  and  deed  of  trust  to  the  Central  Trust  Company 
of  New  York,  as  trustee,  and  to  issue  thereunder  $500,000  series  B  bonds  and 
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$2,240,000  series  C  bonds  to  refund  certain  of  its  debts  and  obligations.  Hearings 
were  had  on  August  26  and  on  subsequent  dates  to  September  10,  1018.  The 
Commission,  on  February  17,  1014,  directed  (see  blank  form  of  hearing  resolution, 
page  381)  that  a  further  hearing  be  bad  on  February  20,  1014.  Hearing  was  had 
on  February  20,  1014,  and  closed.  On  March  3,  1014,  the  Commission  rendered 
opinions  (see  5  P.  8.  C.  R.  [1st  Dlst.  N.  Y.],  141). 

Thereupon  the  Commission  issued  the  following  order: 


Case  No.   1715, 

^  Order  Denying  Application 

April  28.   1014 


In  the  Matter  or  the  Application 

or   THB 

Dry  Dock,  East  Broadway  and  Battery  Railroad 
(Company  for  the  consent  of  the  Public  Service  Com- 
mission for  the  First  District  to  make  and  issue  its 
refunding  mortgage  and  deed  of  trust  to  Central 
Trust  Company  or  New  York,  as  Trustee,  and  to 
issue  thereunder  $560,000  Series  B  Bonds  and 
$2,240,000  Series  C  Bonds  to  refund  certain  of  its 
debts  and  obligations 


The  Dry  Dock,  Bast  Broadway  and  Battery  Railroad  Company  having  applied 
to  this  Commission  by  petition  dated  and  verified  July  31,  lOlS,  for  the  consent  of 
the  Commission  to  the  issue  by  said  company  of  its  refunding  mortgage  and  deed 
of  trust  to  Central  Trust  Company  of  New  York  as  trustee  and  to  the  issue  there- 
under of  about  $660,000  series  B  bonds  and  $2,240,000  series  C  bonds  to  refund 
its  debts  and  obligations  as  in  said  petition  set  forth,  and  a  hearing  having  been 
duly  held  upon  said  application  on  August  26,  1013,  and  September  10,  1013.  before 
Hon.  George  V.  S.  Williams,  Commissioner,  and  the  company  having  been  given  an 
opportunity  to  present  argument  before  the  whole  Commission  on  January  23,  1014, 
and  on  February  20,  1014,  Morgan  J.  O'Brien,  Herbert  J.  Blckford  and  Henry  M. 
Ward  appearing  for  the  applicant. 

Now,  therefore,  it  is 

Ordered,  That  said  application  be  and  the  same  hereby  Is  denied. 

A  petition  verified  May  4,  1014,  from  the  Dry  Dock,  East  Broadway  and  Battery 
Railroad  Company  and  Ralph  J.  Jacobs,  Frederick  H.  Ecker  and  S.  Sidney  Smith  as 
a  Protective  Committee  of  note  holders  of  the  company,  having  been  made  for  a 
rehearing,  the  Commission,  on  July  80,  1914,  directed  that  a  rehearing  be  had  on 
September  11,  1914.  Rehearings  were  had  on  September  11,  1014,  and  on  subse- 
quent dates  to  September  24,  1014. 

Thereupon  the  Commission  issued  the  following  order: 

Case  No.  1715,  Order  after  Rehearing 

(December  11,  1914) 

The  Dry  Dock,  KfL9t  Broadway  and  Battery  Railroad  Company  and  Ralph  J. 
Jacobs,  Frederick  H.  Ecker  and  8.  Sidney  Smith  as  Protective  Committee,  having 
made  and  filed  a  petition  verified  May  4.  1014,  to  this  Commission  for  a  rehearing 
in  this  proceeding ;  and  such  rehearing  having  been  granted  and  having  been  held 
on  September  11,  16,  17,  23  and  24,  1914,  Honorable  Mllo  R.  Maltbie  and  Honorable 
Robert  C.  Wood,  Commissioners,  presiding,  Evarts,  Choate  and  Sherman,  Esquires, 
by  Herbert  J.  Blckford,  Esq.,  Henry  M.  Ward,  Esquire,  and  Nathan  Ottlnger, 
Esquire,  appearing  for  the  petitioners ;  and  due  deliberation  having  been  had,  it  is 

Ordered,  That  the  order  duly  made  in  this  proceeding  on  April  28,  1014,  denying 
the  application  of  the  Dry  Dock,  East  Broadway  and  Battery  Railroad  Company 
for  the  consent  of  the  Commission  to  the  issue  by  the  said  company  of  its  refunding 
mortgage  and  deed  of  trust  to  the  Central  Trust  Company  of  New  York,  as  trustee, 
and  to  the  Issue  thereunder  of  about  $660,000  series  B  bonds  and  $2,240,000 
series  C  bonds  to  refund  its  debts  and  obligations  as  in  said  application  set  forth, 
be  and  the  same  hereby  is  In  all  respects  confirmed. 

On  December  23,  1014,  there  were  served  upon  the  Commission,  a  petition  for  a 
writ  of  certiorari,  an  order  for  a  writ  of  certiorari  made  on  December  28,  1014,  by 
Honorable  Leonard  A.  Glegerlch,  a  Justice  of  the  Supreme  Court,  and  a  writ  of 
certiorari  issued  on  December  23,  1914,  by  the  clerk  of  the  Supreme  Court,  county 
of  New  York,  In  a  proceeding  brought  in  the  Supreme  Court,  New  York  county,  by 
the  People  of  the  State  of  New  York,  on  the  relation  of  the  Dry  Dock,  Bast  Broad- 
way and  Battery  Railroad  Company  and  Ralph  J.  Jacobs,  Frederick  H.  Bcker  and 
S.  Sidney  Smith,  as  a  Protective  Committee  for  the  benefit  of  the  holders  of  five  per 
cent  certificates,  etc.,  against  the  Public  Service  Commission  for  the  First  District 
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of  the  State  of  New  York  et  oL  to  review  the  orders  in  this  proceeding,  adopted 
April  28,  1914,  and  December  11,  1014,  denying  the  application  of  the  Dry  Dock, 
East  Broadway  and  Battery  Railroad  Company  for  the  approval  of  the  issue  of  a 
refunding  mortgage  and  of  certain  bonds  thereunder.  On  December  29,  1014,  the 
foregoing  petition,  order  and  writ  of  certiorari  were  referred  to  the  Counsel  to  the 
Commission  for  appropriate  action. 


Dry  Dock,  East  Broadway  and  Battery  Railroad  Company  —  Application  for 

approval  of  issue  of  supplemental  mortgage 

Case  No.  1866. 

Order  Granting  Application 


In  the  Matteb  or  the  Application 

OF 

The  Dry  Dock,  East  Bboaowat  and  Battbbt  Rail- 
BOAD  Company  for  leave  to  issue  a  mortgage  supple- 
mental to  its  general  mortgage  dated  December  1, 

lo92. 


Case  No.  1866, 
Order     Granting     Applica- 
tion 
September  22,  1014 


Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  The  Dry  Dock,  East  Broadway  and  Batterv  Railroad  Com- 
pany under  the  provisions  of  the  Railroad  Law  for  the  consent  of  the  Commission 
to  the  issuance  by  said  company  of  a  supplemental  mortgage  to  The  Farmers  Loan 
and  Trust  Company  as  trustee,  which  supplemental  mortgage  Is  dated  June  19. 
1914; 

And  It  appearing  that  on  or  about  December  1,  1892,  said  Railroad  Company 
made,  executed  and  delivered  its  general  mortgage  and  deed  of  trust  dated  Decem- 
ber 1,  1892,  to  The  Farmers  Loan  and  Trust  Company  as  trustee,  In  and  by  which 
mortgage  said  company  granted  and  conveyed  to  the  trustee  the  railroads,  rights, 
privileges  and  franchises  therein  mentioned  and  described  upon  the  trusts  therein 
expressed  and  declared  and  to  secure  the  payment  of  the  bonds  therein  mentioned 
and  described,  including  the  railroads  and  the  rights,  privileges  and  franchises  to 
operate  the  same  in  or  upon  Llspenard  street  from  Broadway  to  Church  street  and 
In  or  upon  Broadway  from  Llspenard  street  to  Canal  street ; 

And  it  appearing  that  the  rights,  privileges  and  franchises  of  said  company  on 
Llspenard  street  from  Broadway  to  Church  street  and  on  Broadway  from  Llspenard 
street  to  Canal  street  have  been  dulv  forfeited,  vacated  and  annulled,  and  that  said 
company  has  procured  from  The  Cflty  of  New  York  by  franchise  contract  dated 
January  16.  1913,  the  right,  privilege  and  franchise  to  construct,  maintain  and 
operate  a  single  track  extension  in  and  upon  the  following  substituted  route,  and 
has  procured  from  this  Commission  permission  to  exercise  said  franchise : 

Beginning  at  and  connecting  with  the  existing  tracks  of  the  Railroad 
Company  in  Canal  street  at  or  near  the  easterly  side  of  Broadway;  thence 
westerly  and  crossing  Broadway  and  in,  upon  and  along  Canal  street  to 
Church  street;  thence  southerly  in,  upon  and  along  Church  street  to 
Llspenard  street,  and  there  connecting  with  the  existing  tracks  of  the  Rail- 
road Company  In  said  street;  and  to  cross  such  other  streets  and  avenues, 
named  and  unnamed,  as  may  be  encountered  In  said  route: 

And  it  appearing  that  the  only  purpose  of  said  supplemental  mortgage  dated 
June  19.  1914,  is  to  bring  in  said  substituted  route  and  subject  the  same  to  the 
lien  of  the  original  mortgage ; 

Section  2.  It  U  ordered.  That  the  Public  Service  Commission  for  the  First 
District  does  hereby  consent  to  the  Issuance  by  said  The  Dry  Dock,  East  Broadway 
and  Battery  Railroad  Company  unto  said  The  Farmers  Loan  and  Trust  Company 
as  trustee  of  said  supplemental  mortgage  dated  June  19,  1914,  covering  said  sub- 
stituted route,  said  supplemental  mortgage  to  be  in  the  form  attached  to  the 
Eetition  herein.  The  form  of  such  supplemental  mortgage  submitted  by  said  The 
»ry  Dock.  East  Broadway  and  Battery  Railroad  Comoany  to  the  Commission  is 
hereby  approved  and  ordered  filed  and  properly  identified  by  reference  thereon  to 
the  case  number  under  which  this  order  is  issued. 


Hudson  and  Manhattan  Railroad  Company  —  Application  for  approval  of  issue 
of  bonds  in  connection  with  readjustment  of  company's  debt 

Case  No.  1680. 

Resolution  Authorising  Withdrawal  of 
Proceeds 

This  proceeding  was  begun  upon  the  application  of  the  Hudson  and  Bfanhattan 
Railroad  Company,  under  Section  8  of  the  Railroad  Law  and  Section  56  of  the 
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Public  Service  CommisBions  Law,  for  tbe  consent  of  the  Commiision  to  the  creation 
and  delivery  of  a  first  lien  and  refunding  mortgage  for  $65,000,000  and  the  issuance 
of  $37,035,000  of  bonds  thereunder,  and  the  creation  and  delivery  of  an  adjust- 
ment income  mortgage  for  $33,574,000  and  the  issuance  of  $33,574,000  of  bonds 
thereunder.  Hearings  were  had  on  May  14  and  on  subsequent  dates  to  July  1, 
1913.  The  Commission  on  July  1,  1013,  issued  an  order  consenting  to  the  execu- 
tion and  issuance  of  two  certain  mortgages  by  the  Hudson  and  Manhattan  Railroad 
Company  and  the  issuance  of  bonds  thereunder  to  the  amount  of  $70,609,000.  On 
July  15,  1913,  the  Commission  issued  an  order  amending  the  order  of  July  1,  1913. 
The  comiMiny  applied  under  date  of  December  8,  1913,  for  authority  to  withdraw 
$150,000  from  the  proceeds  of  the  sale  of  its  first  lien  and  refunding  mortgage 
bonds,  said  issue  of  bonds  having  been  authorised  by  the  order  of  July  1,  1913, 
as  amended. 

Thereupon  the  Commission  adopted  the  following  resolution : 


In  thb  Matter  of  the  Application 

OF   THB 

Hudson  and  Manhattan  Railroad  Company  under 
Section  8  of  the  Railroad  Law  and  Section  55  of 
the  Public  Service  Commissions  Law  for  the  consent 
of  the  Commission  to  the  creation  and  delivery  of 
a  First  Lien  and  Refunding  Mortgage  for  $65,000,000 
and  the  issuance  of  $37,035,000  of  bonds  thereunder 
and  to  the  creation  and  delivery  of  an  Adjustment 
Income  Mortgage  for  $33,574,000  and  the  issuance 
of  $33,574,000  of  bonds  thereunder. 


Case  No.  1680, 
Resolution         Authorizing 
Withdrawal  of  Proceeds 
of  Bonds  to  the  Amount 
of   $150,000 

March    10.    1914 


Whereas,  Hudson  and  Manhattan  Railroad  Company  by  application  dated  Decem- 
ber 8,  1913,  applied  to  the  Commission  for  authority  to  withdraw  $150,000  pro- 
ceeds from  the  sale  of  its  first  lien  and  refunding  mortgage  bonds,  said  issue  of 
bonds  to  the  amount  of  $37,035,000  face  value  of  principal  having  been  authorized 
by  order  of  the  Commission  dated  July  1,  1913,  as  amended  by  order  dated 
July  15.  1913, 

Resolved,  That  Hudson  and  Manhattan  Railroad  Company  be  and  hereby  is 
authorized  to  withdraw  cash  derived  from  the  sale  of  the  aforesaid  first  lien  and 
refunding  mortgage  bonds  to  the  amount  of  $150,000  and  apply  the  said  amount  to 
the  payment  of  charges  for  improvements  in  accordance  with  the  provisions  of 
clause  (b)  under  heading  designated  1  of  subdivision  (2)  of  paragraph  First  of 
Section  5  of  the  said  order  of  the  Commission  dated  and  filed  July  1,  1913,  as 
amended  by  order  dated  and  filed  July  15,  1913,  as  said  charges  for  improvements 
are  enumerated  and  set  forth  in  Schedule  A  attached  to  said  application  entitled 
"  Hudson  and  Manhattan  Railroad  Company  Statement  Accounting  for  Expenditure 
of  $150,000  Improvement  Fund/'  and  that  said  statement.  Schedule  A,  be  and  the 
same  hereby  is  to  the  extent  of  $150,000  approved  by  the  Commission. 


Hudson  and  Manhattan  Railroad  Company  —  Application  for  approval  of  issue 

of  1154,000  additional  bonds 

Case  No.  1805, 

Hearing  Resolution 

Order  Granting  Application 

Extension  Order 

Modifying  and  Extension  Order 

This  proceeding  was  begun  upon  the  application  of  the  Hudson  and  Manhattan 
Railroad  Company,  under  Section  55  of  the  Public  Service  Commissions  Law  for 
authority  to  issue  $154,000  face  value  of  first  lien  and  refunding  mortgage  bonds. 
The  Commission  on  March  10,  1914,  directed  (see  blank  form  of  hearing  resolution 
with  notice,  page  380)  that  a  hearing  be  had  on  March  20,  1914,  and  that  the 
company  publish  due  notice  thereof.    A  hearing  was  had  on  March  20,  1914. 
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Thereupon  tbe  CommisBlon  issued  the  foUowlnir  order: 


In  thb  Matter 


or   THB 


Application  of  Hudson  and  Manhattan  Railroad 
CoMPANT  under  Section  55  of  the  Public  Service 
Commissions  Law  for  an  order  authorising  the 
issuance  of  $154,000  face  value  of  first  lien  and 
refunding  mortgage  bonds. 


Case  No.  1805, 

Order    Consenting    to    the 

Issuance      of      $154,000 

Face  Value   of   Bonds 

April  7,  1014 


Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  Hudson  &  Manhattan  Railroad  Company  by  its  petition  veri- 
fied February  26,  1914,  under  the  provisions  of  the  Public  Service  Commissions 
Law  for  the  consent  of  the  Commission  to  tbe  issuance  by.  said  compaxiy  of  $154,000 
face  value  of  first  lien  and  refunding  mortgage  bonds  under  its  first  Hen  and 
refunding  mortgage  to  Central  Trust  Company  of  New  York  as  trustee,  dated 
February  1,  1913,  and  a  hearing  having  been  duly  had  upon  said  application  before 
the  Commission,  Honorable  George  V.  S.  Williams,  Commissioner,  presiding,  and 
it  being  now  the  opinion  of  the  Commission 

(1)  That  the  money  to  be  procured  by  tbe  Issue  of  $154,000  face  value 
of  first  lien  and  refunding  mortgage  bonds  of  the  Hudson  &  Manhattan 
Railroad  Company  payable  at  a  period  of  more  than  twelve  (12)  months 
after  the  date  thereof  is  necessary  to  and  reasonably  required  by  said  com- 

?iany  for  the  reimbursement  of  moneys  actually  expended  from  income,  or 
rom  other  moneys  in  the  treasury  not  secured  by  or  obtained  from  the  issue 
of  stocks,  bonds,  notes  or  other  evidences  of  indebtedness,  for  the  discharge 
of  its  obligations,  and  particularly  for  the  purposes  which  are  hereinafter 
stated  in  this  order  and 

(2)  That  except  as  to  the  following  specified  amounts  of  said  first  lien 
and  refunding  mortgage  bonds  authorized  to  be  Issued  hereunder  for  the 
purposes  following,  to  wit :  Twenty-three  thousand  one  hundred  dollars 
($23,100)  or  so  much  thereof  as  may  be  necessary  to  pay  expenses  of  sale 
of  the  bonds  hereby  authorized  and  to  make  up  discount ; 

said  purposes  are  not  in  whole  or  in  part  reasonably  chargeable  to  operating 
expenses  or  to  income. 

Section  2.  It  is  ordered.  That  the  Public  Service  Commission  for  the  First 
District  does  hereby  authorize  the  issue  bv  the  said  Hudson  &  Manhattan  Railroad 
Company  of  one  hundred  and  fifty-four  thousand  dollars  ($154,000)  face  value  of 
principal  of  first  lien  and  refunding  mortgage  bonds  of  said  company  dated  as  of 
February  1,  1913,  or  as  of  the  date  of  issue,  due  February  1,  1057,  redeemable  at 
105  per  cent  of  the  face  value  thereof,  besides  accrued  interest  on  any  interest  day 
and  bearing  interest  at  5  per  cent  per  annum  payable  semi-annually  under  and  in 
pursuance  of  the  terms  of  the  said  first  lien  and  refunding  mortgage  dated  Feb- 
ruary 1,  1913,  to  Central  Trust  Company  of  New  York  as  trustee. 

Section  3.  It  is  ordered.  That  said  issue  of  bonds  is  authorised  upon  the  con- 
ditions following  and  not  otherwise,  to  wit: 

First:  That  so  many  of  the  bonds  as  shall  be  sold  shall  be  sold  by  the  said 
Hudson  &  Manhattan  Railroad  Company  so  as  to  net  the  said  company  not  less 
than  eighty-five  per  cent  of  the  par  or  face  value  of  the  principal  thereof  besides 
Interest  accrued  thereon,  and  that  the  proceeds  thereof  shall  be  applied  only  to  the 
following  purposes,  that  is  to  say : 

1.  Toward  reimbursement  of  moneys  expended  from  income, 
or  other  moneys  in  the  treasury  of  said  corporation  not  secured 
by  or  obtained  from  the  issue  of  stocks,  bonds,  notes  or  other 
evidence  of  indebtedness,  and  used  to  pay  obligations  described 

below,  not  to  exceed   $134,000 

Said  obligations  being  described  as  follows : 

(a)  A  certain  mortgage  for  the  principal 
sum  of  $42,000  to  John  H.  Lockman  due 
January   2,   1914    $42,000 

(b)  A  payment  under  agreement  for  the 
conditional  sale  of  rolling  stock  dated  March  1, 

1009.  due  September  1,  1913 46,000 

(c)  Payment  under  agreement  for  the  con- 
ditional sale  of  rolling  stock  dated  October  1, 

1910,  due  October  1,  1918 26,000 

(d)  Payment  under  agreement  for  the  condi- 
tional   sale   of   rolling  stock   dated    August    1, 

1911,  due  February  f,  1914   21,000 

$184,000 
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2.  For  expenses  of  sale  of  bonds  hereby  authorised  and  to  make  up  the 
discount  or  deficiency.  If  any,  in  the  amount  realised  from  the  sale  to  net 
not  less  than  elRbty-flve  per  cent  of  par  of  the  bonds  sold  for  the  purposes 
specified  in  subdivision  1  to  be  applied  pro  rata  for  the  purposes  therein 
stated  not  exceeding  the  sum  of  $23,100. 

Second:  That  the  said  $23,100  face  value  of  said  first  lien  and  refunding  mort- 
gage bonds  authorised  to  be  issued  as  aforesaid  for  expenses  of  sale  and  to  make 
up  discount  shall  be  amortized  prior  to  the  maturity  of  the  said  bonds  out  of  the 
income  of  the  company  by  the  establishment  and  maintenance  of  an  amortisation 
fund,  and  that  the  said  lludson  &  Manhattan  Railroad  Company  shall  pay  in  cash 
into  said  fund  out  of  the  income  of  said  company  in  each  calendar  year  beginning 
with  the  year  1914  an  amount  of  money  which  shall  not  be  less  than  $281  plus 
4%  per  cent  upon  all  prior  payments  Into  said  fund  until  said  fund  shall  amount 
to  $23,100.  Said  fund  shall  be  used  onlv  for  the  purchase  and  retirement  of  first 
lien  and  refunding  mortgage  bonds  of  said  company  or  for  tiie  acquisition  of  prop- 
erty for  capital  or  investment  purposes  and  may  be  administered  in  conjunction 
with  the  similar  amortization  fund  established  by  the  company  pursuant  to  the 
order  of  the  Commission  authorizing  issue  of  bonds  under  said  mortgage  made  and 
filed  July  1,  1918,  as  amended  by  order  made  and  filed  July  16,  1913. 

Third:  That  tlie  said  company  shall  keep  separate,  true  and  accurate  accounts 
showing  the  receipt  and  application  in  detail  of  the  proceeds  of  the  sale  or  disposal 
of  the  bonds  hereby  authorized  to  be  issued  and  on  or  before  the  10th  day  of  each 
month  the  company  shall  make  verified  reports  to  the  Commission  stating  the  sale 
or  sales  of  said  bonds  during  the  previous  month,  the  terms  and  conditions  of  sale, 
the  moneys  realized  therefrom  and  the  use  and  application  of  said  moneys  and 
said  accounts,  vouchers  and  records  shall  be  open  to  audit  and  may  be  audited 
from  time  to  time  by  accountants  and  examiners  designated  for  such  purpose  by 
the  Commission. 

Fourth:  That  the  authority  hereby  given  to  issue  such  bonds  shall  apply  onlv 
to  bonds  issued  by  the  said  company  on  or  before  the  80th  day  of  June.  1914. 

Section  8.  It  is  hereby  ordered.  That  this  order  take  effect  on  the  7th  dav  of 
April,  1914,  and  except  as  provided  in  the  Fourth  subdivision  of  Section  8  limiting 
the  duration  of  the  authority  to  issue  such  bonds  herein  granted  continue  in  force 
until  otherwise  ordered  by  the  Commission,  and  that  within  ten  days  after  service 
upon  it  of  a  copy  of  this  order  said  company  notify  the  Commission  whether  the 
terms  of  this  order  are  accepted  and  will  be  obeyed. 

The  company,  under  date  of  June  11,  1914,  having  made  application  for  an 
extension  of  time  within  which  to  issue  bonds  authorized  by  the  order  of  April  7, 
1914,  the  Commission  on  the  June  28.  1914.  issued  an  order  (see  blank  form  of 
extension   order,   page  879)    extending   the   time  to   December  81,   1914. 

On  December  11.  1914.  the  Commission  issued  the  following  order: 

Case  No.  1805,  Order  MopirTiNo  Order  of  April  7,  1914,  and  Orantinq  Further 

Extension  to  June  80,  1915 

(December  11,  1914) 

An  order  having  been  made  herein  April  7.  1914,  authorizing  the  issuance  by 
Hudson  &  Manhattan  Railroad  Company  of  $154,000  face  value  of  first  lien  and 
refunding  mortgage  bonds  under  its  first  lien  and  refunding  mortgage  to  Central 
Trust  Company  of  New  York  as  trustee,  dated  February  1,  1918.  for  certain  pur- 

Soses  and  upon  certain  terms  and  conditions  therein  set  forth :  and  in  and  by  sub- 
1  vision  Fourth  of  Section  8  of  said  order  it  being  provided  that  the  authority  to 
Issue  such  bonds  should  apply  only  to  bonds  issued  by  the  said  company  on  or 
before  the  80th  day  of  June.  1914,  and  the  said  time  having  been  extended  by 
order  of  the  Commission  made  and  filed  June  28.  1914.  so  that  said  time  nowt 
expires  on  December  81,  1914;  and  the  said  Hudson  &  Manhattan  Railroad  Com- 
pany having  now  made  application  to  the  Commission  by  a  communication  dated 
December  9.  1914,  for  modification  of  the  said  order  of  April  7,  1914.  and  for  a 
further  extension  of  time  to  June  30,  1915.  as  In  said  application  set  forth  and  the 
reasons  assigned  for  such  modifications  and  for  such  extension  appearing  satisfac- 
tory to  the  Commission,  it  is  now  ordered.  That  said  order  Is  hereby  amended  to 
read  as  follows : 

Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  bv  Hudson  &  Manhattan  Railroad  Company  by  its  petition  rerl- 
fled  February  26,  1914,  under  the  provisions  of  the  Public  Service  Commissions 
Law  for  the  consent  of  the  Commission  to  the  issuance  by  said  company  of 
$154,000  face  value  of  first  lien  and  refunding  mortgage  bonds  under  Its  first  lien 
and  refunding  mortgage  to  Central  Trust  Company  of  New  York  as  trustee,  dated 
February  1,  1918.  and  a  hearing  having  been  duly  had  upon  said  application  before 
the  Commission,  Honorable  George  V.  S.  Williams.  Commissioner,  presiding,  and  It 
being  now  the  opinion  of  the  Commission 

(1)  That  the  money  to  be  procured  by  the  issue  of  $154,000  face  value 
of  first  lien  and  refunding  mortgage  bonds  of  the  Hudson  ft  Manhattan  Rail- 
road Company  payable  at  a  period  of  more  than  twelve  months  after  the 
date  thereof  Is  necessary  to  and  reasonably  required  by  said  company  for 
the  re!mbur«ement  of  moneys  actually  expended  from  income  or  from  other 
moneys  in  the  treasury  not  secured  by  or  obtained  from  the  issue  of  stocki. 
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bonds,  notes  or  other  evidence  of  indebtedness,  for  the  dlscbarse  of  its  obll- 
mitions,  and  particularly  for  the  purposes  which  are  hereinafter  stated  In 
this  order  ana 

(2)  That,  except  as  to  the  following  specified  amounts  of  said  first  lien 
and  refunding  mortgage  bonds  authorized  to  be  Issued  hereunder  for  the 
purposes  following,  to  wit,  thirty  thousand  eight  hundred  dollars  ($30,800) 
or  so  much  thereof  as  may  be  necessary  to  pay  expenses  of  sale  of  the  bonds 
hereby  authorized  and  to  make  up  discount, 

said  purposes  are  not  in  whole  or  in  part  reasonably  chargeable  to  operating 
expenses  or  to  income. 

Section  2.  It  is  ordered.  That  the  Public  Service  Commission  for  the  First 
District  does  hereby  authorise  the  issue  by  the  said  Hudson  ft  Manhattan  Railroad 
Company  of  one  hundred  and  fifty-four  thousand  dollars  ($154,000)  face  value  of 
principal  of  first  lien  and  refunding  mortgage  bonds  of  said  company  dated  as  of 
February  1,  1918,  or  as  of  the  date  of  issue,  due  February  1,  1957,  redeemable  at 
105  per  cent  of  the  face  value  thereof,  besides  accrued  interest  on  any  Interest  day 
and  bearing  interest  at  5  per  cent  per  annum  payable  semi-annually  under  and  in 
pursuance  of  the  terms  of  the  said  first  lien  and  refunding  mortgage  dated  Feb- 
ruary 1,  1918,  to  Central  Trust  Company  of  New  York  as  trustee. 

Section  8.  It  is  orderedt  That  said  Issue  of  bonds  is  authorised  upon  the  condi- 
tions following  and  not  otherwise,  to  wit : 

First:  That  so  many  of  the  bonds  as  shall  be  sold  shall  be  sold  by  the  said 
Hudson  ft  Manhattan  Railroad  Company  so  as  to  net  the  said  company  not  less 
than  eighty  per  cent  of  the  par  or  face  value  of  the  principal  thereof  besides 
Interest  accrued  thereon,  and  the  proceeds  thereof  shall  be  applied  only  to  the  fol- 
lowing purposes,  that  is  to  say : 

1.  Toward  'reimbursement  of  moneys  to  be  expended  from 
income,  or  other  moneys  In  the  treasury  of  said  corporation  not 
secured  by  or  obtained  from  the  issue  of  stocks,  bonds,  notes  or 
other  evidence  of  indebtedness,  and  used  to  pay  obligations 
described  below,  not  less  than   $128,200 

Said  obligations  beins  described  as  follows: 

(a)  A    certain    mortgage    for    the    principal 
*    sum    of    $42,000    to    John    H.    Lockman    due 

January   2,   1014    $42,000 

(b)  A  payment  under  agreement  for  the  con- 
ditional sale  of  rolling  stock  dated  March   1, 

1909,  due  September  1,  1913 46,000 

(c)  Payment  under  agreement  for  the  con- 
ditional sale  of  rolling  stock  dated  October  1, 

1910,  due  October   1,   1913 25.000 

(d)  Payment  under  agreement   for  the  con- 
ditional sale  of  rolling  stock  dated  August  1, 

1911,  due  February  1.  1914   21.000 

$184.000 

2,  For  expenses  of  sale  of  bonds  hereby  authorized  and  to  make  up  the 
discount  or  deficiency,  if  any.  In  the  amount  realized  from  the  sale,  to  net 
not  less  than  eighty  per  cent  of  par  of  the  bonds  sold  for  the  purposes  speci- 
fied in  subdivision  1  to  be  applied  pro  rata  for  the  purposes  therein  stated, 
not  to  exceed  the  sum  of  $30,800. 

Becond:  That  the  said  $80,800  face  value  of  said  first  lien  and  refunding 
mortgage  bonds  authorized  to  be  issued  as  aforesaid  for  expenses  of  sale  and  to 
make  up  discount  shall  be  amortized  prior  to  the  maturity  of  the  said  bonds  out 
of  the  income  of  the  company  by  the  establishment  and  maintenance  of  an  amorti- 
zation fund  and  that  the  said  Hudson  and  Manhattan  Railroad  Comxtanv  shall  pay 
in  cash  into  said  fund  out  of  the  income  of  said  company  in  each  calendar  year 
beginning  with  the  year  1914  an  amount  of  money  which  shall  not  be  less  than 
one  per  cent  of  the  amount  of  said  discount  and  expense  not  exceeding  $80,800, 
plus  four  and  one-half  per  cent  upon  all  prior  payments  into  said  fund  until  said 
fund  shall  amount  to  $30,800.  Said  fund  shall  be  used  only  for  the  purchase  and 
retirement  of  first  lien  and  refunding  mortgage  bonds  of  said  company  or  for  the 
acquisition  of  property  for  capital  or  investment  purposes  and  may  be  administered 
in  conjunction  with  the  similar  amortization  fund  established  by  the  company 
pursuant  to  the  order  of  the  Commission  authorizing  the  issue  of  bonds  under  said 
mortgage  made  and  filed  July  1,  1918,  as  amended  by  order  made  and  filed  July  15, 
1918. 

Third:  That  the  said  company  shall  keep  separate,  true  and  accurate  accounts 
showing  the  receipt  and  application  in  detail  of  the  proceeds  of  the  sale  or  disposal 
of  the  bonds  hereby  authorized  to  be  Issued  and  on  or  before  the  10th  day  of  each 
month  the  company  shall  make  verified  reports  to  the  Commission  stating  the  sale 
or  sales  of  said  bonds  during  the  previous  month,  the  terms  and  conditions  of  sale, 
the  moneys  realised  therefrom  and  the  use  and  application  of  said  moneys  and  said 
accounts,  vouchers  and  records  shall  be  open  to  audit  and  may  be  audited  from 
time  to  time  by  accountants  and  examiners  designated  for  such  purpose  by  the 
Commission. 
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Fourth:  That  the  authority  hereby  given  to  issue  such  bonds  shall  appW  only 
to  bonds  issued  by  the  said  company  on  or  before  the  80th  day  of  June,  1015. 

It  is  further  ordered.  That  this  order  take  effect  on  the  11th  day  of  December, 
1014,  and  continue  in  force  until  otherwise  ordered  by  the  Commission  and  that 
within  ten  days  after  service  upon  it  of  a  copy  of  this  order  said  company  notify 
the  Commission  whether  the  terms  of  this  oi^er  are  accepted  and  will  be  obeyed. 


Hudson  and  Manhattan  Railroad  Company  —  Application  for  approval  of  issue 

of  $202,500  additional  bonds 

Case  No.  1846, 

Hearing  Resolution 
Approval  Order 

This  proceeding  was  begun  upon  the  application  of  the  Hudson  and  Manhattan 
Railroad  Company,  under  Section  55  of  the  Public  Service  Commissions  Law,  for 
authority  to  issue  $202,500  face  value  of  first  lien  and  refunding  mortgage  bonds. 
The  Commission  on  July  1,  1014,  directed  (see  blank  form  of  hearing  resolution, 
with  notice,  page  380)  that  a  hearing  be  had  on  July  0.  1914,  and  that  the  com- 
pany publish  due  notice  thereof.     Hearing  was  had  on  July  9,  1914. 

Thereupon  the  Commission  issued  the  following  order: 


In  thb  Mattbr 

or   THB 

Application  of  Hudson  and  Manhattan  Railroad 
Company  under  Section  55  of  the  Public  Service 
Commissions  l^w  for  an  order  authorizing  the 
issuance  of  $202,500  face  value  of  first  lien 
and  refunding  mortgage  bonds. 


Case  No.  1845. 
Order  Authorising  Issue  of 
$202,500   Face   Value  of 
Bonds 

July  81,  1914 


Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  Hudson  &  Manhattan  Railroad  Company  by  its  petition  veri- 
fied June  27,  1914,  under  the  provisions  of  the  Public  Service  Commissions  Law 
for  the  consent  of  the  Commission  to  the  Issuance  by  said  company  of  $202,500 
face  value  of  first  lien  and  refunding  mortgage  bonds  under  its  first  lien  and 
refunding  mortgage  to  Central  Trust  Company  of  New  York  as  trustee,  dated 
February  1,  1913,  and  a  hearing  having  been  duly  had  upon  said  application  before 
the  Commission,  Honorable  George  V.  S.  Williams,  Commissioner,  presiding,  and 
it  being  now  the  opinion  of  the  Commission 

(1)  That  the  money  to  be  procured  by  the  issue  of  $202,600  face  value 
of  first  lien  and  refunding  mortgage  bonds  of  the  Hudson  ft  Manhattan 
Railroad  Company  payable  at  a  period  of  more  than  twelve  months  after 
the  date  thereof  is  necessary  to  and  reasonably  required  by  said  company 
for  the  reimbursement  of  moneys  actually  expended  from  income,  or  from 
other  moneys  in  the  treasury  of  said  company  not  secured  by  or  obtained 
from  the  issue  of  stocks,  bonds,  notes  or  other  evidences  of  Indebtedness,  for 
the  construction,  completion,  extension  or  improvement  of  its  facilities,  and 
particularly  for  the  purposes  which  are  hereinafter  stated  in  this  order  and 

(2)  That  except  as  to  the  following  specified  amounts  of  said  first  lien 
and  refunding  mortgage  bonds  authorized  to  be  issued  hereunder  for  the 
purposes  following,  to  wit :  S40,500,  or  so  much  thereof  as  may  be  neces- 
sarv,  to  pay  the  expenses  of  sale  of  the  bonds  hereby  authorized  and  to 
make  up  discount ; 

said  purposes  are  not  in  whole  or  in  part  reasonably  chargeable  to  operating 
expenses  or  to  income. 

Section  2.  It  ia  ordered.  That  the  Public  Service  Commission  for  the  First 
District  does  hereby  authorize  the  issue  by  the  said  Hudson  &  Manhattan  Rail- 
road Company  of  two  hundred  and  two  thousand  five  hundred  dollars  face  value  of 
the  principal  of  first  lien  and  refunding  mortgage  bonds  of  said  company  dated  as 
of  February  1,  1913,  or  as  of  the  date  of  issue,  due  February  1,  1967,  redeemable 
at  105  per  cent  of  the  face  value  thereof  besides  accrued  interest,  on  any  interest 
day  and  bearing  interest  at  5  per  cent  per  annum  payable  semi-annually  under  and 
in  pursuance  of  the  terms  of  the  said  first  lien  and  refunding  mortgage  dated 
February  1.  1913,  to  Central  Trust  Company  of  New  York  as  trustee. 

Section  3.  It  is  ordered.  That  said  issue  of  bonds  is  authorized  upon  the  con- 
ditions following  and  not  otherwise,  to  wit : 

First:  That  so  many  of  the  bonds  as  shall  be  sold  shall  be  sold  by  the  said 
Hudson  ft  Manhattan  Railroad  Company  so  as  to  net  the  said  company  not  less 
than  80  per  cent  of  the  par  or  face  value  of  the  principal  thereof  besides  interest 
accrued  thereon  and  that  the  proceeds  thereof  shall  be  applied  only  to  the  follow- 
ing purposes,  that  Is  to  say : 
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1.  Toward  reimbursement  of  moneys  expended  from  Income 
or  other  moneys  in  the  treasury  of  the  said  corporation  not 
secured  by  or  obtained  from  the  issue  of  stocks,  bonds,  notes  or 
other  evidence  of  indebtedness  and  applied  to  construction, 
completion,  extension  or  improvement  of  the  facilities  of  the 

said  company  during  the  periods  specified  below,  not  less  than.  1162,000 

Said  expenditures  being  in  amounts  and  for  periods  reported 
heretofore  as  follows : 

To  September  30,  1013.  less  $150,000  allowed  heretofore 

in  Case  1680.  an  amount  not  to  exceed $26,020  70 

October,   1913    26,067  55 

November,   1013    32.195  92 

December,    1913    27.106  26 

January,    1914    24.118  29 

February,    1914   19,842  03 

March,    1914    22,329  00 

April,    1914    14.881  16 

May.    1914    12.587  26 

Total   $204,148  17 

2.  For  expenses  of  sale  of  bonds  hereby  authorized  and  to 
make  up  the  discount  or  deficiency,  if  any,  in  the  amount 
realized  from  the  sale  to  net  not  less  than  80  per  cent  of  par 
of  the  bonds  sold  for  the  purposes  specified  in  subdivision  1 
to  be  applied   for  the  purposes  therein  stated  not  exceeding 

the  sum  of    $40,500 

Second:  That  the  amount  of  discount  and  expenses  sustained  in  the  sale  of  the 
bonds  hereby  authorized  not  exceeding  $40,500  shall  be  amortized  out  of  the  income 
of  the  company  by  the  establishment  and  maintenance  of  an  amortization  fund 
and  that  the  said  Iludson  &  Manhattan  Railroad  Company  shall  pay  in  cash  into 
said  fund  out  of  the  income  of  said  company  in  each  calendar  year  oeginnlng  with 
the  year  1914  an  amount  of  money  which  shall  not  be  less  than  one  per  cent  of 
the  amount  of  said  discount  and  expense  not  exceeding  $40,500  plus  A%  per  cent 
upon  all  prior  payments  into  said  fund  until  said  fund  shall  equal  the  amount  of 
said  discount  and  expense.  Said  fund  shall  be  used  only  for  the  purchase  and 
retirement  of  first  lien  and  refunding  mortgage  bonds  of  said  company  or  for  the 
acquisition  of  property  for  capital  or  investment  purposes  and  may  be  admin- 
istered in  conjunction  with  the  similar  amortization  funds  established  by  the  com- 
pany pursuant  to  the  orders  of  the  Commission  authorizing  the  issue  of  bonds 
under  said  mortgage  made  and  filed  July  1,  1913,  as  amended  by  order  made  and 
filed  July  15,  1913,  and  pursuant  to  the  order  of  the  Commission  authorizing  the 
issue  of  bonds  under  said  mortgage  made  and  filed  April  7,  1914. 

Third:  That  the  said  company  shall  keep  separate,  true  and  accurate  accounts 
showing  the  receipt  and  application  in  detail  of  the  proceeds  of  the  sale  or  disposal 
of  the  bonds  hereby  authorized  to  be  issued  and  on  or  before  the  10th  day  of  each 
month  the  company  should  make  verified  reports  to  the  Commission  stating  the 
sale  or  sales  of  said  bonds  during  the  previous  month,  the  terms  and  conditions 
of  sale,  the  moneys  realized  therefrom,  and  the  use  and  application  of  said  moneys, 
and  said  accounts,  vouchers  and  records  shall  be  open  to  audit  and  may  be  audited 
from  time  to  time  by  accountants  and  examiners  designated  for  such  purpose  by 
the  Commission. 

Fourth:  That  the  authority  hereby  given  to  issue  such  bonds  shall  apply  only 
to  the  bonds  issued  by  the  said  company  on  or  before  the  30th  day  of  June,  1916. 

Section  4.  It  is  hereby  ordered^  That  this  order  take  effect  on  the  3l8t  day  of 
July,  1914,  and,  except  as  provided  in  the  Fourth  subdivision  of  Section  3  limiting 
the  duration  of  the  authority  to  issue  such  bonds  herein  granted,  continue  in  force 
until  otherwise  ordered  by  the  Commission,  and  that  within  10  days  after  service 
upon  it  of  a  copy  of  this  order  said  company  notify  the  Commission  whether  the 
terms  of  this  order  are  accepted  and  will  be  obeyed. 


Kings   County  Lighting   Company  —  Application   for   approval   of   issue   of 

$729,000  additional  bonds 

Case  No.  1474, 

Resolution     Authorizing     Withdrawal     of 
Proceeds 

This  proceeding  was  begun  upon  the  application  of  the  Kings  County  Lighting 
Company  for  an  order  authorizing  the  issue  of  a  further  sum  of  $729,000  par 
value  of  bonds  under  its  mortgage  or  deed  of  trust  dated  July  1,  1904.  Hearings 
were  had  during  1912  to  July  30th.  On  July  31,  1912,  the  Commission  issued  an 
order  authorizing  the  issue  of  $625,000  of  bonds  upon  certain  conditions.  On 
April  18,  July  3  and  December  12,  1913,  the  Commission  adopted  resolutions  author- 
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Fourth:  That  the  authority  hereby  given  to  Isstte  such  bonds  shall  appl^  only 
to  bonds  issued  by  the  said  company  on  or  before  the  80th  day  of  June*  1015. 

It  is  further  ordered,  That  this  order  take  effect  on  the  11th  day  of  December, 
1014.  and  continue  In  force  until  otherwise  ordered  by  the  Commission  and  that 
within  ten  days  after  service  upon  it  of  a  copy  of  this  order  said  company  notify 
the  Commission  whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 


Hudson  and  Manhattan  Railroad  Company  —  Application  for  approval  of  issue 

of  $202,500  additional  bonds 

Case  No.  1845, 

Hearing  Resolution 
Approval  Order 

This  proceeding  was  begun  upon  the  application  of  the  Hudson  and  Manhattan 
Railroad  Company,  under  Section  55  of  the  Public  Service  Commissions  Law,  for 
authority  to  issue  $202,500  face  value  of  first  lien  and  refunding  mortgage  bonds. 
The  Commission  on  July  1,  1014,  directed  (see  blank  form  of  hearing  resolution, 
with  notice,  page  380)  that  a  hearing  be  had  on  July  0,  1914,  and  that  the  com- 
pany publish  due  notice  thereof.     Hearing  was  had  on  July  9,  1014. 

Thereupon  the  Commission  Issued  the  following  order: 


In  thb  Mattbr 

OF   THB 

Application  of  Hudson  and  Manhattan  Railboad 
Company  under  Section  55  of  the  Public  Service 
Commissions  Law  for  an  order  authorising  the 
issuance  of  $202,500  face  value  of  first  lien 
and  refunding  mortgage  bonds. 


Case  No.  1845. 
Order  Authorising  Issue  of 
$202,500  Face   Value  of 
Bonds 

July  31,  1914 


Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  Hudson  &  Manhattan  Bailroad  Company  by  its  petition  veri- 
fied June  27,  1914,  under  the  provisions  of  the  Public  Service  Commissions  Law 
for  the  consent  of  the  Commission  to  the  issuance  by  said  company  of  $202,500 
face  value  of  first  lien  and  refunding  mortgage  bonds  under  its  first  lien  and 
refunding  mortgage  to  Central  Trust  Company  of  New  York  as  trustee,  dated 
February  1,  1913,  and  a  hearing  having  been  duly  had  upon  said  application  before 
the  Commission,  Honorable  George  V.  S.  Williams,  Commissioner,  presiding,  and 
it  being  now  the  opinion  of  the  Commission 

(1)  That  the  money  to  be  procured  by  the  issue  of  $202,500  face  value 
of  first  lien  and  refunding  mortgage  bonds  of  the  Hudson  ft  Manhattan 
Railroad  Company  payable  at  a  period  of  more  than  twelve  months  after 
the  date  thereof  is  necessary  to  and  reasonably  required  by  said  company 
for  the  reimbursement  of  moneys  actually  expended  from  Income,  or  from 
other  moneys  in  the  treasury  of  said  company  not  secured  l>y  or  obtained 
from  the  issue  of  stocks,  bonds,  notes  or  other  evidences  of  indebtedness,  for 
the  construction,  completion,  extension  or  improvement  of  its  facilities,  and 
particularly  for  the  purposes  which  are  hereinafter  stated  in  this  order  and 

(2)  That  except  as  to  the  following  specified  amounts  of  said  first  lien 
and  refunding  mortgage  bonds  authonzed  to  be  issued  hereunder  for  the 
purposes  following,  to  wit :  S40,500,  or  so  much  thereof  as  may  be  neces- 
sarv,  to  pay  the  expenses  of  sale  of  the  bonds  hereby  authorized  and  to 
make  up  alscount; 

said  purposes  are  not  in  whole  or  in  part  reasonably  chargeable  to  operating 
expenses  or  to  income. 

Section  2.  It  U  ordered.  That  the  Public  Service  Commission  for  the  First 
District  does  hereby  authorise  the  Issue  by  the  said  Hudson  &  Manhattan  Rail- 
road Company  of  two  hundred  and  two  thousand  five  hundred  dollars  face  value  of 
the  principal  of  first  lien  and  refunding  mortgage  bonds  of  said  company  dated  as 
of  February  1,  1913,  or  as  of  the  date  of  Issue,  due  February  1,  1967,  redeemable 
at  105  per  cent  of  the  face  value  thereof  besides  accrued  interest,  on  any  interest 
day  and  bearing  interest  at  5  per  cent  per  annum  payable  semi-annually  under  and 
in  pursuance  of  the  terms  of  the  said  first  lien  and  refunding  mortgage  dated 
February  1.  1913,  to  Central  Trust  Company  of  New  York  as  trustee. 

Section  3.  It  is  ordered.  That  said  issue  of  bonds  is  authorized  upon  the  con- 
ditions following  and  not  otherwise,  to  wit : 

First:  That  so  many  of  the  bonds  as  shall  be  sold  shall  be  sold  by  the  said 
Hudson  &  Manhattan  Railroad  Company  so  as  to  net  the  said  company  not  less 
than  80  per  cent  of  the  par  or  face  value  of  the  principal  thereof  besides  interest 
accrued  tnereon  and  that  the  proceeds  thereof  shall  be  applied  only  to  the  follow- 
ing purposes,  that  is  to  say : 
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1.  Toward  reimbursement  of  moneys  expended  from  Income 
or  other  moneys  in  the  treasury  of  the  said  corporation  not 
secured  by  or  obtained  from  the  Issue  of  stocks,  bonds,  notes  or 
other  evidence  of  Indebtedness  and  applied  to  construction, 
completion,  extension  or  Improvement  of  the  facilities  of  the 
said  company  during  the  periods  specified  below,  not  less  than.  $162,000 


Said  expenditures  being  in  amounts  and  for  periods  reported 
heretofore  as  follows : 

To  September  30,  1013,  less  $150,000  allowed  heretofore 

in  Case  1680,  an  amount  not  to  exceed $26,020  70 

October,   1913    26,067  66 

November,   1013    32,196  92 

December.    1913    27,106  26 

January,    1914    24,118  29 

February,    1914   19,842  03 

March,    1914    22,329  00 

April.    1914    14,881  16 

May,    1914    12,687  26 

Total    $204,148  17 

2.  For  expenses  of  sale  of  bonds  hereby  authorized  and  to 
make  up  the  discount  or  deficiency,  If  any,  in  the  amount 
realized  from  the  sale  to  net  not  less  than  80  per  cent  of  par 
of  the  bonds  sold  for  the  purposes  specified  In  subdivision  1 
to  be  applied  for  the  purposes  therein  stated  not  exceeding 
the  sum  of    $40,500 

Second:  That  the  amount  of  discount  and  expenses  sustained  in  the  sale  of  the 
bonds  hereby  authorized  not  exceeding  $40,500  shall  be  amortized  out  of  the  Income 
of  the  company  by  the  establishment  and  maintenance  of  an  amortization  fund 
and  that  the  said  Hudson  &  Manhattan  Railroad  Company  shall  pay  In  cash  Into 
said  fund  out  of  the  income  of  said  company  in  each  calendar  year  beginning  with 
the  year  1914  an  amount  of  money  which  shall  not  be  less  than  one  per  cent  of 
the  amount  of  said  discount  and  expense  not  exceeding  $40,500  plus  4\^  per  cent 
upon  all  prior  payments  Into  said  fund  until  said  fund  shall  equal  the  amount  of 
said  discount  and  expense.  Said  fund  shall  be  used  only  for  the  purchase  and 
retirement  of  first  lien  and  refunding  mortgage  bonds  of  said  company  or  for  the 
acquisition  of  property  for  capital  or  investment  purposes  and  may  be  admin- 
istered in  conjunction  with  the  similar  amortization  funds  established  by  the  com- 
pany pursuant  to  the  orders  of  the  Commission  authorizing  the  issue  of  bonds 
under  said  mortgage  made  and  filed  July  1,  1913,  as  amended  by  order  made  and 
filed  July  15,  1013,  and  pursuant  to  the  order  of  the  Commission  authorizing  the 
issue  of  bonds  under  said  mortgage  made  and  filed  April  7,  1914. 

Third:  That  the  said  company  shall  keep  separate,  true  and  accurate  accounts 
showing  the  receipt  and  application  in  detail  of  the  proceeds  of  the  sale  or  disposal 
of  the  bonds  hereby  authorized  to  be  Issued  and  on  or  before  the  10th  day  of  each 
month  the  companv  should  make  verified  reports  to  the  Commission  stating  the 
sale  or  sales  of  said  bonds  during  the  previous  month,  the  terms  and  conditions 
of  sale,  the  moneys  realized  therefrom,  and  the  use  and  application  of  said  moneys, 
and  said  accounts,  vouchers  and  records  shall  be  open  to  audit  and  may  be  audited 
from  time  to  time  by  accountants  and  examiners  designated  for  such  purpose  by 
the  Commission. 

Fourth:  That  the  authority  hereby  given  to  issue  such  bonds  shall  apply  only 
to  the  bonds  Issued  by  the  said  company  on  or  before  the  30th  day  of  June,  1916. 

Section  4.  It  is  hereby  ordered.  That  this  order  take  efPect  on  the  31st  day  of 
July,  1914,  and,  except  as  provided  in  the  Fourth  subdivision  of  Section  3  limiting 
the  duration  of  the  authority  to  Issue  such  bonds  herein  granted,  continue  in  force 
until  otherwise  ordered  by  the  Commission,  and  that  within  10  days  after  service 
upon  it  of  a  copy  of  this  order  said  company  notify  the  Commission  whether  the 
terms  of  this  order  are  accepted  and  will  be  obeyed. 


Kings   County   Lighting   Company  —  Application   for   approval   of   issue   of 

$729,000  additional  bonds 

Case  No.  1474 

R^olutlon      Authorizing     Withdrawal      of 
Proceeds 

This  proceeding  was  begun  upon  the  application  of  the  Kings  County  Lighting 
Company  for  an  order  authorizing  the  issue  of  a  further  sum  of  $729,000  par 
value  of  bonds  under  its  mortgage  or  deed  of  trust  dated  July  1,  1904.  Hearings 
were  had  during  1912  to  July  30th.  On  July  31,  1912,  the  Commission  issued  an 
order  authorizing  the  issue  of  $626,000  of  bonds  upon  certain  conditions.  On 
April  18,  July  3  and  December  12,  1913,  the  Commission  adopted  resolutions  author- 
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Izing  the  withdrawal  of  proceeds  derived  from  the  sale  of  bonda  authorised  by  the 
order  adopted  on  July  81,  1012. 

The  Commission  adopted  the  following  resolution : 


In  the  Mattbb  of  the  Application 

OF 

KiNOH  County  Lighting  Company  for  an  order  author- 
izing the  issuance  of  a  further  Issue  of  $729,000 
par  value  of  bonds  under  its  mortgage  or  deed  of 
trust  to  the  Central  Trust  Company  of  New  York 
as  Trustee,  dated  July  1,  1004. 


Case  No.  1474, 
Resolution  No.  4,  Approv- 
ing the  Withdrawal  of 
$121,652.75  from  the 
Proceeds  of  Sale  of 
Bonds 
September  22,  1914 


Whereat,  Kings  County  Lighting  Company  applied  to  the  Commission,  by  its 
application  in  writing  presented  July  6,  1014.  for  the  approval  of  the  withdrawal 
of  the  sum  of  $123,S8i5.52  from  the  proceeds  derived  from  the  sale  of  bonds  author- 
ised by  order  of  the  Commission  in  this  proceeding,  adopted  July  31,  1912,  on 
account  of  expenditures  made  during  the  period  from  October  1,  1913,  to  May  31, 
1014;  and 

Wheretu,  The  Commission  has  heretofore  approved  of  the  following  withdrawals 
from  said  proceeds  derived  from  said  sale,  to  wit : 

By  resolution  No.  1,  dated  April   18,   1913    $60,736  92 

By  resolution  No.  2,  dated  July    15,   1913    7.306  62 

By  resolution  No.  3,  dated  December   12,   1013    128,542  40 

Total   $196,675  84 

And 

Whereiu,  After  an  examination  and  investigation  of  said  application  and  the 
statement  thereto  annexed,  marked  schedule  "  A,"  it  appears  to  the  Commission 
that  the  withdrawal  of  the  sum  of  $121,652.75  of  the  amount  so  applied  for  should 
be  approved, 

BMolved,  That  the  withdrawal  by  Kings  County  Lighting  Company  of  the  sum 
of  $121,652.75  from  the  proceeds  derived  from  toe  sale  of  bonds  authorised  by 
order  of  the  Commission,  adopted  Jul/  31,  1912,  on  account  of  expenditures  made 
during  the  period  from  October  1,  19i3,  to  May  81,  1914,  be  and  the  same  hereby 
is  approved,  said  sum  being  represented  by  the  amounts  set  forth  In  the  following 
table: 


TABLE  1 — STATniBMT  of  Dasm  and  CaiDira  to  Fdud  Capttal  AocouifTC 

From  Odobtr  1, 1013,  to  May  3t,  1014,  tnolim'M,  by  tht  Kino§  County  LtchHng  Company,  at  adiutUd 
to  conform  to  rotuftt  of  inte^tQaiion  by  the  Public  Sortiet  Commifion 


Namk  or  Aoooumt 


Construction -:• 

Street  mains $397  04 

Services 1 76  06 

Meters 64  97 

Meter  connections 402  27 

Boiler  feed  line  at  works 194  84 

Tar  line  at  works 71  09 

Oil  tank  No.  1  (19.000  gaUons) 630  00 

Arc  lamps 

Furniture  and  fixtures 

Fixod  Capital,  inotattsd  aineo  Doeembor  31,*  1908: 

Land  used  for  gas  purposes 

Assessmants $1,393  88 

General  structures 

Labor  and  materials $33,507  38 

Total  engineer  and  superintendent 2,249  08 

Intarest 862  83 

General  equipment 

Labor  and  materials $7,451  96.* 


Aocotmt 
number 


OlOO 


GlOO 
GlOO 

GlOO 
G121 

0122 


Debits 


Credits 


$1,036  77 


$1,303  88 


36.708  79 


7.451  95 


66  60 
13  50 


3,787  50 


Obberb  of  the  Commission  Issued  in  1914 


405 


TABLE  1  —  (ConftnuAl) 


Namc  or  Account. 


FumaceB.  boilera  and  aeceasorieB 

Labor  and  materials $fi.291  91 

Company's  engineer  and  superintendent 
onbr 407  93 


Interest  during  construction , 


185  90 


Water  gas  seta  and  accessories 

Labor  and  materials 

Total  engineer  and  superintendent. 
Interest  during  construction 


Accessory  equipment  at  works 

Labor  and  materials 91 .244  40 

Total  ennneer  and  superintendent 162  77 

Interest  during  construction 222  16 


Trunk  lines  and  "*ft»»f 

Labor  and  materials $321871  39 

Total  enmneer  and  superintendent 1 .941  6U 

Interest  during  construction 966  76 


Qas  serrices 

Labor  and  materials ! ! .! .   "93i737'6i 

Company's  engineer  sod  superintendent 

only 159  62 


Interest  during  construction , 


153  11 


Qas  meters 

Labor  and  materials 66,725  01 

Interest  during  construction 36  07 


Gas  engines  and  i4>plianoes. 
Materials  only 


$530  52 


Gas  tools  and  implements. . . . 

Labor  and  materials 

Interest  during  construction 


$177  46 
6  08 


Account 
number. 


$607  99 

438  87 

3  09 


Works  and  station  structures 

Labor  and  materials $12,947  09 

Tot«l  enmneer  and  superintendent 951  76 

Interest  during  construction 570  23 


Purification  iq>paratu8 

Labor  and  materials $7,061  20 

.  Total  enmneer  and  superintendent 613  03 

Interest  during  construction 1 .012  04 


as  meter  installation 

Labor  and  materials $2,378  62 

Interest  during  construction 73  02 


G141a 


Q143a 


G221 


224 


225 


231 


232 


233 

234 

230 
237 


Debits. 


5.885  74 


1.049  95 


14.409  68 


8.686  27 


1.629  32  I 


35.778  65 


4.050  34 


2.451  64 

530  52 
183  54 


Credits. 


177  17 


25  42 


6.761  08  162  33 


210  31 


$127,031  35      $5,378  60 


Total  debits  from  October  1.  1913.  to  May  31.  1914.. 
Total  credits  from  October  1,  1913,  to  May  31,  1914. 


$127,031  35 
5.378  60 


Net  increase  and  debit  balance $121 .662  75 


Further  resolved.  That  this  approval  Is  given  upon  the  condition  that  said  Kings 
County  Lighting  Company  shall  correct  its  books  by  making  the  proper  adjustment 
entries  therein  to  conform  with  the  foregoing  table. 

Further  resolved.  That  this  resolution  sliaU  take  effect  forthwith. 
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Long  Acre  Electric  Light  and  Pover  Company  —  Application  for  vpproTal  of 
oonstruction  of  electric  plant  and  issuance  of  stocks  and  bonds 

Case  No.  1624, 

Extension  Orders 

This  proceeding  was  begun  upon  the  application  of  tbe  Long  Acre  Electric  Light 
and  Power  Company,  pursuant  to  Sections  68  and  69  of  the  Public  SerTice  Com- 
missions Law,  for  an  order  of  the  Commission  permitting  and  approving  the  con- 
struction by  said  company  of  an  electric  plant,  and  authorising  the  issuance  by 
said  company  of  stocks  and  bonds  for  certain  purposes  and  under  certain  condi- 
tions. Hearings  were  had  on  January  29,  and  on  subsequent  dates  to  February 
10,  1918.  On  March  6,  1913,  the  Commission  rendered  an  opinion  (see  4  P.  8.  C. 
R.  [1st  Dlst.  N.  Y.],  38),  and  Issued  an  order  granting  the  application.  The  New 
York  Edison  Company,  by  petition  dated  March  6,  1013,  having  requested  a  re- 
hearing in  respect  to  the  order  of  March  5,  1913,  the  Commission  on  March  11, 

1913,  issued  an  order  denying  the  application  for  rehearing.  On  March  17,  1913, 
the  New  York  Edison  Company  obtained  in  the  Supreme  Court,  New  York  County, 
a  writ  of  certiorari  to  review  the  determination  of  the  Commission  In  this  pro- 
ceeding, which  was  presented  at  the  meeting  of  the  Commission  on  March  18,  1913, 
and  referred  to  the  Counsel  to  the  Commission  for  attention.  By  a  resolution 
adopted  on  April  15,  1913,  a  return  to  the  writ  was  approved  and  the  Chairman 
and  Secretary  were  authorized  to  execute  the  same.  On  July  10,  1918,  the  Appel- 
late Division  of  the  Supreme  Court  for  the  First  Department,  rendered  a  decision 
dismissing  the  writ  of  certiorari  and  sustaining  the  order  of  the  Commission.  On 
December  19,  1913,  the  Court  of  Appeals  affirmed  the  order  of  the  Appellate  Di- 
vision. 

The  Long  Acre  Electric  Light  and  Power  Company  by  petition  verified  May  25, 

1914,  having  made  application  for  an  extension  of  time  to  June  30,  1915,  within 
which  to  issue  stock  and  bonds  authorised  by  order  of  March  6,  1918,  tbe  Com- 
mission, on  June  5,  1914,  issued  an  order  (see  blank  form  of  extension  order, 
page  379)  granting  tbe  desired  extension  to  September  30,  1914. 

The  company,  by  petition  verified  September  9,  1914,  having  made  application 
for  an  extension  of  time  to  March  31,  1916,  within  which  to  issue  stock  and  bonds 
authorized  by  order  of  March  5,  1913,  the  Commission,  on  September  22,  1914, 
issued  an  order  (see  blank  form  of  extension  order,  page  379)  granting  the  de- 
sired extension  to  December  31,  1914. 

The  company,  by  petition  verified  December  16,  1914,  having  made  application 
for  an  extension  of  time  to  June  30,  1916,  within  which  to  issue  stock  and  bonds 
authorized  by  order  of  March  6,  1913,  the  Commission,  on  December  22,  1914,  is- 
sued an  order  (see  blank  form  of  extension  order,  page  379)  granting  the  desired 
extension  to  March  1,  1916. 


Manhattan  and  Queens  Traction  Corporation — ^Application  for  approval  of 

issue  of  $1,500,000  stock  and  11,600,000  bonds 

Case  No.  1650. 

Approval   Order 
Extension  Order 
Opinions 
Discontinuance   Order 

This  proceeding  was  begun  upon  the  application  of  the  Manhattan  and  Queens 
Traction  Corporation,  under  Section  56  of  the  Public  Service  Commissions  Law,  for 
the  approval  by  the  Commission  of  the  issuance  of  $1,500,000  stock  and  $1,500,000 
bonds.  Hearings  were  had  on  March  24,  1913,  and  on  subsequent  dates  to  Sep- 
tember 16,  1918. 
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Thereupon  the  Commission  issued  the  following  order: 


In  thb  Matter  of  thb  Application 

or 


Case  No.  1650, 


Manhattan  and  Qubins  Traction  Corporation  under  ^'^  anS  of^StoSL 


Issu- 


Seotion  8  of  the  Railroad  Law  and  Section  65  of  the 
Public  Service  Commissions  Law  for  authority  to 
execute  a  mortgage  and  to  issue  stock  and  bonds. 


February  6,  1914 


Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  Manhattan  ft  Queens  Traction  Corporation  under  provisions 
of  the  Public  Service  Commissions  Law  for  the  consent  of  the  Commission  to  the 
issuance  by  said  company  of  capital  stock  to  the  amount  of  one  million  five  hun- 
dred  thousand  dollars  ($1,500,000)  par  value,  and  a  hearing  having  been  duly 
held  upon  said  application  before  the  Commission,  Hon.  George  V.  S.  Williams 
presiding,  and  it  being  now  the  opinion  of  the  Commission : 

(1)  That  the  money  to  be  procured  by  said  issue  of  stock  to  the  extent 
of  seven  hundred  slxty-flve  thousand  dollars  ($705,000)  par  value  is  reason- 
ably required  by  said  company  for  the  acquisition  of  property  and  the  con- 
struction, completion,  extension  or  improvement  of  its  facilities,  and  par- 
ticularly for  the  purposes  which  are  hereinafter  stated  in  this  order,  and 

(2)  That  saidf  purposes  are  not  in  whole  or  in  luirt  reasonably  charge- 
able to  operating  expenses  or  to  income. 

Section  2.  It  is  ordered.  That  the  Manhattan  &  Queens  Traction  Corporation 
be  and  hereby  is  authorized  to  issue  its  capital  stock  to  the  amount  of  seven  hun- 
dred slxty-flve  thousand  dollars  ($765,000)  par  value;  that  all  the  stock  hereby 
authorized  shall  be  common  stock  of  said  company  to  be  issued  at  par  for  money 
and  that  the  proceeds  thereof  shall  be  applied  only  to  the  following  purposes,  that 
is  to  say: 

(1)     For  the   acquisition   of   property    and    the   construction, 
completion,  extension  or  improvement  of  Its  facilities $765,000 

Section  S.  It  is  ordered.  That  the  said  issue  of  stock  is  authorized  upon  the 
conditions  following  and  not  otherwise: 

First:  That  said  company  shall  keep  separate,  true  and  accurate  accounts  show- 
ing the  receipt  and  application  in  detail  of  the  proceeds  of  the  sale  or  disposal  of 
the  stock  hereby  authorized  to  be  issued  and  on  or  before  the  10th  day  of  each 
month  the  company  shall  make  verified  reports  to  the  Commission  stating  the  sale 
or  sales  of  said  stock  during  the  previous  month,  the  terms  and  conditions  of  sale, 
the  money  realized  therefrom,  and  the  use  and  application  of  such  moneys ;  and 
said  accounts,  vouchers  and  records  shall  be  open  to  audit  and  may  be  audited 
from  time  to  time  by  accountants  and  examiners  designated  for  such  purpose  by 
the  Commission. 

Second:  That  none  of  the  proceeds  of  the  aforementioned  stock  hereby  author- 
ised shall  be  expended  by  the  said  company  for  the  purposes  herein  specified  until 
a  bill  for  each  proposed  expenditure  properly  itemized  and  classified  in  accord- 
ance with  the  Uniform  System  of  Accounts  prescribed  by  the  Commission  for  street 
railways  shall  have  been  submitted  to  the  Commission  by  the  company  with  the 
certificate  of  one  of  its  officers  made  under  oath  that  such  expenditure  represents 
the  actual  and  necessary  net  cost  in  money  and  represents  a  real  increase  of  its 
fixed  capital  as  defined  in  the  accounting  rules  of  the  Commission  and  not  a  replace- 
ment of  any  part  of  such  fixed  capital  or  a  substitution  for  wasted  capital  or 
other  loss  properly  chargeable  to  Income,  and  until  such  bill  shall  have  been  ap- 
proved by  the  Commission. 

Third:  That  all  franchise  payments  and  other  expenditures  for  the  acquisition 
of  rights  or  property  to  be  held  only  till  the  termination  of  the  franchise,  shall  be 
amortised  prior  to  the  expiration  of  the  franchise. 

Fourth:  That  the  authority  hereby  given  to  issue  such  stock  shall  apply  only 
to  stock  Issued  by  the  said  company  on  or  before  the  30th  day  of  June,  1914. 

Section  4.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  Manhattan  &  Queens  Traction  Corporation  under  provisions 
of  the  Railroad  Law  and  the  Public  Service  Commissions  Law  for  the  consent  of 
the  Commission  to  the  execution  and  issuance  of  said  company  of  a  mortgage  of 
ten  million  dollars  ($10,000,000)  upon  all  its  property  and  franchises,  and  to  the 
issuance  by  said  company  of  one  million  five  hundred  thousand  dollars  ($1,600,000) 
par  value  of  bonds  under  said  mortgage,  and  a  hearing  having  been  duly  held  upon 
said  application  before  tbe  Commission,  Hon.  George  v.  S.  Williams  presiding;  and 
it  appearing  that  the  proposed  mortgage  has  not  yet  been  consented  to  by  the 
stockholders  of  the  company  and  has  not  been  filed  with  the  Commission  in  the 
form  in  which  the  company  proposes  to  execute  it ; 

Section  5.  It  is  ordered.  That  action  on  said  application  for  authority  to  execute 
a  mortgage  and  issue  bonds  be  deferred  until  said  company  shall  have  filed  with 
the  Commission  a  copy  of  said  proposed  mortgage  in  the  form  in  which  the  com- 
pany proposes  to  execute  It,  togetber  wltb  a  certified  copy  of  the  consent  of  the 
stockholders  to  the  execution  thereof. 

Section  6.  It  is  ordered.  That  this  order  take  effect  on  the  6th  day  of  February, 
1914,  and  except  as  provided  in  the  Fourth  paragraph  of  Section  8,  limiting  the 
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duration  of  the  aathorlty  to  Issue  such  stock  hereto  granted,  contlniie  In  force 
until  otherwise  ordered  by  the  Commission,  and  that  within  ten  (10)  days  after 
service  upon  It  of  a  copy  of  this  order  said  company  notify  the  Commission 
whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Application  dated  February  16,  1914,  having  been  made  by  the  company  for  an 
extension  of  time  to  March  9,  1914,  within  which  to  notify  the  Commission 
whether  the  terms  of  the  order  of  February  5,  1914,  were  accepted  and  would  be 
obeyed,  the  Commission  on  February  20,  1914,  Issued  an  order  (see  blank  form  of 
pxtension  order,  page  379),  granting  the  desired  extension  of  time. 

On  February  27,  1914,  Commissioner  Williams  filed  an  opinion  (see  5  P.  8.  C.  R. 
[1st  Dlst  N.  T.],  67). 

On  March  3,  1914,  Commissioner  Maltble  filed  an  opinion  (see  5  P.  8.  C.  R.  [1st 
Dlst.  N.  Y.],  67). 

Application  dated  March  6,  1914,  having  been  made  by  the  company  for  the 
withdrawal  of  its  application  dated  March  8,  1913,  and  for  the  withdrawal  and 
annulment  of  the  order  of  the  Commission  of  Fiebruary  6,  1914,  the  Commission 
Issued  the  following  order: 

Cask  No.  1060,  Oaoaa  Abbooatino  Oaoca  or  Fbbboabt  6,  1914,  and  Discontino- 

I  NO  Pbockbdinq 

(March  10,  1914) 

Application  having  been  made  to  this  Commission  by  the  Manhattan  and  Queens 
Traction  Corporation  by  petition  dated  and  verified  March  8,  1913,  for  authority 
to  execute  a  mortgage  and  to  issue  stock  and  bonds ;  and  the  Commission  having 
made  and  served  an  order  on  February  6,  1914,  authorising  the  issuance  of  seven 
hundred  and  sixty-five  thousand  dollars  ($706,000)  par  value  of  stock,  but  not 
having  as  yet  made  an  order  authorising  the  execution  of  a  mortgage  or  the  Issu- 
ance of  bonds  thereunder  for  the  reason  that  no  mortgage  has  been  filed  with  the 
Commission ;  and  said  company  having  filed  with  the  Commission  a  formal  notice 
dated  March  6,  1914.  withdrawing  said  application  of  March  8,  1913,  without 
prejudice  to  any  other  application  at  any  future  time  and  requesting  that  said 
order  dated  Februarv  6,  1914,  be  withdrawn  and  annulled  with  the  same  force  as 
If  the  application  of  March  8,  1918,  and  all  proceedings  thereunder  had  not  been 
made  or  bad. 

Ordered,  That  said  order  of  February  6,  1914,  authorising  the  Issuance  of  seven 
hundred  and  sixtv-five  thousand  dollars  (|706,000)  of  stock  be  and  the  same 
hereby  Is  In  all  things  abrogated  and  that  the  above  entitled  proceeding  be  and  the 
same  hereby  is  discontinued. 


Manhattan  Bridge  Three  Cent  Line  —  Application  for  approval  of  iseue  of 

$60,000  stock 

Case  No.  1366, 

Amending  Resolution 

This  proceeding  was  begun  upon  the  application  of  the  Manhattan  Rrldge  Three 
Cent  Line  for  the  approval  of  the  issue  of  $50,000  par  value  of  its  common  capital 
stock.  Hearing  was  had  on  June  22,  1911.  On  July  28.  1911,  the  Commission 
issued  an  order  authorising  the  issue  of  $50,000  common  capital  stock  upon  certain 
terms  and  conditions  therein  set  forth.  On  December  31,  1913,  the  Commission 
adopted  a  resolution,  approving  tbe  use  of  proceeds  of  $190,000  of  stock. 
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On  January  6,  1914,  the  CommlsBlon  adopted  the  following  resolution: 

■ "V 


In  thb  Mattes  of  thb  Application 

OF  thb 

Manhattan  Bridge  Thbee  Cent  Linb  for  the  approval 
of  the  issuance  of  $50,000  par  value  of  its  common 
rapital  stock. 


In  the  Matteb  of  the  Application 

OF   THE 

Manhattan  Bridge  Three  Cent  IiIne  for  approval  of 
an  Increase  of  its  common  capital  stock  from 
$50,000  to  $1,000,000  under  Section  64  of  the  Stock 
Corporation  I^aw.  and  for  the  approval  of  the 
Issuance  of  $200,000  par  value  thereof  under  Section 
55  of  the  Public  Service  Commissions  Law. 


Case  No.  1356, 


Resolution  Amending 
Resolution  Adopted  De- 
cember  31.    1013 

January   6,    1014 


►> 


Case  No.   1550, 


Whereas,  On  December  31,  1913,  the  Commission  adopted  a  resolution  approving 
use  of  proceeds  of  $190,000  of  stock  upon  certain  conditions;  and 

Whereas,  Such  resolution  as  adopted  omitted  from  the  next  to  the  last  paragraph 
thereof  certain  items  which  were  the  items  recited  aggregating  $108,270.82 ; 

.Voir,  therefore.  It  Is  ^      ».     . 

Resolved,  That  said  resolution  of  December  31,  1913,  be  and  the  same  hereby  is 
amended  by  substituting  for  the  next  to  the  last  paragraph  thereof  the  following: 

Further  resolved.  That  this  approval  and  consent  Is  granted  on  condition 
only  that  Manhattan  Bridge  Three  Cent  Line  shall  create  and  maintain  an 
amortization  fund  by  setting  aside  out  of  Its  Income  In  each  year  beginning 
January  1,  1914,  not  less  ttian  $2,600  plus  4V^  per  cent  on  all  such  prior 

Eayments  or  reservations  until  the  aggregate  amount  of  $108,270.82  shall 
ave  been  reserved  or  set  aside,  the  said  amortisation  fund  to  be  for  the 
purpose  of  the  amortizing  of  the  following  expenditures  aggregating 
$108,270.82,  to  wit: 

Organization    $2,067  49 

Franchise    15,000  00 

Other   Intangible   street   railway   capital 28,872  05 

Sundries    $3,649  20 

Legal   expenses    21.722  85 

Engineering    3,500  00 

Balance    brought    forward $46,939  64 

Right   of   way  —  securing   consents 5,116  88 

Road  and  electric  line 50,869  93 

Ticket  and  starters'  booths  on  City  property 1,222  82 

Undisturbed    construction    expenditures    5,121  65 

Engineering    and    superintendence $3,261  27 

Taxes  during  construction 645  10 

Miscellaneous   construction   expenditures. . .      1.225  28 

Total    $108,270  82 

Further  resolved.  That  this  resolution  take  effect  immediately. 


Ifanhattan  Bridge  Three  Cent  Line  —  Applio»tion  for  approval  of  increase 

of  capital  stock  and  of  issue  of  $200,000  stock 

Case  No.  1650, 

Amending  Resolution 

This  proceeding  was  begun  upon  the  application  of  the  Manhattan  Bridge  Three 
Cent  Line  for  the  approval  of  the  Commission  of  an  Increase  of  Its  common  capital 
stock  from  $60,000  to  $1,000,000,  under  Section  64  of  the  Stock  Corporation  Law. 
and  for  the  approval  of  the  Issuance  of  $200,000  par  value  thereof  under  Section  55 
of  the  Public  Service  Commissions  Law.  Hearings  were  had  on  August  2  and  6, 
1912.  Thereupon,  the  Commission,  on  August  14,  1912.  adopted  a  resolution 
approving  an  Increase  of  the  authorized  capital  stock  of  the  company  from  $50,000 
to  $1,000,000  and  authorizing  an  Issue  of  $140,000  additional  stock.  On  Decem- 
ber 31,  1913,  the  Commission  adopted  a  resolution  approving  the  use  of  proceeds  of 
$190,000  of  stock. 
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On  January  6,  1914,  the  Commission  adopted  a  resolution,  amending  the  resolu- 
tion of  December  31,  1913,  which  is  fully  set  out  In  full  under  Case  No.  1856, 
page  408  of  this  volume. 


Manhattan  Bridge  Three  Cent  Line  —  Application  for  approval  of  issue  of 

$260,000  additional  capital  stock 

Case  No.  1802, 

Hearing   Resolution 

Order  Authorizing  Issue 

First    Resolution   Authorizing   Expenditure 

Second  Resolution  Authorising  Expenditure 

Extension  Order 

Third   Resolution  Authorising   Expenditure 

Fourth  Resolution  Authorising  Expenditure 

Fifth    Resolution   Authorizing   Expenditure 

Sixth    Resolution   Authorizing  Expenditure 

Extension  Order 

This  proceeding  was  begun  upon  the  application  of  the  Manhattan  Bridge  Three 
Cent  Lflne  for  authority  to  issue  $260,000  par  value  of  its  common  capital  stock 
in  addition  to  $190,000  par  value  of  such  stock  theretofore  issued.  The  Commis- 
sion on  February  20,  1014,  directed  (see  blank  form  of  hearing  resolution,  with 
notice,  page  380)  that  a  hearing  be  had  on  February  27,  1914,  and  that  the  com- 
pany publish  due  notice  thereof.  Hearings  were  had  on  February  27,  March  9  and 
11,  1914. 

Thereupon  the  Commission  Issued  the  following  order : 


In  thb  Mattbb  of  the  Application 

or   THB 

Manhattan  Bridgb  Thbbb  Cbnt  Linb  for  authority 
to  Issue  $260,000  par  value  of  Its  common  capital 
stock  In  addition  to  $190,000  par  value  of  such  stock 
heretofore   Issued. 


J 


Case  No.  1802, 
Order     Authorlzlni;     Issu- 
ance of  $260,000   Addi. 
tional  Stock 

March  13,  1914 


Section  I.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  Manhattan  Bridge  Three  Cent  Line  under  the  provisions  of 
the  Public  Service  Commissions  Law  for  the  consent  of  the  Commission  to  the 
issuance  by  said  company  of  Its  common  capital  stock  to  the  amount  of  two  hun- 
dred and  sixty  thousand  dollars  ($260,000)  par  value,  and  a  hearing  having  been 
duly  held  upon  said  application  before  the  Commission,  Hon.  Mllo  R.  Maltble, 
presiding,  and  it  appearing  to  the  Commission  that  the  authorized  capital  stock  of 
the  said  Manhattan  Bridge  Three  Cent  Line  has  been  duly  increased  from  fifty 
thousand  dollars  ($50,000)  to  one  million  dollars  ($1,000,000)  of  which  one  hun- 
dred and  ninety  thousand  dollars  ($190,000)  par  value  have  been  issued  and  are 
outstanding ;  and  it  being  now  the  opinion  of  the  Commission : 

(1)  That  the  money  to  be  procured  by  a  further  issue  of  stock  is  reason- 
ably required  for  the  acquisition  of  property,  the  construction,  completion, 
extension  or  improvement  of  its  facilities  and  the  discharge  or  lawful  refund- 
ing of  its  obligations,  and  particularly  for  the  purposes  which  are  herein- 
after stated  in  this  order,  and 

(2)  That  said  purposes  are  not  in  whole  or  in  part  reasonably  chargeable 
to  operating  expenses  or  to  income. 

Section  II.  It  i%  ordered.  That  the  Manhattan  Bridge  Three  Cent  Line  be  and 
hereby  Is  authorized  to  issue  its  common  capital  stock  to  the  amount  of  two  hun- 
dred sixty  thousand  dollars  ($260,000)  par  value;  that  all  the  stock  hereby  author- 
ized shall  be  common  stock  of  said  companv  to  be  issued  for  money  at  not  less 
than  the  par  or  face  value  thereof;  and  that  the  proceeds  thereof  shall  be  applied 
only  to  the  following  purposes,  that  Is  to  say : 

(1)  For  the  acquisition  of  property   and   the  construction, 
completion,  extension  or  improvement  of  its  facilities $128,585  76 

(2)  For  the  discharge  or  refunding  of  obligations  of  the 

company  incurred  for  the  acquisition  of  property 131,464  24 

$260,000  00 


Section  III.  It  i9  ordered.  That  said  issue  of  stock  is  authorised  upon  the  condi- 
tions following  and  not  otherwise,  to  wit : 

First:  That  said  company  shall  keep  separate,  true  and  accurate  accounts  show- 
ing the  receipt  and  appllcanon  In  detail  of  the  proceeds  of  the  sale  or  disposal  of 
the  stock  hereby  authorized  to  be  issued  and  on  or  before  the  tenth  day  of  each 
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month  the  coinpany  shall  make  yerilled  reports  to  the  Commlssioii  stating  the  sale 
or  sales  of  said  stock  during  the  previous  month,  the  terms  and  conditions  of  sale, 
the  moneys  reallised  therefrom  and  the  use  and  application  of  such  moneys ;  and 
said  accounts,  vouchers  and  records  shall  be  open  to  audit  and  may  be  audited 
from  time  to  time  by  accountants  and  examiners  designated  for  such  purpose  by 
the  Commission. 

Second:  That  none  of  the  proceeds  of  the  aforementioned  stocks  hereby  author- 
ised for  the  purposes  specified  In  paragraph  (1)  of  Section  II  of  this  order  shall  be 
expended  by  said  company  for  the  purposes  specified  therein  until  a  properly  Item- 
ized bill  for  each  proposed  expenditure  shall  have  been  submitted  to  the  Commis- 
sion by  the  Company  with  the  certificate  of  one  of  Its  ofllcers  that  such  expenditure 
represents  a  real  Increase  In  Its  fixed  capital  as  defined  In  the  accounting  rules  of 
the  Commission  and  not  a  replacement  of  any  part  of  such  fixed  capital  or  substi- 
tution for  wasted  capital  or  other  loss  properly  chargeable  to  income,  and  until 
such  bill  shall  have  been  approved  by  the  Commission. 

Third:  That  said  Manhattan  Brldee  Three  Cent  Line  shall  create  and  maintain 
an  amortisation  fund  by  setting  aside  out  of  Its  Income  in  each  year  beginning 
with  January  1,  1914,  not  less  than  $2,160  plus  four  and  one-half  per  cent  on  all 
such  prior  payments  or  reservations  until  the  aggregate  amount  of  $87,375.48  shall 
have  Deen  reserved  or  set  aside,  the  said  amortization  fund  to  be  for  the  purpose 
of  amortizing  the  following  expenditures  aggregating  $87,375.48,  to  wit : 

Other  Intangible  street  railway  capital $34,605  44 

Advertising  extension  of  franchise    $406  44 

Ofllcers'  salaries 14,500  00 

Legal    services    13,000  00 

Engineering    ^,800  00 

Right  of  way    2.148  12 

Boad  and  electric  line   46,624  60 

Undistributed   construction   expenditures    4,002  28 

Engineering  and  superintendence   8,000  00 

Miscellaneous 1.002  28 

Total   $87,875  48 

That  said  amortization  fund  shall  be  used  only  for  the  acquisition  of  property 
for  capital  or  Investment  purposes. 

Fourth:  That  the  authority  hereby  given  to  Issue  such  stock  shall  apply  only 
to  stock  Issued  by  the  said  company  on  or  before  the  80th  day  of  June,  1014. 

Section  IV.  It  i9  ordered.  That  this  order  take  effect  on  the  18th  day  of  March, 
1914,  and  except  as  provided  in  the  fourth  paragraph  of  Section  III  limiting  the 
duration  of  the  authority  to  issue  such  stock  nerein  granted  continue  In  force  until 
otherwise  ordered  by  the  Commission,  and  that  within  ten  days  after  service  upon 
It  of  a  cooy  of  this  order  said  company  notify  the  Commission  whether  the  terms 
of  this  order  are  accepted  and  will  be  obeyed. 

The  company  applied  under  date  of  April  10,  1914,  for  authority  to  withdraw 

from  the  proceeds  of  the  sale  of  stock,  certain  sums  amounting  in  the  aggregate 

to  $28,566.66. 

Thereupon  the  Commission  adopted  the  following  resolution : 

Casb  No.  1802,  First  Bbsolution  :    AuTHoaiziNO  Ezpbnditdsb  ov  $27,741.11  Out 

OF  PaocBBDS  or  Stock  Ibsuv  of  $260,000 

(June  12,  1914) 

Whereas,  The  Manhattan  Bridge  Three  Cent  Line  was  authorized  by  this  Com- 
mission by  order  of  March  18.  1914,  to  Issue  $260,000  par  value  of  its  common 
capital  stock  in  addition  to  $190,000  of  such  stock  theretofore  Issued,  the  proceeds 
of  such  new  issue  of  stock  to  be  used  for  the  following  purposes : 

(1)  For   the  acquisition   of  property  and   the  construction, 
completion,  extension  or  improvement  of  its  facilities $128,685  76 

(2)  For   the   discharge  or   refunding  of   obligations   of   the 

company  incurred  for  tne  acquisition  of  property 131,464  24 

$260,000  00 


And 

Whereae,  Paragraph  Second  of  Section  III  of  said  order  directed  that  none  of 
the  proceeds  of  said  $260,000  of  stock  should  be  expended  for  the  purposes  first 
above  specified  until  a  properly  itemized  bill  for  each  proposed  expenditure  should 
have  been  submitted  to  and  approved  by  this  Commission ;  and 

Whereas,  Said  Manhattan  Bridge  Three  Cent  Line,  by  its  petition  dated  April  10, 
1914,  has  applied  to  this  Commission  for  authority  to  withdraw  from  the  proceeds 
of  the  sale  of  said  stock  certain  sums  amounting  in  the  aggregate  to  $28,556.66; 
and 

Whereae,  The  Commission  is  of  the  opinion  that  $89.06  of  the  amount  charged 
to  the  account  "  Shops  and  Car  Houses  ''^  should  not  be  charged  to  capital  account, 
but  should  be  charged  to  maintenance  of  way,  and  that  a  further  deduction  of 
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$776.49  should  be  made  for  a  retirement  of  that  amoant  credited  on  the  comfiany'B 
books  under  date  of  February  28,  1014 ;  of  which  credit  the  petition  maloes  no 
mention ; 

Resolved,  That  said  Manhattan  Bridge  Three  Cent  Line  be  and  it  hereby  is 
authorized  to  withdraw  cash  derived  from  the  sale  of  said  stock  to  the  amount 
of  $27,741.11  and  apply  said  amount  to  the  payment  of  the  charges  stated  in  said 
petition  except  said  charge  of  $39.06  to  the  account  "  Shops  and  Car  Houses,'*  and 
except  the  amount  of  said  retirement  of  $776.49. 

Further  resolved.  That  this  resolution  take  effect  on  June  12,  1914. 

The  company  applied  under  date  of  May  8,  1914,  for  authority  to  withdraw  from 
the  proceeds  of  the  sale  of  stock,  certain  sums  amounting  in  the  aggregate  to 
$3,358.33.  Thereupon  the  Commission  under  date  of  June  12,  1914,  adopted  a 
second  resolution,  in  a  form  substantially  similar  to  the  first  resolution,  authorise 
ing  the  expenditure  applied  for. 

The  company,  under  date  of  June  22,  1914,  haying  made  application  for  an 
extension  of  time  to  December  31,  1914,  to  issue  stock  authorised  by  order  of 
March  13,  1914,  the  Commission  on  June  28,  1914,  issued  an  order  (see  blank  form 
of  extension  order,  page  879)   extending  the  time  only  to  September  80,  1914. 

The  company  applied  under  date  of  June  10,  1914,  for  authority  to  withdraw 
from  the  proceeds  of  the  sale  of  stock,  certain  sums  amounting  in  the  aggregate  to 
$40,314.70.  Thereupon  the  Commission  under  date  of  July  23,  1914,  adopted  a 
third  resolution,  in  p,  form  substantially  similar  to  the  first  resolution,  authorising 
the  expenditure  applied  for,  except  that  the  charge  of  $6.60  to  the  account  of 
"Track  Laying  and  Surfacing,*'  which  should  have  been  charged  to  Maintenance 
of  Way. 

The  company  applied  under  date  of  July  9,  1914,  for  authority  to  withdraw 
from  the  proceeds  of  the  sale  of  stock,  certain  sums  amounting  in  the  aggregate 
to  $743.30.  Thereupon  the  Commission  under  date  of  September  11,  1914,  adopted 
a  fourth  resolution,  in  a  form  substantially  similar  to  the  first  resolution,  authoris- 
ing the  expenditure  applied  for. 

The  company  applied  under  date  of  August  10.  1914,  for  authority  to  withdraw 
from  the  proceeds  of  the  sale  of  stock,  certain  sums  amounting  in  the  aggregate 
to  $121.01.  Thereupon  the  Commission  under  date  of  September  11,  1914,  adopted 
a  fifth  resolution,  in  a  form  substantially  similar  to  the  first  resolution,  authorising 
the  expenditure  of  $66.26,  provided  that  a  charge  of  $1.40  for  paint  under  the 
account  "  Shops  and  Car  Houses  **  should  be  transferred  to  the  account  *'  Distri- 
bution System,*'  a  deduction  of  $55.75  having  been  made  for  a  retirement  of  that 
amount  credited  on  the  company*s  books  under  the  account  "  General  Ofllce  Build- 
ing and  Fixtures,"  but  not  mentioned  in  its  application. 

The  company,  under  date  of  September  15,  1914,  having  made  application  for 
extension  of  time  to  March  81.  1915.  within  which  to  issue  stock  authorised  by  the 
order  of  March  13,  1914,  the  Commission,  on  September  29,  1914,  issued  an  order 
(see  blank  form  of  extension  order,  page  370)  extending  the  time  only  to  Decem- 
ber 81,  1914. 

The  company  applied  under  dates  respectively  September  11,  1914,  and  October  9, 
1914,  for  authority  to  withdraw  from  the  proceeds  of  the  sale  of  stock,  certain 
sums  amounting  in  the  aggregate  to  $12,840.40.  Thereupon  the  Commission  under 
date  of  December  18,  1914,  adopted  a  sixth  resolution,  in  a  form  substantially 
similar  to  the  first  resolution,  authorising  the  expenditure  of  $2,902.08,  but  dis- 
allowing $7,067.25  of  the  amount  applied  for  covering  legal  services,  and  $2,426.87 
which  should  be  deducted  for  retirements  to  be  credited  to  the  following  accounts 
and  in  the  following  respective  amounts : 

RaU,  rail  fastenings  and  Joints $671  54 

Special  work   55  00 

Telephone  and  telegraph   lines 84 

Poles  and  fixtures    77  72 

Underground  conduits   86 

Distribution  system   1,031  74 

Shop  and  car  houses 42  00 

Revenue  cars 15 

Track   laying  and   surfacing 508  80 

Engineering   and   superintendence    88  22 

$2,426  87 
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Manhattan  Railway  Company  —  Application  for  approval  of  second  mortgage 

and  issue  of  $5,409,000  bonds  thereunder 

Case  No.  1762, 

Hearing  Resolution 

This  proceeding  was  begun  upon  the  application  of  the  Manhattan  Railway  Com- 
pany for  the  authority  of  the  Commission  to  execute  a  mortgage  or  deed  of  trust, 
dated  July  1,  1913,  to  the  Equitable  Trust  Company  of  New  York,  as  trustee,  and 
to  issue  bonds  thereunder  to  the  amount  of  principal  of  $5,409,000.  Hearings  were 
had  ou  December  2,  1913,  and  on  subisequent  dates  to  December  7,  1914,  when  the 
hearing  was  adjourned  to  January  11,  1915. 


Mid-Crosstown  Railway  Company,  Inc. —  Second  application  for  approval  of 

issue  of  capital  stock  and  bonds 

Case  No.  1728, 
Opinion 
Final  Order 
Amendatory  Order 

This  proceeding  was  begun  upon  the  application  of  the  Mld-Crosstown  Railway 
Company,  Inc.,  for  an  order  authorizing  It  to  Issue  capital  stock  and  first  mortgage 
fifty  year  five  per  cent  gold  bonds  to  be  secured  by  a  mortgage  on  Its  property  In 
such  amount  as  the  Commission  should  deem  proper.  Hearings  were  had  on  Sep- 
tember 11,  and  on  subsequent  dates  to  .January  19,  1914.  On  January  23,  1914, 
the   ConimiKsfon   rendered   an   opinion    (see   5   P.    S.   C.    R.    [lat   Dlst.   N.  Y.l,   22). 

Thereupon  the  Commission  Issued  the  following  orders : 


In  the  Mattrb 

OF    THB 

Application  of  the  Mid-Cbosstown  Railway  Compant, 
INC.«  for  an  order  authorizing  It  to  Issue  capital 
stoik  and  first  mortgage  fifty-year  5  per  cent  gold 
botidH  to  be  Heeured  by  a  mortgage  on  Its  property 
in  such  amount  as  the  Public  Service  Commission 
for  the  First   District  shall  deem  proper. 


Case   No.   1728, 

Order 

January  23,   1014 


Section  I.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  Mld-Crosstown  Railway  Company,  Inc.,  a  reorganization  of 
the  Twenty-eighth  and  Twenty-ninth  Streets  Crosstown  Railroad  Company,  under 
provisions  of  the  Public  Service  Commissions  Law  for  the  consent  of  the  Com- 
mission to  the  Issuance  by  said  company  of  cai^tal  stock  and  bonds  in  such 
amounts  as  to  the  Commission  may  seem  proper;  and  a  hearing  having  been  duly 
held  upon  said  application  before  the  Commission,  Honorable  Mllo  R.  Maltbie, 
Commissioner,  presiding ;  and  it  being  now  the  opinion  of  the  Commission  : 

(1)  That  no  bonds  should  be  Issued; 

(2)  That  the  fair  value  of  the  property  does  not  exceed  one  hundred  and 
fifty  thousand  dollars  ($160,000)  ; 

(3)  That  not  more  than  one  hundred  and  fifty  thousand  dollars  ($150,000) 
of  stock  should  be  Isued ; 

(4)  That  the  issue  of  said  stock  is  reasonably  required  for  the  acquisition 
of  property,  and  particularly  for  the  purposes  which  are  hereinafter  stated 
in  this  order ;  and 

(5)  That  said  purposes  are  not  in  whole  or  in  part  reasonably  chargeable 
to  operating  expenses  or  to  Income. 

Section  II.  It  is  ordered.  That  the  application  of  the  Mid-Crosstown  Railway 
Company,  Inc.,  for  authority  to  issue  bonds  be  and  the  same  hereby  is  in  all  things 
denied. 

Section  III.  It  is  ordered,  That  the  Mld-Crosstown  Railway  Company,  Inc.,  be 
and  hereby  is  authorized  to  issue  its  capital  stock  to  the  amount  of  one  hundred 
and  fifty  thousand  dollars  ($150,000)  par  value:  that  all  the  stock  hereby  author- 
ized shall  be  common  stock  of  said  company  to  be  Issued  for  property,  as  follows : 

(1)  B^or  acquisition  of  property  described  as  follows:  All 
franchises,  tracks  and  other  rights  and  property  of  the 
Twenty-eighth  and  Twenty-ninth  Streets  Crosstown  Railroad 
Company   $150,000 

Section  IV.  It  is  ordered.  That  said  issue  of  stock  is  authorized  upon  the  con- 
ditions following  and  not  otherwise,  to  wit : 
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First:  That  the  said  stock  shall  be  Issued  at  par,  to  the  Bondholders'  Committee 
of  the  Twenty-elKhth  and  Twenty-ninth  Streets  Crosstown  Railroad  Company  for 
the  acquisition  of  the  property  specified  in  paragraph  (1)  of  Section  III  of  this 
order. 

Second:  That  all  the  liabilities  of  the  Mld-Crosstown  Bailway  Company,  Inc., 
or  of  its  predecessor,  the  Twenty-eighth  and  Twenty^inth  Streets  Crosstown  Bail- 
road  Company  or  of  the  receiver  of  the  Twenty-eighth  and  Twenty-ninth  Streets 
Crosstown  Railroad  Company,  and  all  liabilities  against  the  property  to  be 
acquired  by  the  Mid-Crosstown  Railway  Company,  Inc.,  shall  be  paid  or  assumed 
by  the  Bondholders'  Committee  of  the  Twenty-eighth  and  Twenty-ninth  Streets 
Crosstown  Railroad  Company,  except  such  claims  as  may  be  waived  by  the  holders 
thereof,  so  that  when  the  books  of  account  of  said  Mid-Crosstown  Railway  Com- 
pany, Inc.,  shall  be  opened,  there  shall  be  no  liabilities  whatever  (except  the 
1150,000  of  capital  stock  hereby  authorised). 

Third:  That  as  soon  as  all  the  said  liabilities  shall  have  been  paid,  assumed 
or  waived,  a  statement  to  that  effect  shall  be  filed  with  the  Commission,  which 
statement  shall  be  duly  verified  by  an  ofilcer  of  the  applicant  company. 

Fourth:  That  said  company  shall  keep  separate,  true  and  accurate  accounts 
showing  the  application  in  detail  of  the  disposal  of  the  stock  hereby  authorised  to 
be  issued  and  on  or  before  the  tenth  day  of  each  month  the  company  shall  make 
verified  reports  to  the  CommlBsion  stating  the  disposals  of  said  stock  during  the 
previous  month,  the  terms  and  conditions  of  such  disposal  and  the  property 
acquired  thereby ;  and  said  accounts,  vouchers  and  records  shall  be  open  to  audit 
and  may  be  audited  from  time  to  time  by  accountants  and  examiners  designated  for 
such  purpose  by  the  Commission. 

Fifth:  That  within  thirty  days  from  the  date  of  service  of  this  order,  said 
company  shall  file  with  the  Commission  an  inventory  of  the  property  acquired  with 
the  stock  hereby  authorized,  together  with  the  ledger  values  tnereof,  ciassifled  in 
accordance  with  the  Uniform  System  of  Accounts  prescribed  by  the  Commission 
for  street  and  electric  railways. 

Bimth:  That  the  authority  hereby  given  to  issue  such  stock  shall  apply  only  to 
stock  issued  by  said  company  on  or  before  the  SOth  day  of  June,  1014. 

Section  V.  It  is  ordered.  That  this  order  take  effect  on  the  23d  dav  of  January. 
1914,  and  except  as  provided  in  the  Sixth  paragraph  of  Section  Iv  limiting  the 
duration  of  the  authority  to  issue  such  stock  herein  granted,  continue  in  force 
until  otherwise  ordered  by  the  Commission,  and  that  within  ten  days  after  service 
upon  it  of  a  copy  of  this  order  said  company  shall  notify  the  Commission  whether 
the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Cask  No.  1728,  Amendatokt  Ordbb 
(April  8,  1914) 

An  order  having  been  made  herein  on  January  28,  1914,  authorising  the  Mid« 
Crosstown  Railway  Company,  Inc.,  to  issue  its  capital  stock  to  the  amount  of  one 
hundred  and  fifty  thousand  dollars  ($150,000)  par  value,  for  the  purposes  and 
subject  to  the  conditions  stated  in  saia  order ;  and  said  company  having  now  made 
application  informally  to  the  Commission  for  a  modification  of  paragraphs 
"  Second  *'  and  "  Fifth  *'  of  Section  IV  of  said  order,  and  the  Commission  being 
of  the  opinion  that  said  paragraphs  should  be  amended  and  modified  as  suggested 
by  the  company. 

Ordered,  That  said  paragraphs  "  Second "  and  "  Fifth  *'  of  Section  IV  of  said 
order  be  and  they  hereby  are  amended  and  modified  nuno  pro  tunc  as  of  the  23d 
day  of  January,  1914,  so  as  to  read  as  follows : 

Second:  That  all  the  liabilities  of  the  Mld-Crosstown  Railway  Company, 
Inc..  and  all  the  liabilities  of  its  predecessor,  the  Twenty-eighth  and  Twenty- 
ninth  Streets  Crosstown  Railroad  Company,  and  of  the  receiver  of  the 
Twenty-eighth  and  Twenty-ninth  Streets  Crosstown  Railroad  Comoany, 
which  are  liabilities  against  the  property  to  be  acquired  by  the  Mid-ijross- 
town  Railway  Comoany,  inc.,  and  all  other  liabilities  against  said  property 
shall  be  paid  or  assumed  bv  the  Bondholders'  Committee  of  the  Twenty- 
eighth  and  Twenty-ninth  Streets  Crosstown  Railroad  Company,  except  such 
claims  as  may  be  waived  bv  the  holders  thereof  so  that  when  the  books  of 
account  of  said  Mid-Crosstown  Railway  Company,  Inc.,  shall  be  opened, 
there  shall  be  no  liabilities  whatever  (except  the  $150,000  of  capital  stock 
hereby  authorized). 

Fifth:  That  within  ninety  days  from  the  date  of  service  of  this  order, 
said  company  shall  file  with  the  Commission  an  Inventory  of  the  property 
acquired  with  the  stock  hereby  authorized,  together  with  the  ledger  yalues 
thereof,  classified  in  accordance  with  the  Uniform  System  of  Accounts  pre- 
scribed by  the  Commission  for  street  and  electric  railways. 


New  York  and  North  Shore  Traction  Company  —  Application  for  approval  of 

issue  of  $1,500,000  bonds  and  $771|764.12  stock 

Case  No.  1398, 

Extension  Order 
Amending  Order 

This  proceeding  was  begun  upon  the  application  of  the  New  York  and  North 
Shore  Traction  Company,  under  Section  55  of  the  Public  Service  Commissions  Law 
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and  under  Subdivision  10  of  Section  8  of  the  Railroad  Law,  for  the  consent  of  the 
Commission  to  the  creation  and  delivery  of  a  mortgage  of  11,500,000  constituting 
a  first  lien  upon  all  its  property  and  franchises,  and  for  the  issuance  of  $1,500,000 
of  bonds  thereunder,  and  for  the  issuance  of  1771,764.12  of  its  capital  stock. 
Hearings  were  had  during  1911  and  1012.  On  February  13  and  March  7,  1918, 
the  Commission  rendered  opinions  (see  3  P.  S.  C.  R.  [1st  Dlst.  N.  Y.],  20&).  On 
March  8,  1912,  the  Commission  Issued  an  order  authorizing  the  execution  of  a 
mortgage  by  the  company  and  the  issue  of  stocks  and  bonds  upon  certain  condi- 
tions therein  set  forth.  Upon  applications  of  the  company  for  extensions  of  time 
within  which  to  issue  the  stocks  and  bonds  authorised  by  order  of  March  8,  1912, 
the  Commission,  during  1913,  issued  orders  granting  such  extensions. 

Upon  application  of  the  company  for  a  further  extension  of  time  within  which 
to  issue  the  stocks  and  bonds  authorised  by  the  order  of  March  8.  1912,  the  Com- 
mission, on  February  27,  1914,  issued  an  order  (see  blank  form  of  extension  order, 
page  379)   granting  such  extension  to  June  30,  1914. 

The  company  having  applied,  under  date  of  April  9,  1914,  for  the  approval  of 
a  new  proposed  mortgage  in  lieu  of  the  proposed  mortgage  consented  to  by  the  Com- 
mission by  the  order  of  March  8,  1912,  the  Commission  Issued  the  following  order: 


In  the  Matter  of  the  Application 

ov 

The  New  Tobk  and  North  Shobb  Traction  Company 
for  consent  to  the  creation  and  delivery  of  a 
mortgage  for  $1,500,000,  constituting  a  first  Hen 
upon  all  its  propertv  and  franchises,  and  to  the 
issuance  of  $1,600,000  of  bonds  thereunder,  and  to 
the  issuance  of  $771,764.12  of  its  capital  stock, 
under  Section  56  of  the  Public  Service  Commissionsr 
Law  and  under  Section  8  of  the  Railroad  Law. 


Case  No.  1398, 

Order      Amending      Order 

Made  March  8,  1912 

April  17.   1914 


An  order  having  been  made  herein  authorising  mortgase  and  issue  of  stock  and 
bonds  on  March  8,  1912,  and  The  New  York  and  North  Shore  Traction  Company 
by  petition  dated  and  verified  April  9,  1914,  having  applied  to  the  Commission  for 
amendment  of  said  order  in  certain  respects,  and  it  appearing  that  no  mortgage 
has  been  executed  pursuant  to  the  provisions  of  the  order  made  on  March  8,  1912, 
and  no  bonds  issued  thereunder. 

Noic,  therefore.  It  is  >       ._     . 

Ordered,  That  the  order  made  herein  March  8.  1912,  be  and  the  same  hereby  Is 
amended  to  read  as  follows :  .      ^         .    .       ^ 

"  Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  The  New  York  and  North  Shore  Traction  Company  by  peti- 
tion dated  September  1,  1911,  and  verified  September  29,  1911,  and  by  amended 
petition  dated  December  11,  1911.  and  verified  December  19,  1911,  under  Section  55 
of  the  Public  Service  Commissions  Law  and  under  Subdivision  10  of  Section  8  of 
the  Railroad  Law  for  the  consent  and  approval  of  the  Commission  to 

A.  The  execution  and  Issuance  by  said  comnanv  to  The  Citizens  Savings 
ft  Trust  Company  of  Cleveland,  Ohio,  and  Edwin  V.  Hale  of  the  City  of 
Cleveland,  Ohio,  as  trustees,  of  a  mortgage  to  secure  an  issue  of  $3,000,000 

of  bonds ; 

B.  The  Issuance  by  said  company  of  additional  capital  stock  to  the  amount 

C.  Tlie  Issuance  by  said  company  of  bonds  to  the  amount  of  $1,500,000, 
face  value,  said  bonds  to  be  payable  on  the  first  day  of  March,  1952,  and  to 
bear  interest  at  five  (5)  per  cent  per  annum,  payable  semi-annually  and 
secured  by  a  mortgage  upon  all  the  property  of  the  company. 

Section  2.  A  hearing  having  been  duly  held  upon  said  application  before  the 
Commission,  Hon.  Mllo  R.  Maltbie  presiding.  Edward  M.  Bassett  appearing  as  attor- 
ney for  the  applicant  company,  Arthur  DuBois,  attending  for  the  Commission ;  and 
it  appearing  to  the  Commission 

A.  That  the  owners  of  capital  stock  of  The  New  York  and  North  Shore 
Traction  Company  to  an  amount  equal  to  that  required  by  statute  have 
consented  to  the  Issuance  of  said  mortgage :         .^  ^,.    „       ^    ^       ^  ^,    xi. 

B.  That  the  authorized  capital  stock  of  the  said  The  New  York  and  North 
Shore  Traction  Company  is  $1,250,000,  of  which  $160,000  only  has  been 
issued  and  is  now  outstanding ;  and  that  the  proceeds  of  a  further  issue  of 
stock  are  reasonably  required  for  the  acquisition  of  property,  construction, 
completion,  extension  or  improvement  of  its  plant  or  facilities  and  the  dis- 
charge or  lawful  refunding  of  its  obligations,  and  particularly  for  the  pur- 
poses which  are  hereinafter  stated  in  this  order ; 
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C.  That  the  proceeds  of  the  lesue  of  bonds  of  said  coniMiiy  to  the  amount 
of  $800*000,  face  value,  payable  at  a  period  of  more  tiian  twelve  months 
after  the  date  thereof,  are  necessary  to  and  reasonably  required  by  said 
company  for  the  acquisition  of  property,  the  construction,  completion, 
extension  or  Improvement  of  Its  plant  or  facilities,  and  for  the  discharge  or 
lawful  refunding  of  Its  obligations  and  particularly  for  the  purposes  which 
are  hereinafter  stated  in  this  order;  and  It  appearing  that  said  purposes 
specified  In  Subdivisions  B  and  C  above  are  not  In  whole  or  In  part  reason- 
ably chargeable  to  operating  expenses  or  to  income,  except  as  to  the  fol- 
lowing specified  amounts : 

$97,600  to  make  up  discount  on  bonds, 

180,000    for    acquisition    of    property    to    replace    property    of    the 

company, 
$842,000  for  acquisition  of  property  which  will  revert  to  the  City  of 

New  York  at  the  end  of  the  franchise. 

Section  3.  It  is  ordered.  That  the  Public  Service  Commission  for  the  First 
District  does  hereby  consent  to  the  execution  and  delivery  by  said  The  New  York 
and  North  Shore  Traction  Company  unto  The  Citisens  Savings  and  Trust  Company 
of  Cleveland,  Ohio,  and  Edwin  v.  Hale,  of  the  City  of  Cleveland,  Ohio,  as  trustees, 
of  a  first  mortgage,  said  mortgage  to  be  dated  as  of  the  1st  day  of  April,  1014,  to 
secure  an  issue  of  three  million  dollars  ($3,000,000)  of  first  mortgage  bonds  of 
said  The  New  York  and  North  Shore  Traction  Company,  said  bonds  to  oe  dated  as 
of  the  first  day  of  April.  1914,  payable  on  the  1st  day  of  April,  1954.  redeemable 
on  any  interest  date  before  maturity  at  one  hundred  and  two  (102)  per  cent  of 
the  par  or  face  value  thereof  and  accrued  interest,  and  said  bonds  to  bear  Interest 
at  five  (6)  per  cent  per  annum,  payable  semi-annually  upon  the  terms  and  condi- 
tions in  the  mortgage  set  forth  and  contained.  The  form  of  such  mortgage  sub- 
mitted by  The  New  York  and  North  Shore  Traction  Company  to  the  Commission 
is  herebv  ordered  filed  and  properly  identified  by  a  reference  thereon  to  the  resolu- 
tion and  authority  under  which  this  order  is  issued.  Said  company,  however,  shall 
have  no  right  or  authority  to  issue  any  bonds  pursuant  to  the  terms  of  said  mort- 
gage except  as  hereinafter  authorized  by  the  (jommlsslon. 

Section  4.  It  i»  ordered.  That  The  New  York  and  North  Shore  Traction  Com- 
pany be  and  it  hereby  is  authorized  to  issue  Its  additional  capital  stock  to  the 
amount  of  seven  hundred  and  fifty -seven  thousand  five  hundred  dollars  ($767,500), 
par  value. 

Section  5.  It  is  ordered.  That  the  Public  Service  Commission  for  the  First  Dis- 
trict does  hereby  authorize  the  issue  by  said  The  New  York  and  North  Shore  Trac- 
tion Company  of  eight  hundred  thousand  dollars  (§800,000)  face  value  of  principal 
of  bonds  of  said  company,  maturing  the  Ist  day  or  April,  1954,  redeemable  at  any 
interest  date  before  maturity,  at  one  hundred  and  two  (102)  per  cent  of  the  par 
or  face  value  thereof,  besides  accrued  interest,  and  to  bear  Interest  at  the  rate  of 
five  (6)  per  cent  per  annum,  payable  semi-annually,  under  and  in  pursuance  of  the 
terms  of  the  mortgage  securing  the  same  to  be  made  and  executed  by  the  said  The 
New  York  and  North  Shore  Traction  Company,  to  the  Citisens  Savings  and  Trust 
Company,  of  Cleveland,  Ohio,  and  Edwin  V.  Hale  of  the  City  of  Cleveland,  Ohio, 
as  trustees. 

Section  6.  It  ie  ordered.  That  the  said  Issue  of  bonds  and  stock  Is  authorised 
upon  the  conditions  following  and  not  otherwise,  to  wit : 

First:  That  the  said  The  New  York  and  North  Shore  Traction  Company  shall 
apply  said  bonds  to  the  amount  of  $800,000  face  value  and  said  stock  to  the 
amount  of  $747,500,  par  value,  to  the  following  purposes: 

(1)  To  retire  §350.000  par  value  of  bonds  Issued  and  outstanding  under 
a  first  mortgage  dated  September  1,  1907,  to  the  Citisens  Savings  and  Trust 
Company  of  (Tleveland,  Ohio; 

(2)  To  the  discharge  or  refunding  of  all  existing  Indebtednen  to  The 
New  York  and  Nassau  Construction  Company,  its  successors  or  assigns; 

provided,  however,  that  no  portion  of  the  bonds  or  additional  capital  stock  hereby 
authorized  shall  be  Issued  until  all  of  the  bonds  now  outstanding  under  a  mort- 
gase  dated  September  1,  1907,  together  with  Interest  coupons  and  all  of  the 
Inaebtedness  of  The  New  York  and  North  Shore  Traction  Company  to  The  New 
York  and  Nassau  Construction  Company  shall  have  been  surrendered  and  cancelled. 

Second:  That  the  said  The  New  York  and  North  Shore  Traction  Company  shall 
issue  capital  stock  in  addition  to  that  recited  In  Subdivision  First  above  to  the 
amount  of  ten  thousand  dollars  ($10,000)  for  money  and  that  the  proceeds  thereof 
shall  be  used  to  provide  working  capital  for  said  company. 

Third:  That  said  company  shall  keep  separate,  true  and  accurate  accounts 
showing  the  receipt  and  application  in  detail  of  the  proceeds  of  the  sale  or  disposal 
of  the  stock  and  bonds  hereby  authorized  to  be  issued  and  on  or  before  the  tenth 
day  of  each  month  the  company  shall  make  verified  reports  to  the  Commisidon 
stating  the  sale  or  sales  of  said  stock  during  the  previous  month,  the  terms  and 
conditions  of  sale,  the  moneys  realized  therefrom  and  the  use  and  application  of 
such  moneys;  and  said  accounts,  vouchers  and  records  shall  be  opened  to  audit 
and  may  be  audited  from  time  to  time  by  accountants  and  examiners  designated 
for  such  purpose  by  the  Commission. 

Fourth:  That  the  authority  hereby  given  to  issue  said  stock  and  bonds  shall 
apply  only  to  stock  and  bonds  issued  by  said  company  on  or  before  the  thirtieth 
day  of  June.  1914. 

Fifth:    That  in  order  to  provide  for  the  amortisation  of  the  following  items: 
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$97,500  for  discount  upon  bonds  authorised, 

$342,000  for  property  which  will  revert  to  the  City  of  New  York  at  the  end 
of  the  franchise, 

said  The  New  York  and  North  Shore  Traction  Company  shall  establish  and  main- 
tain  a  cumulative  sinking  fund,  and  that  for  said  purpose  said  company  shall  pay 
in  cash  into  said  fund  out  of  revenue  at  least  the  following  amounts: 

(1)  One  thousand  and  eighty  dollars  ($1,080)  beginning  on  the  thirtieth 
day  of  June,  1914,  and  on  the  thirtieth  day  of  June  in  each  and  every  year 
thereafter  and  continuing  until  said  payments  with  the  accumulations 
thereon,  as  provided  In  Subdivision  (8)  below,  shall  have  aggregated  ninety- 
seven  thousand  five  hundred  dollars   ($97,600)  ; 

(2)  Two  thousand  seven  hundred  dollars  ($2,700)  beginning  on  the 
thirtieth  day  of  June,  1913,  and  on  the  thirtieth  day  of  June  in  each  and 
every  year  thereafter  and  continuing  until  said  payments  with  the  accumu- 
lations thereon,  as  provided  in  Subdivision  (8)  below,  shall  have  aggregated 
three  hundred  and  forty-two  thousand  dollars   ($342,000)  ; 

(3)  Four  (4)  per  cent  upon  all  payments  (including  interest  payments) 
made  in  all  preceding  years,  beginning  on  the  thirtieth  day  of  June,  1014, 
and  on  the  thirtieth  day  of  June  in  every  year  thereafter  and  continuing 
until  such  payments  with  accumulations  shall  have  aggregated  the  sums 
named  in  Subdivisions  (1)  and  (2)  above. 

Said  company  shall  use  the  cash  in  said  sinking  fund  for  the  acquisition,  at  the 
authorized  price  of  issue,  of  bonds  issued  by  said  company  directly  to  said  fund. 
If  there  shall  be  cash  in  said  fund  not  either  used  or  required  for  tiie  purchase 
of  bonds,  as  hereinbefore  provided,  said  company  shall  use  such  money  for  the 
acquisition  of  property  for  capital  or  investment  purposes  so  long  as  the  annual 
payments  to  said  fund  shall  not  exceed  the  sum  of  $10,000.  At  such  time  as  the 
annual  payments  to  said  fund  amount  to  $10,000  or  more,  and  there  is  cash  in 
said  fund  not  either  used  or  required  for  the  purchase  of  bonds  as  hereinbefore 
provided,  said  company  shall  cause  an  advertisement  to  be  inserted  in  at  least  two 
newspapers  of  general  circulation  published  in  the  Borough  of  Manhattan,  City 
of  New  York,  once  in  each  week  for  four  successive  weeks,  that  the  company  on 
the  next  interest  date  will  purchase  for  the  sinking  fund  to  the  extent  of  the  cash 
in  its  hands,  bonds  of  said  company  then  outstanding,  at  the  lowest  price  for  which 
the  same  shall  be  offered,  not  exceeding  one  hundred  and  two  (102)  per  cent  of 
the  par  value  thereof,  plus  accrued  interest.  Upon  said  date  said  company  shall 
apply  the  cash  in  sinking  fund  then  in  its  hands  to  the  purchase  of  bonds  of  said 
company  with  unmatured  coupons  attached  tendered  to  it  as  aforesaid,  at  not 
exceeding  one  hundred  and  two  (102)  per  cent  of  the  face  value  thereof,  plus 
accrued  Interest,  giving  preference  in  said  purchases  to  the  bonds  which  shall  be 
offered  at  the  lowest  price;  and  in  case  bonds  shall  be  offered  by  two  or  more 
holders  at  the  same  price,  to  an  amount  in  the  aggregate  exceeding  the  cash  in 
sinking  fund  applicable  thereto,  then  giving  preference  to  such  bonds  in  the  order 
of  the  date  of  the  reception  by  said  company  of  the  offer  to  sell  the  same.  Any 
cash  funds  remaining  in  the  sinking  fund  after  application  as  hereinbefore  pro- 
vided shall  be  deposited  in  bank  in  a  separate  fund.  All  bonds  acquired  for  the 
sinking  fund  shall  be  stamped  as  irrevocably  belonging  to  the  sinking  fund  and 
shall  not  again  be  issued,  and  all  coupons  upon  said  bonds  shall  be  cancelled. 

Siwth:  That  in  order  to  provide  for  the  amortization  of  the  mortgage  tax,  dis- 
count, and  other  expenses  in  connection  with  the  issue  of  $350,000  race  value  of 
bonds  issued  under  a  first  mortgage  dated  September  1,  1907,  amounting  to 
$5,162.50 ;  and  the  loss  upon  sale  of  cable  amounting  to  $6,517.46 ;  and  loss  of 
property  represented  by  the  original  issue  of  capital  stock  not  previously  retired, 
amounting  to  $18,320.  said  The  New  York  and  North  Shore  Traction  Company 
shall  charge  said  amounts  to  a  suspense  account  and  shall  amortize  said  amounts 
through  surplus  account  by  a  monthly  charge  to  surplus  account  of  at  least  one 
hundred  sixty  dollars  ($160)  beginning  with  the  month  of  July,  1912,  and  con- 
tinuing until  said  amounts  are  amortized. 

Secdon  7.  That  a  duplicate  original  of  the  mortgage  consented  to  and  author- 
ized as  aforesaid  upon  execution  thereof  be  filed  by  the  petitioners  with  the  Secre- 
tanr  of  this  Commission. 

Section  8.  It  is  ordered.  That  this  order  take  effect  on  the  8tb  day  of  March, 
1912,  except  as  provided  in  Section  6,  limiting  the  duration  of  the  authority  to 
issue  such  corporate  stock  and  bonds  herein  granted,  and  shall  continue  in  force 
until  otherwise  ordered  by  the  Commission,  and  that  within  ten  days  after  service 
upon  it  of  a  copy  of  this  order  said  company  notify  the  Commission  whether  the 
terms  of  this  order  are  accepted  and  will  be  obeyed.*' 

Further  ordered.  That  the  amended  form  of  mortgage  submitted  by  The  New 
York  and  North  Shore  Traction  Company  to  the  Commission  on  April  9,  1914, 
with  its  petition  of  that  date  is  hereby  ordered  filed  and  properly  identified  by 
reference  thereon  to  the  resolution  of  authority  under  which  this  amendatory 
order  is  issued.  ^         .       ^        . 

Further  ordered.  That  this  amendatory  order  take  effect  April  17,  1914. 
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New  York  and  North  Shore  Traction  Company  —  Application  for  approval  of 

iBSue  of  $115,464  additional  capital  stock 

case  No.  1770, 

Approval  Order 

This  proceeding;  was  beinin  uoon  the  aoDlication  of  the  New  York  and  North 
Shore  Traction  Company,  under  Section  55,  of  the  Public  Service  Commissions 
Law,  for  the  authority  of  the  Commission  to  issue  capital  stock  to  the  further 
amount  of  $116,464  par  value.  Hearings  were  had  on  December  22  aud  80,  1913, 
and  January  5,  1914. 

Thereupon  the  Commission  issued  the  following  order: 


In  tuk  MATTia  ov  thb  Application 

ov 

The  Nbw  York  and  Nobth  Shorb  Traction  Company 
under  Section  55  of  the  Public  Service  Commissions 
I^w  for  authority  to  issue  capital  stock  to  the 
further  amount  of  $115,464   par  value. 


Case  No.  1770, 
Order     Authorizing     Issu- 
■     ance  of  $81,860  Capital 
Stock 

January  9,   1914 


Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  The  New  York  and  North  Shore  Traction  Company  under  the 
provisions  of  the  Public  Service  Commissions  IjSw  for  the  consent  of  the  Com- 
mission to  the  issuance  by  said  company  of  its  capital  stock  to  the  amount  of  one 
hundred  and  fifteen  thousand  four  hundred  and  sixty-four  dollars  ($115,464)  par 
value,  and  a  hearing  having  been  duly  held  upon  said  application  before  the  Com- 
mission, Honorable  Milo  R.  Maltble  presiding,  and  it  appearing  to  the  Commission 
that  the  authorized  capital  stock  of  the  said  The  New  York  and  North  Shore 
Traction  Company  is  one  million  two  hundred  and  fifty  thousand  dollars 
(81,260,000)  of  which  nine  hundred  and  seventeen  thousand  five  hundred  dollars 
($917,500)  have  been  issued  and  are  outstanding  or  have  been  authorised  to  be 
issued :  and  it  being  now  the  opinion  of  the  Commission 

(1)  That  the  money  to  be  procured  by  a  further  issue  of  stock  is  reason- 
ably necessary  for  the  discharge  of  said  company's  obligations  and  the 
reimbursement  of  moneys  actually  expended  from  Income  or  from  other 
moneys  in  the  treasury  of  said  company  not  secured  by  or  obtained  from 
the  issue  of  stocks,  bonds,  notes  or  other  evidence  of  indebtedness  of  snch 
company  for  the  acquisition  of  property,  the  construction,  completion,  exten- 
sion or  improvement  of  its  facilities,  plant  or  distributing  system  or  the 
discharge  of  its  obligations,  and  particularly  for  the  purposes  which  are 
hereinafter  stated  in  this  order,  and 

(2)  That  said  purposes  are  not  in  whole  or  in  part  reasonably  chargeable 
to  operating  expenses  or  to  Income. 

Section  2.  It  to  ordered.  That  The  New  York  and  North  Shore  Traction  Com- 
pany be  and  It  hereby  is  authorized  to  issue  its  additional  capital  stock  to  the 
amount  of  eighty-one  thousand  eight  hundred  and  flftv  dollars  ($81,850)  par  value 
and  that  all  the  stock  hereby  authorized  shall  be  common  stock  of  said  company  to 
be  issued  for  money  at  not  less  than  par. 

Section  8.  It  i»  ordered.  That  said  issue  of  stock  is  authorized  upon  the  condi- 
tions following  and  not  otherwise,  to  wit : 

First:  That  The  New  York  and  North  Shore  Traction  Company  shall  sell  the 
said  stock  hereby  authorized  so  as  to  net  tne  said  company  not  less  than  the  par 
value  thereof  and  that  the  proceeds  thereof  shall  be  applied  only  to  the  following 
purposes,  that  is  to  say : 

(1)  For  the  discharge  of  obligations  of  the  company  incurred 
for  the  acquisition  of  property  and  the  construction,  completion, 
extension  or  improvement  of  its  facilities,  plant  or  distributing 

system  $52,800 

(2)  For  the  reimbursement  of  moneys  expended  from  income 
or  such  other  moneys  in  the  treasury  for  the  acquisition  of  prop- 
erty and  the  construction,  comoletion.  extension  or  Improvement 

of  Its  facilities,  plant  or  distributing  system 20,060 

$81,860 


Second:  That  said  company  shall  make  adjustments  upon  its  books  to  reflect 
the  net  increase  of  eighty-one  thousand  elirht  hundred  and  thirteen  dollars 
($81,813)  in  fixed  capital  between  June  1,  1911,  and  December  1,  1913,  as  set 
forth  in  Schedule  A  attached  to  this  order  and  made  a  part  thereof;  the  necessary 
entries  on  its  books  to  be  made  in  accordance  with  Schedule  B  likewise  attached  to 
this  order  and  made  a  part  thereof. 

Third:  That  in  order  to  provide  for  the  amortisation  of  the  expenditure  set 
forth  in  Schedule  C  attached  to  this  order  and  made  a  nart  thereof,  wolch  expendi- 
tures were  made  upon  oropertv  that  will  revert  to  the  City  i>f  New  York  at  the 
expiration  of  the  franchise,  said  company  shall  pay  In  cash  into  the  cumulative 
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■Inking  fund  establlabed  pnrsaant  to  the  fifth  Bubdlvlalon  of  Section  6  of  the  order 
duly  made  and  filed  by  this  CommUnlon  on  March  8,  1912,  In  Case  No.  1898,  at 
least  the  following  amonnts : 

One  hundred  and  sixty-elsrht  dollars  (S168)  on  the  thirtieth  day  of  June. 
1914,  and  three  hundred  and  thlrty-slx  dollars  (S886)  together  with  four 
per  cent  (4  per  cent)  upon  all  prior  payments,  on  the  thirtieth  day  of  June 
in  each  and  every  year  thereafter  and  continuing  until  said  payments  with 
the  accumulations  thereon  shall  have  aggregated  forty-one  thousand  one 
hundred  and  ninety-one  and  forty  one-hundredths  dollars   ($41,191.40). 

Fourth:  That  said  company  shall  keep  separate,  true  and  accurate  accounts 
showing  the  receipt  and  application  in  detail  of  the  proceeds  of  the  sale  or  disposal 
of  the  stock  hereby  authorized  to  be  issued  and  on  or  before  the  tenth  day  of  each 
month  the  company  shall  make  verified  reports  to  the  Commission  stating  the  sale 
or  sales  of  said  stock  during  the  previous  month,  the  terms  and  conditions  of  saleu 
the  moneys  realized  therefrom,  and  the  use  and  aoDllcatlon  of  such  moneys;  ana 
said  accounts,  vouchers  and  records  shall  be  open  to  audit  and  may  be  audited 
from  time  to  time  by  accountants  and  examiners  designated  for  such  purpose  by 
the  Commission. 

Fifth:  That  the  authority  hereby  given  to  Issue  such  stock  shall  apply  only  to 
stock  Issued  by  the  said  company  on  or  before  the  80th  day  of  June,  1914. 

Section  4.  Jt  ia  ordered.  That  this  order  take  effect  on  the  9th  day  of  January, 
1914,  and  except  as  provided  In  the  Fifth  parairraDh  of  Section  8  limiting  the 
duration  of  the  authority  to  issue  such  stock  herein  granted,  continue  In  force 
until  otherwise  ordered  by  the  Commission,  and  that  within  ten  days  after  service 
upon  It  of  a  copy  of  this  order  said  company  notify  the  Commission  whether  the 
terms  of  this  oraer  are  accented  and  will  be  obeyed. 

schedule  a— Naw  Yoaa  akd  Nobtb  Snoaa  Tsaotion  Co.— Cass  1770 

Net  addiUaru  to  Fixed  Capital  {corrected)  from  May  31,  1011,  to  December  1,  1018,  to  be  eotered  by 

Capital  Stock 


Risfat  of  way 

Other  street  railway  land 

Other  intangible  street  railway  capital . 

Grading 

Ties 


Rails,  rail  fasteniogs  and  joints 

Special  work 

Track  laying  and  surfacing 

Paving 

Bridgta,  trestles  and  culverts 

Crossings^  fences  and  sii^na 

Interlocking  and  other  signal  apparatus. 

Telephone  and  telegraph  lines 

Poles  and  fixtures 

Distribution  system 

Power  plant  buildings 

Substation  buildinm 

General  office  builmngs  and  fixtures. . . . 

ShoiM  and  car  houses 

Statioos,    waiting-rooms      and    miscel- 
laneous buildings 

Furnaces,  boilers  and  accessories 

Steam  engines 

Power  plant  electric  eauipment 

Miscellaneous  power  plant  equipment. . . 

Substation  equipment 

Shop  equipment 

Revenue  oars 

Electric  equipment  of  oars 

Miscellaneous  equipment 

Engineering  and  superintendenoe 

Law  expenditures  ouring  construction. . . 

Injuries  daring  construction . .  .„ 

Taxes  during  construction 

Miscellaneous  construction  expenditures. 
Interest  during  construction 


Total. 


Substation  eciuipment  retired. . . 
Engineering  instruments  retired. 


Petition 


$5  25 

2  86 

6.631  11 

1,807  27 

2,708  89 

2,224  37 

1.919  00 

366  13 

31.650  84 

113  34 

174  16 

14  66 

20  85 

1.128  76 

2.194  01 

604  46 

44  72 

939  96 

1.122  23 

1.489  22 

596  16 

17  82 

14  76 

162  68 

135  40 

257  23 

16,163  67 

9,062  27 

4  00 

6,300  50 

5.250  00 

10.100  00 

2.110  51 

6,299  05 

5,250  00 


$115,464  12 


8116,464  12 


Subtraotions 


83,316  66 


1,240  93 


8  50 

ii'io 

8  20 


4,250  00 
4.775  00 
9.638  30 
2,110  51 
6,325  00 
4.450  00 


$35,128  10 

7,750  00 
373  75 


$43,251  85 


Additions 


81  09 


07 
05 


9.600  00 


89,601  21 


$0,601  21 


Cometed 


$5  26 

2  86 

3,816  66 

1,307  27 

2,798  89 

2,226  46 

1.919  00 

366  13 

31,650  91 

113  39 

174  16 

14  65 

20  86 

1,128  76 

953  08 

604  46 

44  72 

030  96 

1.122  23 

1,489  22 

587  68 

17  88 

14  76 

162  68 

124  30 

257  23 

16.150  47 

18,662  27 

4  00 

1.050  50 

476  00 

461  70 

""074*66 
800  00 


889.937  23 

Cr.  7,760  00 
Cr.   878  76 


881.818  48 
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Bntries  to  he  mocltf  In  oompahy'a  hooks  in  order  to  reflect  net  increase  of  $81,818  in 
fixed  capital  hetween  June  1,  1911«  wad  December  1,  1913 

Interest  accrued  on  unfunded  debt  —  Dr $4,460  00 

Unamortised  debt  discount  and  expense  —  Dr 8,816  56 

Other  deductions   from   surplus  —  Dr 21  80 

MlscellaneouB    accounts    iwyable  —  Dr 16,498  81 

To  fixed  capital  Installed  since  Dec.  81,  1908 $24,285  67 

Other    intangible    street    railway    capital 

(J.  E.  442,  p.  4) $8,815  66 

Furnaces,  boilers  and  accessories  (Voucher 

1616,    p.    31) 8  60 

Substation    equipment    (Voucher    1616,    p. 

86) 1110 

Revenue  cars  (J.  E.  244.  d.  38) 1  70 

Engineering   and   superintendence     (J.    E. 

828,   p.   45) 4,260  00 

Law      expenditures      during     construction 

(J.  B.  829.  p.  46) 4,776  00 

Taxes  during  construction   (Vouchers  2701, 

8667 :  J.  B.  831.  p.  48) 2,110  61 

Miscellaneous      construction     expenditures 

(J.  E.  832,  p.  49) 6,826  00 

Interest  during  construction     (J.    E.   838, 

p.    50)     4,460  00 

Injuries  during  construction    (J.    E.    836, 

p.   47)    88  80 

Fixed     capital     Installed     since     Dec.     81. 

1908— Dr 9,601  09 

Balls,    rail    fastenings    and    Joints     (J.    B. 

404+$1.69 :  J.  B.  420-60C,  p.  8) 1  09 

Electric  equipment  of  cars  (voucher  1459, 

$4.800 ;  voucher  1480,  $4,800,  p.  42) . . .       9,600  00 
To  fixed  capital  installed  since  Dec.  81,  1908, 

injuries  during  construction   (J.  E.  834. 

p.   47)    9.600  00 

To  other  additions  to  surplus 1  09 

SCHEDULE  C  —  New  York  k  North  Shorb  Traction  Co. —  Cask  1770 

Property  in  streets  of  City  of  New  York  to  he  amortkted  toithdn  46  vears  from 

February  1,  1914 

Road  and  electric  line: 

Grading    $1,244  40 

Ties 132  00 

Bails,  rail  fastenings  and  Joints 465  46 

Special   work    1.919  00 

Track  laying  and  surfacing 811  88 

Paving   31,550  91 

Bridges,   trestles   and   culverts. . .  .• 113  89 

Crossings,   fences  and   siffns 149  82 

Interlocking  and  other  signal  apparatus 2  42 

Telephones  and  telegraph  lines 29  86 

Poles    and    fixtures 1,128  76 

Distribution   system    782  82 

Total    $87,769  70 

Undistributed  expenditures : 

Engineering  and  superintendence $1,000  00 

Law   expenditures   durlnir   construction 476  00 

Injuries    durlns    construction 461  70 

Miscellaneous  construction  expenditures 825  00 

Interest   durlnir   construction 660  00 

ToUl    $3,421  70 

Grand  toUl   $41,191  40 

Bureau  of  Statistics  and  Accounts, 
January  6,  1914. 
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New  York  Connecting  Railroad  Company  —  Application  for  approval  of  execu- 
tion of  mortgages,  issue  of  bonds  thereunder  and  temporary  issue  of 
$10,000,000  notes 

Case  No.  1720. 

Resolutions  Authorising  Expenditures 

This  proceeding:  was  begun  upon  the  petition  of  the  New  York  Connecting  Rail- 
road Company  for  the  annroval  bv  the  Commission  of  a  certain  mortgage  made  by 
the  company  to  the  Guaranty  Trust  Company  of  New  York,  as  trustee,  and  dated 
May  31,  1913 ;  the  Issuance  of  the  bonds  provided  for  therein,  and,  pending  the 
Issuance  of  such  bonds,  the  Issuance  of  $10,000,000  of  4V^  per  cent  three-year 
notes.  Hearings  were  had  on  September  3  and  on  subsequent  dates  to  September 
10,  1913.  Further  hearings  were  had  on  September  17  and  on  subsequent  dates 
to  October  10,  1913.  On  November  14,  1913,  the  Commission  rendered  an  opinion 
(see  4  P.  S.  C.  R.  [Ist  Dlst.  N.  Y.],  456),  and  issued  an  order  consenting  to  the 
Issuance  of  a  first  mortgage  and  to  issuance  of  bonds  thereunder  to  the  amount 
of  $11,000,000. 

The  company  applied  under  date  of  February  5,  1914,  for  authority  to  with- 
draw $2,738,661.46  from  the  proceeds  of  the  sale  of  bonds. 

Thereupon  the  Commission  adopted  the  following  resolution : 


In  thb  Mattxb 

or   THB 

Application  of  Thb  Nbw  Yobk  Conkbctino  Railboao 
Company  for  the  approval  of  the  Public  Service 
Commission.  First  District,  of  a  certain  mortgage 
made  bv  said  company  to  the  Guaranty  Trust  Com- 
panv  of  New  York,  as  Trustee,  dated  the  31st  day 
of  May,  1913,  the  issuance  of  the  bonds  provided 
for  therein,  etc. 


Case  No.  1720, 
First  Resolution  Authoris- 
ing Expenditure  of 
$1J76,290.75 

February  6,  1914 


WJiereas,  The  New  York  Connecting  Railroad  Company  by  Its  petition  dated 
February  r*,  1914,  applied  to  the  Public  Service  Commission  for  the  First  District 
for  authority  to  withuraw  from  the  sale  of  an  issue  of  first  mortgage  four  and  one- 
half  per  cent  gold  bonds  authorized  by  order  of  the  Commission  dated  November 
14.  1913,  the  sum  of  $2,738,661.46. 

ReMlved,  That  The  New  York  Connecting  Railroad  Company  be  and  it  hereby 
is  authorized  to  withdraw  cash  derived  from  the  sale  of  the  aforesaid  first  mort- 
gage four  and  one-half  per  cent  gold  bonds  to  the  amount  of  $1,775,290.75  repre- 
senting the  acguisitlon  of  pronerty  or  the  construction,  completion,  extension  or 
imorovement  of  its  facilities  or  the  discharge  of  its  obligations  Incurred  for  such 
purposes  subfiequent  to  Au^st  31.  1913.  and  anolv  such  amount  to  the  payment 
of  the  following  charges  which  are  amonsr  those  enumerated  in  the  said  petition, 
namely : 

Road   and  general   expenditures $1,460,184  98 

Material    315,105  77 

Total $1,775,290  75 

and  that  the  same  be  and  hereby  are  approved  as  properly  chargeable  to  capital. 
Further  resolved.  That  this  resolution  take  effect  at  once. 

The  company  having  applied  under  dates  of  February  5,  24,  March  26,  April  22, 
May  28  and  June  22,  1014,  for  authority  to  withdraw  $529,389.62,  $489,736.89, 
$466,339.14,  $329,906.47,  $523,609.96  and  $17,475.46,  respectively,  from  the  pro- 
ceeds of  the  sale  of  bonds,  the  Commission  under  dates  of  April  8,  14,  June  27, 
and  August  21,  1914,  adopted  second,  third,  fourth,  fifth,  sixth  and  seventh  reso- 
lutions, in  a  form  similar  to  the  first  resolution  of  February  6,  1914.  authorizing 
the  expenditure  of  the  amounts  applied  for. 
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New  York  Coonecting  Railroad  Company  —  Application  for  approval  of  iMue 

of  $5,000,000  additional  bonds 

Case  No.  1810, 

HeariDK  RcsohitloD 

Order  Authorizing  Issaance  of  Bonds 
First  Resolution  Authorising  Bzpendltares 
Second    Resolution    Authorising    Expendi- 
tures 
Third  Resolution  Authorising  Expenditures 
Fourth     Resolution    Authorising    Expendi- 
tures 
Fifth   Resolution  Authorising  Expenditures 

This  proceeding  was  begun  upon  the  application  of  the  New  York  Connecting 
Railroad  Company,  for  the  approval  of  an  issue  of  $5,000,000  face  value  of  4H 
per  cent  First  Mortgage  Gold  Bonds  to  be  dated  February  1,  1014,  and  Icnown  an 
Series  B.  The  Commission  on  March  31,  1914,  directed  (see  blank  form  of  hear- 
ing resolution  with  notice,  page  380),  that  a  hearing  be  had  on  April  9,  1014,  and 
that  the  company  publish  due  notice  thereof.     Hearing  was  had  on  April  9,  1914. 

Thereupon  the  Commission  issued  the  following  order: 


In  THa  Mattbb 

OF  THS 

Application  of  the  Nbw  Yobk  Connictino  Railboad 
Company  for  the  approval  by  the  Public  Service 
Commission,  First  District,  of  the  issuance  by  said 
companv  of  $5,000,000  face  value  4H  per  cent 
First  Mortgage  Gold  Bonds  to  be  dated  February  1, 
1914. 


Case  No.  1810, 
Order     Authorising     Issu- 
ance   of    Bonds    to    ths 
Amount  of  $5,000,000 
Aprtl  14.   1914 


Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  the  New  York  Connecting  Railroad  Company  by  its  petition 
verifled  March  20.  1914,  under  the  provisions  of  the  Public  Service  Commissions 
Law,  for  the  consent  of  the  Commission  to  the  Issuance  by  said  company  of  bonds 
under  its  first  mortgage  dated  May  31,  1913,  to  Guaranty  Trust  Company  of  New 
York  as  trustee,  ana  a  hearing  having  been  duly  had  upon  said  application  before 
the  Commission,  Uon.  Mllo  R.  Maltble,  Commissioner,  presiding,  and  It  being  now 
the  opinion  of  the  Commission, 

(1)  That  the  money  to  be  procured  by  the  Issue  of  said  bonds  of  the 
said  New  York  Connecting  Railroad  Company  to  the  amount  of  $5,000,000 
face  value,  payable  at  a  oerlod  of  more  than  twelve  months  after  the  date 
thereof.  Is  necessary  to  and  reasonably  required  by  said  company  for  the 
acquisition  of  property  or  for  the  construction,  completion,  extension  or  Im- 

Srovement   of   Its   facilities,   and   particularly   for   the   nnrno«AR   which   are 
ereinafter  stated  in  this  order ;  and 

(2)  That,  except  as  to  the  following  specified  amount  of  said  bonds 
authorized  to  be  issued  hereunder  to  procure  money  to  be  applied  for  the 
purposes  following,  to  wit : 

$300,000  or  so  much  thereof  as  may  be  necessary  to  pay  the  expenses  of 
sale  herein  authorized  and  to  make  up  discount. 

Said  purposes  are  not  in  whole  or  In  part  reasonably  chargeable  to  oper- 
ating expenses  or  to  Income; 

Section  2.  It  i»  ordered,  That  the  rublic  Service  Commission  for  the  First  Dis- 
trict does  hereby  authorize  the  issue  by  the  said  New  York  Connecting  Railroad 
Company  of  five  million  dollars  ($5,000,000)  face  value  of  principal  of  bonds  of 
said  company,  dated  as  of  August  1,  1913,  maturing  the  1st  day  of  August,  1968, 
redeemable  at  one  hundred  and  five  per  cent  (106%)  of  the  face  Talne  thereof 
besides  accrued  interest  on  any  interest  day,  and  bearing  Interest  at  four  and  one- 
half  per  cent  (4V^%)  per  annum,  payable  semi-annually  on  February  1st  and 
August  1st  of  each  year  under  and  in  pursuance  of  the  said  mortgage  of  the  said 
New  York  Connecting  Railroad  Company  to  the  Guaranty  Trust  Company  of  New 
York  as  trustee,  dated  May  31.  1913. 

Section  3.  It  ia  ordered.  That  said  issue  of  bonds  is  authorised  upon  the  con- 
ditions following  and  not  otherwise,  to  wit : 

Firat:  That  the  said  New  York  Connecting  Railroad  Company  shall  sell 
the  said  bonds  hereby  authorized  so  as  to  net  the  said  company  not  less 
than  94  per  cent  of  the  face  value  of  the  principal  thereof,  besides  Interest 
accrued  thereon,  and  that  the  proceeds  thereof  shall  be  applied  only  to  the 
following  purposes,  that  Is  to  say : 

(1)     Toward    the   acquisition    of   property   or   the   con- 
struction,   completion,   extension    or   Improvement   of   Its 
facilities    $4,700,000 
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(2)  For  tbe  exDenses  of  tbe  sale  of  the  bonds  hereby 
authorised  and  to  make  up  the  discount  or  deficiency  if 
any,  in  the  amount  realized  upon  the  sale  to  net  not  less 
than  94  per  cent  of  par  of  the  bonds  sold  for  the  pur- 
poses specified  in  subdivision  (1)  of  this  paragraph  of 
this  section  to  be  applied  for  the  purposes  therein  stated, 
not  exceeding  the  sum  of 300,000 

$6,000,000 

Second:  That  all  discounts,  commissions  and  expenses  in  connection  with 
the  approval,  issuance  and  sale  of  the  said  bonds,  authorized  to  be  issued 
under  this  order,  not  to  exceed  three  hundred  thousand  dollars  ($800,000), 
shall  be  amortized  out  of  the  Income  of  the  comoanv  before  the  Ist  day  ot 
August,  1953,  by  the  payment  of  a  monthly  installment  so  long  as  may  be 
necessary  of  an  amount  not  less  than  $700.00,  such  monthly  installment  to 
begin  with  the  beginning  of  operation  of  said  railroad,  but  in  any  event  not 
later  than  August  31,  1917. 

Third:  That  the  said  company  shall  keep  separate,  true  and  accurate  ac- 
counts showing  the  receipt  and  application  in  detail  of  the  proceeds  of  the 
sale  or  disposal  of  the  bonds  hereby  authorized  to  be  issued,  and  on  or  be- 
fore the  tenth  day  of  each  month  the  company  shall  make  verified  reports 
to  the  Commission  stating  the  sale  or  sales  of  said  bonds  during  the  previous 
month,  the  terms  and  conditions  of  sale,  the  moneys  realized  therefrom  and 
the  use  and  application  of  said  moneys ;  and  said  payments,  vouchers  and 
records  shall  be  open  to  audit  and  may  be  audited  from  time  to  time  by  ac- 
countants and  examiners  designated  for  said  purpose  by  the  Commission. 

Fourth:  That  none  of  the  oroceeds  of  the  aforementioned  bonds  hereby 
authorized  for  the  pumoses  soecifled  in  subdivision  (1)  of  paragraph  first 
of  this  section,  other  than  the  receipts  on  account  of  accrued  interest,  shall 
be  expended  by  tbe  said  company  for  the  purposes  specified  in  said  sub- 
division (1)  until  a  properly  itemized  bill  for  each  proposed  expenditure 
shall  have  been  submitted  to  the  Commission  by  the  company  with  a  certi- 
ficate of  one  of  its  officers  that  such  expenditure  represents  a  real  increase 
in  its  fixed  capital  as  defined  in  the  accounting  rules  of  the  Commission,  and 
not  a  replacement  of  anv  part  of  such  fixed  capital  or  a  substitution  for 
wasted  capital  or  other  loss  properly  chargeable  to  income,  and  until  such 
bill  shall  have  been  approved  by  the  Commission. 

Fifth:  That  the  authority  hereby  given  to  issue  such  bonds  shall  apply 
only  to  bonds  Issued  by  tbe  said  comoanv  on  or  before  the  81st  day  of  May, 
1014. 

Section  4.  Ordered,  That  this  order  take  effect  on  the  14th  day  of  April,  1914, 
and  except  as  provided  in  subdivision  Fifth  of  section  8  of  this  order  limiting  the 
duration  of  the  authority  to  issue  such  bonds  herein  granted,  continue  in  fortre 
until  otherwise  ordered  by  the  Commission,  and  that  within  ten  days  after  service 
upon  it  of  a  certified  copy  of  this  order  said  company  notify  the  Commission 
wnether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

The  company  applied  under  date  of  June  22,  1914.  for  authority  to  withdraw 
$467,029.54  from  the  proceeds  of  the  sale  of  bonds. 

Thereupon  the  Commission  adopted  the  following  resolution  : 

Case  No.  1810,  Fibst  Resolution  Adthobizino  Withobawal  of  $467,029.64 

(August  21,  1914) 

Whereas,  The  New  York  Connecting  Railroad  Company  by  communication  dated 
June  22.  1914,  applied  to  the  Public  Service  Commission  for  the  First  District  for 
authority  to  withdraw  $467,029.64  from  the  proceeds  of  the  sale  of  an  issue  of 
first  mortgage  4^  per  cent  gold  bonds  authorized  by  order  of  the  Commission 
made  April  14,  1914, 

Resolved,  That  New  York  Connecting  Railroad  Company  be  and  hereby  is  au- 
thorized to  withdraw  raph  derived  from  the  sale  of  the  aforesaid  first  mortgage  4% 
per  cent  gold  bonds  in  the  amount  of  $467,029.64  representing  the  acquisition  of 
property  or  the  construction,  completion,  extension  or  imorovement  of  its  facilities 
or  the  discharge  of  Its  obligations  incurred  for  such  purposes  In  the  month  of 
Mav,  1914.  In  addition  to  those  covered  by  said  company's  application  of  same  date 
approved  herewith  by  the  seventh  resolution  in  Case  No.  1720,  and  apply  said 
amount  to  the  payment  of  the  following  charges  enumerated  in  said  application, 
namely : 

Road  and  general  exoenditures $831,331  79 

Material 185,697  76 

Total $467,020  64 

and  that  the  same  be  and  hereby  are  approved  as  properly  chargeable  to  capital. 
Further  resolved.  That  this  resolution  take  effect  at  once. 

The  company  applied  under  date  of  July  16,  1914,  for  authority  to  withdraw 
$888,304.74  from  the  proceeds  of  the  sale  of  bonds.    Thereupon  the  Commission  on 
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August  21,  1914,  adopted  a  second  resolution,  in  a  form  similar  to  the  first  resolu- 
tion, authorising  the  expenditure  of  $880,773.87. 

The  company  applied  under  date  of  August  24,  1914,  for  authority  to  withdraw 
$655,060.18  from  the  proceeds  of  the  sale  of  honds.  Thereupon  the  Commission  on 
September  22,  1914,  adopted  a  third  resolution,  in  a  form  similar  to  the  first  reso- 
lution, authorizing  the  expenditure  aoDlled  for. 

The  company  applied  under  date  of  September  26,  1914,  for  authority  to  with- 
draw $236,300.73  from  the  proceeds  of  the  sale  of  bonds,  and  for  authority  to 
withdraw  $2,530.87  representing  expenditures  made  during  June,  1914,  and  not 
corered  in  the  second  resolution  adopted  August  21,  1914.  Thereupon  the  Commis- 
sion on  October  20,  1914,  adopted  a  fourth  resolution  in  a  form  similar  to  the 
first  resolution,  authorizing  the  expenditure  of  $238,881.60. 

The  company  applied  under  date  of  October  23.  1914.  for  authority  to  withdraw 
$366,626.58  from  the  oroceeds  of  the  sale  of  bonds.  Thereuoon  the  Commission  on 
November  80,  1914,  adopted  a  fifth  resolution,  in  a  form  similar  to  the  first  resolu- 
tion, authorizing  the  expenditure  auDlied  for. 


New  York  Dock  Railway — Application  for  approval  of  i»8ue  of  $600,000 

capital  stock 

Case  No.  1587, 

Extension  Orders 

This  proceeding  was  begun  upon  the  application  of  the  New  York  Dock  Railway, 
under  Section  66  of  the  Public  Service  Commissions  Law,  for  the  approval  by  the 
Commission  of  an  issue  of  $500,000  par  value  of  capital  stock.  Hearings  were  had 
during  1912  and  1913  to  March  24th.  On  March  28,  1913,  the  Commission  rendered 
an  opinion  (see  4  P.  S.  C.  R.  [Ist  Dist.  N.  Y.l.  98).  and  issued  an  order  authoris- 
ing the  issue  of  $500,000  stock  upon  certain  conditions. 

Upon  applications  of  the  company  dated  February  7,  June  28,  September  14, 
and  December  21,  1914,  for  further  extensions  of  time  within  which  to  Issue  the 
stocks  authorized  by  order  of  March  28.  1913.  the  Commission,  on  February  17, 
June  27,  September  29,  and  December  29,  1914,  issued  orders  (see  blank  form  of 
extension  order,  page  379),  granting  such  extensions  to  June  30,  September  30, 
December  81.  1914,  and  June  30,  1916,  respectively. 


New  York  Edison  Company  —  Application  for  approval  of  issue  of  $16^00,000 

capital  stock 

Consolidated  Gas  Company  of  New  York  —  Application  for  approval  of  acqui- 
sition of  stock 

Case  No.  1718, 

Further  Hearing  Resolution 

Opinions 

Approval  Order 

This  proceeding  was  begun  upon  the  application  of  the  New  York  Edison  Com- 
pany, under  Section  69  of  the  Public  Service  Commissions  Law,  for  an  order  au- 
thorizing the  issuance  of  $15,800,000  additional  capital  stock  for  the  purposes 
therein  specified.  Hearings  were  had  on  August  12  and  on  subsequent  dates  to 
December  3,  1913.  By  a  petition  verified  December  24,  1913,  the  Consolidated 
Gas  Company  of  New  York  asked  for  authority  to  purchase  at  par  the  entire  issue 
of  capital  stock  and  bonds  to  be  authorized  in  this  case,  and  on  December  26,  1918, 
the  Commission  adopted  a  resolution  (see  blank  form  of  hearing  resolution,  page 
381),  reopening  the  case  and  setting  it  down  for  a  hearing  on  December  29,  1913, 
and  directing  that  the  petition  of  the  Consolidated  Gas  Company  of  New  York 
be  heard  as  having  been  presented  and  filed  in  that  case.  Further  hearing  was 
had  on  December  29,  1913.  On  March  3,  1914,  the  Commission  rendered  opinions 
(see  5  P.  S.  C.  R.   [1st  Dlst.  N.  Y.],  132). 
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Thereupon  the  CommlBslon  Issned  the  following  order: 


In  the  Mattbb  of  thb  Application 


OF   THB 


New  York  Edison  Company  under  Section  69  of  the 
Public  SeiTlce  CommlBslonB  Law  for  an  order  author- 
izlns  the  issuance  of  $16,800,000  additional  capital 
stocK-for  the  purposes  therein  spedfled. 


Application  of  Consolidated  Qae  Company  to  acquire 
the  same. 


Case  No.  1718, 
Order  Authorlilne  the 
Issuance  of  $15,800,000 
Further  'Capital  Stock, 
and  Acquisition  Thereof 
by  Consolidated  Gas 
Company 

May  4,  1914 


Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  the  New  York  Ekllson  Company  under  the  provisions  of  the 
Public  Service  Commissions  Law  by  its  petition  verified  July  31,  1013,  for  the  con- 
sent of  the  Commission  to  the  Issuance  by  said  company  of  capital  stock  to  the 
amount  of  fifteen  million  eight  hundred  dollars  ($15,800,000)  par  value,  and  the 
Consolidated  Gas  Company  of  New  York  having  made  applicanon  by  Its  petition 
verified  December  24,  1913,  for  an  order  authorising  the  said  Consolidated  Gaa 
Company  to  purchase  the  said  entire  issue  of  said  stock,  and  a  hearing  having  been 
duly  had  upon  said  applications  before  the  Commission,  Hon.  George  V.  S.  Wil- 
liams and  Hon.  Milo  R.  Maltble,  Commissioners,  presldiuf? ;  and  it  appearing  to  the 
Commission  that  the  authorized  capital  stock  of  the  said  New  York  Edison  Com- 

Kany  has  been  duly  Increased  from  $50,549,400  to  $66,349,400,  of  which  $50,153,400 
as  been  Issued  and  Is  outstanding;  and  it  being  now  the  opinion  of  the  CommU- 
slon : 

(1)  That  the  money  to  be  procured  by  the  said  further  Issue  of  stock 
Is  reasonably  required  for  the  discharee  or  lawful  refunding  of  Its  obliga- 
tions, and  particularly  for  the  purposes  which  are  hereinafter  stated  in  tnls 
order,  and 

(2)  That  said  purposes  are  not  in  whole  or  in  part  reasonably  charge- 
able to  operating  expenses  or  to  Income; 

Section  2.  It  ia  ordered.  That  the  New  York  Edison  Company  be  and  It  hereby 
Is  authorised  to  Issue  Its  capital  stock  to  the  amount  of  fifteen  million  eight  hun- 
dred thousand  dollars  ($15,800,000)  par  value;  that  all  the  stock  hereby  author- 
ized shall  be  stock  of  said  company  to  be  issued  for  money. 

Section  3.  It  is  ordered.  That  the  Consolidated  Gas  Company  of  New  York  be 
and  It  herebv  Is  authorized  to  purchase,  acquire,  take  apd  hold  the  said  $15,800,000 
par  value  of  capital  stock  of  the  said  New  York  Bdlson  Company  hereby  autnor- 
fied  to  be  Issued  as  aforesaid. 

Section  4.  It  ia  ordered.  That  said  Issue  of  stock  by  said  New  York  Bdlson 
Company  and  the  acquisition  of  said  stock  by  the  ConsolidattHl  (inn  Company  of 
New  York  are  authorized  upon  the  conditions  following  and  not  otherwise,  to  wit: 

First:  That  the  said  New  York  Bdlson  Company  shall  sell  the  said 
stock  hereby  authorized  so  as  to  net  the  said  company  not  less  than  the  par 
value  thereof  and  that  the  proceeds  thereof  shall  be  applied  only  to  the 
following  purposes,  that  is  to  say : 

For  discharge  or  refunding,  dollar  for  dollar,  of  the  principal  of 
obligations  of  the  New  York  Bdlson  Comoanv  incurred  for 

(a)  Acquisition  of  property,  and 

(b)  Construction,  completion,  extension  or  Improvement  of  its 
facilities,  plant  or  distributing  system,  which  said  obligations  are  de- 
scribed as  follows,  namelv : 

Notes  of  the  New  York  Edison  Companv  navable  to  the  Consoli- 
dated Gas  Company  on  demand,  dated  and  for  amounts  of  principal 
as  follows: 


Date  of  Note. 


Mav    11.    1907 , 

Mav    31.    1907 

June    15.    1907 

July  81,  1907    

September  11,  1907 
February    27.    1907 . 

May    6.    1910 

August  12,  1912... 
December  13,  1912. 
January    14,    1913.. 


Amount. 

700,000  00 

200,000  00 

500.000  00 

400,000  00 

5,000,000  00 

5,000,000  00 

1,000,000  00 

1,750,000  00 

500,000  00 

750,000  00 


Total $15,800,000  00 

Second:  That  said  New  York  Edison  Company  shall  keep  separate,  true 
and  accurate  accounts  showing  the  receipt  and  application  In  detail  of  the 
proceeds  of  the  sale  or  disposal  of  the  stock  hereby  authorised  to  be  issued 
and  on  or  before  the  tenth  day  of  each  month  the  company  ahall  make  veri- 
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fled  reports  to  the  Commission  stating  the  sale  or  sales  of  said  stock  durlDg 
the  previous  month,  the  terms  and  conditions  of  sale,  the  moneys  realised 
therefrom,  and  the  use  and  application  of  such  moneys;  and  said  accoants, 
vouchers  and  records  shall  be  ooened  to  audit  and  may  be  audited  from  time 
to  time  by  accountants  and  examiners  designated  for  such  purpose  by  the 
Commission. 

TMrd:  That  the  authority  hereby  given  to  Issue  said  stock  shall  apply 
only  to  stock  issued  by  the  said  company  on  or  before  the  80th  day  of  June, 
1014.      • 

Section  6.  It  it  ordered.  That  this  order  take  effect  on  the  4th  day  of  May, 
1014,  and,  except  as  provided  in  the  Third  paragraph  of  Section  4  limiting  the  dura- 
tion of  the  authority  to  issue  such  stock  herein  granted,  continue  In  force  until 
otherwise  ordered  by  the  Commission,  and  that  within  ten  davs  after  service  upon 
it  of  a  copy  of  this  order  said  New  York  Edison  Comnany  and  said  Consolidated 
Gas  Company  of  New  York  notify  the  Commission  whether  the  terms  of  this  order 
are  accepted  and  will  be  obeyed. 


New  York  Municipal  Railway  Corporation  —  Application  for  approval  of  issue 

of  $400,000  additional  capital  stock 

Case  No.  1692, 

Extension  Orders 

This  proceeding  was  begun  upon  the  application  of  the  New  York  Municipal 
Railway  Corporation  under  Section  55  of  the  Public  Service  Commissions  Law  for 
the  authority  of  the  Commission  to  issue  caoltal  stock  to  the  further  amount  of 
$400,000  par  value.  Hearings  were  had  on  June  20  and  on  subsequent  dates  to 
July  0,  1913.  The  Commission  on  August  1,  1913,  issued  an  order  authorizing 
the  further  issue  of  $400,000  par  value  of  capital  stock,  upon  certain  conditions. 

Applications  ha  vine  been  received  from  the  New  York  Municipal  Uallway  Cor- 
poration dated  January  28,  March  25,  April  25,  May  29,  June  29,  July  29,  Sep- 
tember 30,  October  30,  November  28  and  December  29,  1914,  for  further  extensions 
of  the  time  within  which  to  issue  stock  authorized  by  the  order  of  August  1,  1913. 
The  Commission  on  January  30,  March  27,  April  28,  June  2,  July  1,  July  30, 
October  9,  November  6,  November  30  and  December  31,  1914,  further  extended 
(see  blank  form  of  extension  order,  page  379)  such  time  to  March  30,  April  30, 
May  30,  June  30,  July  30,  September  30,  October  30,  November  30,  December  30, 
1914,  and  January  80,  1915,  respectively. 


New  York  Railways  Company  —  Application  for  authority  to  issue  $754,000 

bonds 

Case  No.  1660, 

Order  after  Rehearing 

This  proceeding  was  begun  upon  the  application  of  the  New  York  Railways  Com- 
pany for  authority  to  issue  $2,600,000  of  bonds  under  its  first  real  estate  and  re- 
funding mortgage  dated  January  1,  1912,  In  addition  to  $16,299,167.66  of  bonds 
theretofore  issued  under  said  mortgage.  Hearings  were  bad  during  1912.  On  No- 
vember 1,  1912,  the  Commission  rendered  an  ooinion  (see  8  P.  S.  C.  R.  [1st  Dlst. 
N.  Y.],  397),  and  issued  an  order  authorizing  the  issue  of  $640,000  of  bonds  upon 
certain  conditions  therein  set  forth.  Rehearings  were  had  on  May  23,  1918,  and  on 
subsequent  dates  to  December  12.  1913. 

Thereupon  the  Commission  issued  the  following  order: 


In  thb  Matter  of  thb  Application 

ov 

New  York  Railwatb  Company  for  authority  to  issue 
$2,600,000  of  bonds  under  its  First  Real  Estate  and 
Refunding  Mortgage,  dated  January  1,  1912,  in  addi- 
tion to  $16,299,167.66  of  bonds  heretofore  issued 
under  said  mortgage  and  now  outstanding  and 
uncancelled. 


Case  No.   1560. 
Order  after  Rehearing 
February  6,  1914 


Section  1.  Anpllcatlon  bavins  been  made  to  the  Public  Service  Commiasion  for 
the  First  District  by  the  New  York  Railways  Company  under  provisions  of  the 
Public  Service  Commisfllons  Law  for  the  consent  of  the  Commission  to  the  Issuance 
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by  Baid  company  of  bonds  to  tbe  amount  of  two  million  six  hundred  thousand  dol- 
lars (|2,(K)0,000)  face  yalne,  said  bonds  to  be  payable  on  the  first  day  of  January, 
1942,  and  to  bear  interest  at  four  (4)  per  cent  per  annum  payable  semi-annually 
and  secured  by  a  mortgage  upon  all  the  property  of  the  comoanr  known  as  its 
"  Thirty  Year  First  Real  Estate  and  Refunding  Mortgage,"  dated  January  1,  1912, 
made  to  the  Guaranty  Trust  Company  of  New  York  as  trustee,  and  a  hearing  hav- 
ing been  duly  held  upon  said  application  before  the  Commission,  Hon.  Milo  R.  Malt- 
bie.  Commissioner,  presiding  *  and  the  Commission  having  been  of  the  opinion  after 
said  bearing  that  not  more  tnan  six  hundred  and  forty  thousand  dollars  ($640,000) 
face  value  of  principal  of  said  bonds  should  be  issued,  and  having  therefore  on 
November  1,  1012.  made  and  served  an  order  authorizing  the  issuance  of  said 
amount  of  bonds. 

Section  2.  And  said  New  York  Railways  Company  having  under  date  of  May  0, 
1913.  made  an  application  for  a  rehearing  in  resoect  of  the  matters  determined  in 
and  by  said  order  of  November  1,  1912,  and  said  application  having  been  granted, 
and  such  rehearing  having  been  bad ;  and  said  company  having  failed  on  said  re- 
hearing to  present  any  facts  for  the  consideration  of  the  Commissioner  or  any  valid 
reason  why  the  determination  of  the  Commission  upon  the  facts  already  presented 
should  be  changed ;  and  the  Commission  being  of  tne  opinion  after  said  rehearin« 
that  said  determination  of  November  1,  1912,  was  in  all  respects  proper  and  should 
not  be  abrogated,  changed  or  modified. 

Section  8.  Jt  U  ordered.  That  said  application  of  the  New  York  Railways  Com- 
pany for  authority  to  issue  bonds  in  so  far  as  it  relates  to  any  amount  in  excess  of 
six  hundred  and  forty  thousand  dollars  (|640,000)  face  value  be  and  the  same 
hereby  is  denied  and  that  said  order  of  November  1,  1912,  be  and  the  same  hereby 
is  in  all  things  confirmed. 

Section  4.  It  ia  ordered.  That  this  order  shall  take  effect  Immediately  and  shall 
continue  in  force  until  changed  or  abrogated  by  future  order  of  the  Commission. 


Pelliam  Park  Railroad  Company  —  Application  of  George  Keegan  for  approval 
of  plan  for  reorganization  and  issue  of  Becurities  thereunder 

Case  No.  1659, 

Extension  Order 

Extension  and  Hearing  Resolution 

Extension  Orders 

This  preceedlng  was  begun  upon  the  application  of  George  Keegan,  acting  under 
a  plan  and  agreement  for  the  readjustment  of  the  affairs  of  the  Pelham  Park 
Railroad  Company,  entered  into  by  him  with  the  Interborough  Rapid  Transit  Com- 
pany, for  the  approval  of  the  said  plan  and  agreement,  and  tbe  issue  of  securities 
in  accordance  therewith.  Hearings  were  had  on  March  31  and  on  subsequent  dates 
to  May  20,  1913.  On  May  27,  1913,  the  Commission  rendered  an  opinion  (see  4 
P.  S.  C.  R.  [1st  Dist  N.  Y.l,  318),  and  issued  an  order  authorising  the  Pelham 
Park  and  City  Island  Railway  Company,  Inc.,  to  issue  $117,000  capital  stock,  the 
pn>ceeds  to  be  used    for  various  purposes  as  prescribed  by  tbe  order. 

Application  dated  December  20,  1913,  having  been  made  by  the  Pelham  Park 
and  City  Island  Railway  Company.  Inc..  for  an  extension  of  time  within  which  to 
complete  the  construction  of  the  railroad  and  issue  the  stock  authorized  by  the 
order  of  May  27,  1913,  the  Commission  on  January  6,  1914,  issued  an  order  (see 
blank  form  of  extension  order,  page  379)  granting  such  extension  of  time  to  April 
1,  1914. 

Application  having  been  made  by  the  Pelham  Park  and  City  Island  Railway 
Company,  Inc.,  for  a  further  extension  of  time  to  July  1,  1914,  within  which  to 
complete  the  construction  of  tbe  railroad  pursuant  to  the  order  of  May  27,  1913,  the 
Commission,  on  March  31,  1914,  issued  an  order  granting  a  further  extension  of 
time  to  April  14,  1914,  and  directing  that  a  hearina  be  bad  ou  Aorll  7.  1914. 

Hearing  having  been  had  on  April  7,  1914,  the  Commission,  on  April  14,  1914, 
issued  an  order  (see  blank  form  of  extension  order,  page  379)  extending  to  June 
1,  1914,  the  time  within  which  the  Pelham  Park  and  City  Island  Railway  Company, 
Inc.,  should  complete  the  construction  of  and  olace  in  full  oocration  its  street  rail- 
road, pursuant  to  the  order  of  May  27,  1913. 

Applications  dated  May  26  and  September  22,  1914,  having  been  made  by  the 
Pelham  Park  and  City  Island  Railway  Company,  Inc.,  for  further  extensions  of 
time  within  which  to  complete  the  construction  of  the  railroad  and  issue  the  stock, 
authorised  by  the  order  of  May  27,  1913,  the  Commission  on  June  2  and  Septem- 
ber 29,  1914,  issued  orders  (see  blank  form  of  extension  order,  page  370) 
granting  further  extensions  of  time  to  September  30  and  December  81,  1914, 
respectively. 
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Staten  Island  Midland  Railway  Company  —  Application  for  approval  of  issue 

of  $135,000  equipment  trust  certificates 

Case  No.  1887, 

Hearing  Resolution 

Order  Authorising  Issue  of  Certificates 

Rehearing  Resolution 

This  proceeding  was  begun  upon  the  application  of  the  Staten  Island  Midland 
Railway  Company  for  authority  to  issue  |135,000  face  value  of  equipment  trust 
certificates.  The  Commission  on  November  13.  1914.  directed  (see  blank  form  of 
hearing  resolution,  page  381)  that  a  hearing  be  had  on  November  23.  1914.  Hear- 
ings were  had  on  November  23  and  27,  1914.  On  December  22.  1914,  the  Com- 
mission rendered  an  opinion  (see  6  P.  S.  C.  R.  [1st  Dist.  N.  ¥.],  346),  and  there- 
upon issued  the  following  order: 


In  the  Matter 

OF  THE  Application  of  the 
Staten  Island  Midland  Railway  Company  for  author- 
ization  to   issue   $135,000   face   value   of   Series   A. 
Equipment  Trust  Certificates. 


Case  No.  1887, 
Order     Authorizing     Issue 
of     1135,000     Series     A 
Equipment    Trust     Cer- 
tihcates 
December  22,  1914 


Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  Staten  Island  Midland  Railway  Company  under  provisions  of 
the  Public  Service  Commissions  Law  for  the  consent  of  the  Commission  to  the 
issuance  by  said  company  of  equipment  trust  certificates,  Series  A,  to  the  amount 
of  $185,000,  face  value,  said  certificates  to  be  oavable  in  installments  of  $7,000  on 
the  first  day  of  each  January  and  $6,500  on  the  first  day  of  each  July  until  July  1, 
1925,  and  to  bear  Interest  at  six  (G)  per  cent  per  annum,  payable  semi-annually 
and  secured  by  a  certain  lease  and  agreement:  and  a  hearing  having  been  duly 
held  upon  said  application  before  the  Commission,  Honorable  Milo  R.  Maltbie  and 
Honorable  George  Y.  S.  Williams  presiding;  and  it  being  now  the  opinion  of  the 
Commission : 

(1)  That  the  Issuance  of  said  certificates  of  the  said  Staten  Island  Mid- 
land Railway  Company  to  the  amount  of  $135,000.  face  value,  payable  at  a 
period  of  more  than  twelve  months  after  the  date  thereof,  is  necessary  to 
and  reasonably  required  by  said  company  for  the  acquisition  of  property, 
and  particularly  for  the  purposes  which  are  hereinafter  stated  in  this 
order;  and 

(2)  That  the  expenditure  for  said  purpose  is  reasonably  chargeable  to 
capital,  except  as  to  $26,080  which  is  reasonably  chargeable  to  income. 

Section  2.  It  it  ottered.  That  the  Public  Service  Commission  for  the  First 
District  does  hereby  authorize  the  issue  by  the  said  Staten  Island  Midland  Railway 
Company  of  $135,000,  face  value,  of  principal  of  Series  A,  equipment  trust  oertln- 
cates  of  said  company,  maturing  In  installments  of  $7,000  on  the  first  day  of  each 
January  and  $6,500  on  the  first  day  of  each  July  until  July  1,  1925,  and  to  bear 
interest  at  six  (6)  per  cent  per  annum,  payable  semi-annually  under  and  in  pur- 
suance of  the  terms  of  a  certain  lease  of  82  cars  from  the  OKood  Bradley  Car 
Company  to  the  Staten  Island  Midland  Railway  Company  dated  November  2,  1914, 
and  in  pursuance  of  a  certain  agreement  between  (jsgood  Bradley  Car  Company, 
Bankers  Trust  Company  and  Staten  Island  Midland  Railway  Company,  dated 
November  2,  1914,  whereby  the  said  Osgood  Bradley  Car  Company  assigns  to 
Bankers  Trust  Company  its  right  and  title  to  said  32  cars  and  its  rights  under  the 
said  lease,  copies  of  which  lease  and  agreement  are  attached  to  the  petition  herein. 

Section  3.  It  i»  ordered.  That  said  issue  of  Series  A,  equipment  trust  certificates 
is  authorized  upon  the  conditions  following  and  not  otherwise,  to  wit : 

First:  That  the  said  Staten  Island  Midland  Railway  Company  shall  issue 
the  said  certificates  hereby  authorized  only  for  the  acquisition  of  the  82 
cars  described  in  the  petition. 

Second:  That  In  order  to  provide  for  the  payment  of  said  certificates  the 
company  shall  in  each  year,  beginning  January  1,  1915,  set  aside  out  of 
Income  not  less  than  $13,500.  The  moneys  thus  reserved  from  income  shall 
be  used  only  for  the  payment  of  the  equipment  trust  certificates  hereby 
authorized. 

Third:  That  the  authority  hereby  given  to  issue  such  certificates  shall 
apply  only  to  certificates  issued  by  the  said  company  on  or  before  the  31st 
day  of  January,  1915. 

Section  4.  It  is  ordered.  That  this  order  take  effect  on  the  22d  day  of  Decem- 
ber, 1914,  and  except  as  provided  In  the  third  paragraph  of  Section  3  limiting  the 
duration  of  the  authority  to  issue  such  certificates  herein  granted,  continue  In 
force  until  otherwise  ordered  by  the  Commission,  and  that  within  ten  days  after 
service  unon  it  of  a  copy  of  this  order  said  company  notify  the  Commission  whether 
the  terms  of  this  order  are  accepted  and  will  be  obeyed. 
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The  company  having  applied  under  date  of  December  29,  1914,  for  a  rehearing 
In  thlB  matter,  tbe  Commission,  on  December  31.  1914,  Issued  an  order  (see  blank 
form  a  rehearing  resolution,  page  382)  directing  that  rehearing  be  had  on  Jan- 
uary 7,  1915. 

Third  Avenue  Bridge  Company  —  Application  for  approval  of  issue  of  $20,000 

stock 

Case  No.  1485 

This  proceeding  was  begun  upon  the  application  of  the  Third  Avenue  Bridge 
Company  for  authority  to  issue  $20,000  par  value  of  stock.  Hearings  were  had 
'during  1911.  The  Commission  on  December  80,  1911,  rendered  an  opinion  (see 
2  P.  S.  C.  R.  [1st  Dist.  N.  Y.],  779),  and  issued  an  order  granting  the  appli- 
cation of  the  company  upon  certain  conditions.  On  March  8,  1912,  the  Commis- 
sion rendered  an  opinion  (see  3  P.  S.  C.  R.  [liit  Dist.  N.  T.],  209),  and  adopted  a 
resolution  upon  application  of  the  company  authorizing  the  expenditure  of 
$14,943.70  from  the  proceeds  of  the  sale  of  stock.  Upon  application  of  the  com- 
pany for  a  modification  of  the  approval  resolution  of  March  8.  1912,  the  Commis- 
sion on  April  4,  1913,  directed  that  a  rehearing  be  had  on  April  17,  1918. 
Rehearing  was  had  on  April  17,  1913,  and  closed.  Further  hearing  was  had  on 
December  24.  1914,  and  closed.     N5  further  action  during  1914. 


Third  Avenue  Railway  Company  —  Second  application  for  approval  of  acqui- 
sition of  stock  of  Mid-Crosstown  Railway  Company,  Inc.,  and  of  issue  of 
$500,000  bonds  to  pay  therefor 

Case  No.  1714, 
Opinion 
Final  Order 

This  proceeding  was  begun  upon  the  application  of  the  Third  Avenue  Railway 
Company  for  the  consent  of  the  Commission  to  purchase,  acquire,  take  and  hold 
the  capital  stock  and  bonds  which  might  be  issued  by  the  Mid-Crosstown  Railway 
Company,  Inc.,  In  payment  for  the  property  and  franchises  which  formerly  belonged 
to  Twenty-eighth  and  Twenty-ninth  Streets  Crosstown  Railroad  Company.  Hear- 
ings were  had  on  September  11  and  on  subsequent  dates  to  September  30,  1914. 
On  January  23,  1914,  the  Commission  rendered  an  opinion  (see  5  P.  S.  C.  R,  [1st 
Dist,  N.  Y.l,  22). 

Thereupon  the  Commission  issued  the  following  order : 


In  thk  Matter  of  the  Application 

OF 

Third  Avenue  Railway  Company  for  the  consent  of 
the  Public  Service  Commission  for  the  First  District 
to  purchase,  acquire,  take  and  hold  the  capital  stock 
and  bonds  which  may  be  Issued  by  the  Mld- 
Crosstown  Railway  Company.  Inc.,  in  payment  for 
the  property  and  franchises  which  formerly  belonged 
to  Twenty-eighth  and  Twenty-ninth  Streets  Cross- 
town   Railroad  Company. 


Case  No.  1714. 

Order 

January  23.  1914 


Section  I.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  the  Third  Avenue  Railway  Company  under  provisions  of  the 
Public  Service  Commissions  Law  for  authority  to  purchase,  acquire,  ^»e  and  hold 
all  the  capital  stock  and  bonds  to  be  Issued  by  the  Mid-Crosstown  RaWwyy  Com- 
pany, Inc.  (a  reorganization  of  tbe  Twenty-eighth  and  Twenty-ninth  Struts  Cross- 
town  Railroad  Company)  and  for  the  consent  of  the  Commission  to  the  {8««ance 
by  said  Third  Avenue  Railway  Company  of  bonds  to  the  amount  of  five  hnjdred 
thousand  dollars  ($500,000)  face  value,  said  bonds  to  be  payable  on  the  first  day 
of  January,  1960,  and  to  bear  Interest  at  four  per  cent  per  annum  payable  seml- 
annuaUy,  and  secured  by  a  mortgage  upon  all  the  property  of  the  company,  and  a 
hearing  taving  been  duly  held  upon  said  application  before  the  Commission,  Hon- 
oSble  Milo  R.  Maltbie,  Commissioner,  presiding;  and  the  Commission  having  by 
an  order  bearing  even  date  herewith  authorized  on  certain  conditions  the  issuance 
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of  one  hundred  and  fifty  thousand  dollars  ($150,000)  of  capital  stock  by  the  Mld- 
Crosstown  Railway  Company,  Inc.,  but  having  authorized  the  Issue  of  no  bonds 
whatsoever ;  and  it  being  now  the  opinion  of  tne  Commission 

(1)  That  permission  should  be  granted  to  the  Third  Avenue  Railway  Com- 

Sany  to  purchase,  acquire,  take  and  hold  the  one  hundred  and  fifty  thousand 
ollars   ($150,000)   of  capital  stock  so  authorized  to  t>e  issued  by  the  Mid- 
Crosstown  Railway  Company,  Inc. ; 

(2)  That  the  issue  of  said  bonds  of  the  said  Third  Avenue  Railway  Com- 

Sany  to  the  amount  of  not  exceeding  one  hundred  and  eighty-seven  thousand 
ollars  ($187,000)  face  value,  payable  at  a  period  of  more  than  twelve 
months  after  the  date  thereof,  is  necessary  to  and  reasonably  required  by 
said  company  for  the  acquisition  of  property,  and  particularly  for  the  pur- 
poses which  are  hereinafter  stated  in  this  order:  and 

(3)  That,    except   as    to   the   following   specified   amount   of   said   bonds 
authorized  to  be  issued  hereunder  to  procure  money  for  the  purposes  follow-^ 
Ing,  to  wit : 

$37,000,    or   BO    much    thereof   as    may    be   necessary   to    pay    the 
expenses  of  sale  and  make  up  discount, 

said  purposes  are  not  in  whole  or  in  part  reasonably  chargeable  to  operating 
expenses  or  to  Income. 

Section  II.  It  ia  ordered.  That  the  Public  Service  Commission  for  the  First 
District  does  hereby  authorize  the  said  Third  Avenue  Railway  Company  to  pur- 
chase, acquire,  take  and  hold  said  one  hundred  fifty  thousand  dollars  ($150,000) 
of  capital  stock  so  authorized  to  be  Issued  by  the  Mid-Crosstown  Railway  Company, 
Inc. 

Section  III.  It  ia  ordered.  That  the  Public  Service  Commission  for  the  First 
District  does  hereby  authorize  the  issue  by  the  said  Third  Avenue  Railway  Com- 
pany of  one  hundred  and  eighty-seven  thousand  dollars  ($187,000)  face  value  of 
principal  of  bonds  of  said  company,  maturing  the  first  day  of  January,  1960, 
redeemable  on  any  first  day  of  January  or  July,  after  July  1,  1014,  at  one  hundred 
and  five  per  cent  (105%  >  of  the  par  or  face  value  thereof  besides  accrued  interest, 
and  to  bear  interest  at  four  per  cent  (4%)  per  annum,  payable  semi-annually  under 
and  pursuant  to  the  terms  of  the  mortgage  heretofore  and  on  the  20th  day  of 
December,  1911.  made  and  executed  by  the  said  Third  Avenue  Railway  Company 
to  the  Central  Trust  Company  of  New  York,  as  trustee. 

Section  IV.  It  ia  ordered.  That  said  issue  of  bonds  is  authorized  upon  the  con- 
ditions following  and  not  otherwise,  to  wit : 

First:  That  none  of  said  bonds  shall  be  sold  or  issued  by  said  Third 
Avenue  Railway  Company  so  as  to  net  the  said  company  less  than  eighty 
per  cent  (80%)  of  the  par  value  of  principal  thereof  besides  interest  accrued 
thereon,  and  that  said  bonds  and  the  proceeds  thereof  shall  be  applied  only 
to  the  following  purposes,  that  is  to  say : 

(1)  For  acquisition  of  property  described  as  follows: 
$150,000  par  value  of  capital  stock  to  be  issued  by  the 
Mid-Crosstown  Railway  Company,  Inc $150,000 

(2)  For  expenses  of  sale  of  bonds  hereby  authorized 
and  to  make  up  the  discount  or  deficiency,  if  any,  in  the 
amount  realized  from  the  sale  to  net  not  less  than  eighty 
per  cent  (80%)  of  par  of  the  bonds  sold  for  the  purpose 
specified  In  Subdivision  (1)  of  paragraph  First  of  Sec- 
tion IV  and  to  be  applied  for  the  purpose  therein  stated, 

not  exceeding  the  sum  of   37,000 


Total    $187,000 

Second:  That  all  bonds  Issued  under  authority  of  this  order  for  the  pay- 
ment of  discounts,  commissions  and  expenses  in  connection  with  the 
approval,  issuance  and  sale  of  the  said  bonds,  not  to  exceed  $37,000,  shall 
be  amortized  out  of  the  Income  of  the  companv  prior  to  their  maturity  bv 
the  payment  into  an  amortization  fund  of  not  less  than  one  per  cent  (1%) 
of  the  face  value  of  bonds  so  issued  on  the  30th  day  of  June,  1914,  and 
each  and  every  year  thereafter,  plus  four  per  cent  (4%)  upon  all  prior 
payments,  so  long  as  may  be  necessary.  Said  fund  shall  be  used  only  for 
the  purpose  of  retirement  of  mortgage  bonds  of  said  company  or  for  the 
acquisition  of  property  for  capital  or  investment  purposes. 

Third:  That  said  company  shall  keep  separate,  true  and  accurate 
accounts  showing  the  receipt  and  application  In  detail  of  the  proceeds  of 
the  sale  or  disnosal  of  the  bonds  hereby  authorized  to  be  Issued  and  on  or 
before  the  tenth  day  of  each  month  the  company  shall  make  verified  reports 
to  the  Commission  stating  the  sale  or  sales  of  said  bonds  during  the  previous 
month,  the  terms  and  conditions  of  sale,  the  moneys  realized  therefrom  and 
the  use  and  application  of  such  moneys;  and  said  accounts,  vouchers  and 
records  shall  be  open  to  audit  and  may  be  audited  from  time  to  time  by 
accountants  and  examiners  designated  for  such  purpose  by  the  Commission. 

Fourth:  That  the  authority  hereby  given  to  issue  such  bonds  shall  apply 
only  to  bonds  issued  by  the  said  company  on  or  before  the  30tb  day  of 
June,  1914. 
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Section  v.  It  is  ordered.  That  tbis  order  take  effect  on. the  28d  day  of  January, 
1914,  and  except  as  provided  in  the  Fourth  paragraph  of  Section  IV  limltingr  the 
duration  of  the  authority  to  issue  such  bonds  herein  granted  continue  in  force 
until  otherwise  ordered  by  the  Commission  and  that  within  ten  days  after  service 
upon  it  of  a  copy  of  this  order  said  company  notify  the  Commission  whether  the 
terms  of  this  order  are  accepted  and  will  be  obeyed. 


Third   Ayenue   Railway   Company  —  Application   for   approval    of   issue   of 

$6,650,000  bonds 

Case  No.  1778, 

Approval  Order 

This  proceeding  was  begun  upon  the  application  of  the  Third  Avenue  Railway 
Company  for  leave  to  issue  $6,650,000  par  value  of  Its  first  refunding  mortgage 
fifty-year  four  per  cent  gold  bonds  secured  by  its  first  refunding  mortgage  dated 
December  20,  1911.  Hearings  were  had  on  January  7,  1914,  and  on  subsequent 
dates  to  February  18,  1914,  when  the  hearing  was  adjourned  to  March  2,  1914. 

Thereupon  the  Commission  issued  the  following  order: 


In  thb  Matter 

OF   THB 

Application  of  the  Tribd  Avbnub  Railwat  Company 
for  leave  to  issue  $6,600,000  par  value  of  its  First 
Refunding  Mortgage  Fifty-Tear  Four  Per  Cent  Gold 
Bonds  secured  by  its  First  Refunding  Mortgage,  dated 
December  20,  1911. 


Case  No.  1778, 
Order  Authorizing  Issue  of 
$4,000,000    Face    Value 
of  Bonds 
February  20,  1914 


Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  Third  Avenue  Railway  Company  by  its  petition  dated  and 
verified  December  24,  1918,  under  the  provisions  of  the  Public  Service  Commissions 
Law.  for  the  consent  of  the  Commission  to  the  issuance  by  said  company  of 
$6,650,000  face  value  of  Its  first  refunding  mortgage  fifty  year  four  per  cent  gold 
bonds  under  Its  First  Refunding  Mortgage,  dated  December  20,  1011,  and  a  hearing 
having  been  duly  had  upon  said  anplication  before  the  Commission,  Honorable 
Milo  R.  Maltble,  Commissioner,  presiding,  and  the  company,  pending  the  said  appli- 
cation, havinsT  asked  consent  of  the  Commission  to  a  preliminary  order  authorizing 
the  issue  of  $4,000,000  face  value  of  said  bonds,  the  proceeds  to  be  applied  as  here- 
inafter set  forth  ;  and  it  being  now  the  opinion  of  the  Commission 

(1)  That  the  money  to  be  procured  by  the  issue  of  $4,000,000  face  value 
of  said  bonds  payable  at  a  period  of  more  than  twelve  months  after  the  date 
thereof  is  necessary  to  and  reasonably  required  by  said  company  for  the 
discharge  or  lawful  refunding  of  its  obligations  or  for  the  reimbursement 
of  moneys  actually  expended  from  Income  or  from  other  moneys  in  the 
treasury  of  the  corporation,  not  secured  by  or  obtained  from  the  issue  of 
stocks,  bonds,  notes  or  other  evidence  of  indebtedness  of  such  corporation, 
for  the  acquisition  of  nroperty,  and  particularly  for  the  purposes  which  are 
hereinafter  stated  in  this  order;  and 

(2)  That,  except  as  to  the  following  specified  amount  of  said  bonds 
authorized  to  l)e  issued  hereunder  to  procure  money  to  be  applied  for  the 
purpose  following,  to  wit : 

$720,000  or  so  much  thereof  as  may  be  necessary  to  pay  expenses 
of  sale  of  the  bonds  hereby  authorized  and  to  make  up  discount, 

said  purposes  are  not  In  whole  or  in  part  reasonably  chargeable  to  operating 
expenses  or  to  income. 

Section  2.  It  in  ordered.  That  the  Public  Service  Commission  for  the  First 
District  does  hereby  authorize  the  issue  by  the  said  Third  Avenue  Railway  Company 
of  four  million  dollars  ($4,000,000)  face  value  of  principal  of  First  Refunding 
Mortgage  Bonds  of  said  company,  dated  January  1,  1910,  maturing  the  Ist  day  of 
January,  1960.  and  redeemable  at  any  time  on  or  after  the  1st  day  of  January, 
1915.  at  one  hundred  and  five  (105)  per  cent  of  the  par  or  face  value  thereof, 
besides  accrued  Interest,  and  to  hear  interest  at  four  (4)  per  cent  per  annum, 
payable  semi-annually,  under  and  in  pursuance  of  the  terms  of  the  said  mortgage 
made  and  executed  by  the  said  Third  Avenue  Railway  Company  to  Central  Trust 
Company  of  New  York  as  trustee,  dated  December  20,  1911. 

Section  8.  It  is  ordered.  That  said  issue  of  bonds  is  authorized  upon  the  con- 
ditions following,  and  not  otherwise,  to  wit : 

First:  That  the  said  Third  Avenue  Railway  Company  shall  sell  the  said 
bonds  hereby  authorized  so  as  to  net  the  said  company  not  less  than  eighty- 
two   (82)    per  cent  of  the  par  value  of  the  principal  thereof,  besides  the 


432       Public  Skbviob  Commission  —  Fiest  Distmct 

Intereat  accrued  thereon,  and  that  the  proceeds  thereof  shall  be  applied  only 
to  the  following  purposes,  that  Is  to  say: 

1.  To  pay  the  balance  of  principal  sum  payable 
upon  a  note  of  Third  Avenue  Railway  Company  dated 
March  25,  1913,  given  to  procure  money  to  pay  for 

stock  and  bonds  of  the  Belt  Line  Railway  Corporation.     11,939,787  44 

2.  To  pay  for  $253,000  face  value  of  capital  stock 

of  said  Belt  Line  Railway  Corporation  at  par 258,000  00 

8.  To  pay  the  balance  of  principal  sum  payable 
upon  a  note  of  the  Third  Avenue  Railway  Company 
dated  March  18,  1912,  to  procure  money  to  pay  for 
bonds  and  stock  of  New  York  City  Interborough  Rail- 
way Company  and  claims  against  said  company 1,000,000  00 

4.  For  the  reimbursement  of  the  treasuir  of  the 
Third  Avenue  Railway  Company  for  expenditures  out 
of  the  Income  or  other  moneys  In  the  treasury  not 
derived  from  stock,  bonds,  notes  or  other  evidences  of 
Indebtedness  of  said  company,  made  for  the  purchase 
of  the  said  stock  and  bonds  of  Belt  Line  Railway  Cor- 
poration, not  to  exceed    203,712  66 

5.  For  the  expenses  of  the  sale  of  the  bonds  hereby 
authorized  and  to  make  up  the  discount  or  deficiency, 
if  any.  In  the  amount  realized  upon  the  sale  to  net 
not  less  than  82  per  centum  of  par  of  the  bonds  sold 
for  the  purposes  specified  In  subdivisions  1,  2,  8  and 
4  of  this  paragraph  of  this  section,  to  be  applied  pro 
rata  for  the  purposes  therein  stated  not  exceeding  the 

sum  of    720,000  00 


Second:  That  all  said  bonds  issued  under  authority  of  this  order  for 
the  payment  of  expenses  and  discount  In  connection  with  the  approval, 
issuance  and  sale  of  the  bonds  hereby  authorised,  not  to  exceed  $720,000 
shall  be  amortised  and  for  such  amortization  the  said  Third  Avenue  Rail- 
way Company  shall  establish  and  maintain  an  amortisation  fund  and  shall 
pay  In  cash  Into  said  fund  out  of  revenue  or  surplus  of  said  company  on 
the  30th  day  of  June,  1915,  and  on  the  30th  day  of  June  In  each  year 
thereafter  until  the  30th  day  of  June,  1959,  an  amount  of  money  which 
shall  not  be  less  than  seventy-six  one-hundred ths  of  one  per  cent  of  the  said 
bonds  issued  to  pay  said  expenses  and  discount  plus  four  and  one-half  per 
centum  upon  all  prior  payments  into  said  fund  or  until  said  fund  with 
accumulations  shan  have  aggregated  $720,000  or  the .  amount  of  said  bonds 
Issued  to  pay  said  expenses  and  discount.  Said  fund  shall  be  used  only  for 
the  purpose  of  the  retirement  of  mortgage  bonds  of  said  company  or  for 
other  purposes  approved  by  the  Commission. 

Third:  That  said  company  shall  keep  separate,  true  and  accurate 
accounts  showing  the  receipt  and  application  In  detail  of  the  proceeds  of 
the  sale  or  disposal  of  the  bonds  hereby  authorized  to  be  Issued,  and  on  or 
before  the  lOtb  day  of  each  month  the  company  shall  make  verified  reports 
to  the  Commission  stating  the  sale  or  sales  of  said  bonds  during  the  previous 
month,  the  terms  and  conditions  of  sale,  the  moneys  realized  therefrom, 
and  the  use  and  application  of  such  moneys;  and  said  accounts,  vouchers 
and  records  shall  be  open  to  audit  and  may  be  audited  from  time  to  time 
by  accountants  and  examiners  designated  for  such  purpose  by  the 
Commission 

Fourth:  That  the  authority  hereby  given  to  issue  such  bonds  shall  apply 
only  to  bonds  issued  by  the  said  company  on  or  before  the  81st  day  of 
March,  1914. 

Section  4.  Further  ordered.  That  the  authority  herebv  dven  for  the  Issuance 
by  the  said  Third  Avenue  Railway  Company  of  the  sum  of  $4,000,000  face  value  of 
said  bonds  is  without  prejudice  to  any  right  of  the  said  company  to  prosecute  Its 
application  herein  for  authority  to  make  an  Issue  of  a  further  amount  of  bonds, 
and  is  without  prejudice  to  the  right  of  the  Commission  to  defer  action  and  Inquire 
further  thereon  and  upon  the  presentation  of  further  proof  to  make  Its  determina- 
tion as  to  the  same. 

Section  5.  It  i9  ordered.  That  this  order  take  effect  on  the  20th  day  of  Feb- 
ruary, 1914,  and  except  as  provided  in  the  Fourth  paragraph  of  Section  3  limiting 
the  duration  of  the  authority  to  issue  said  bonds  herein  granted,  continue  in  force 
until  otherwise  ordered  by  the  Commission,  and  that  within  ten  days  after  service 
upon  it  of  a  copy  of  this  order  said  company  notify  the  Commission  whether  the 
terms  of  this  order  are  accepted  ahd  will  be  obeyed. 

Adjourned  hearings  were  had  on  March   2,   1914,  and  on  subsequent  dates  to 

December  9,  1914,  when  the  hearing  was  adjourned  subject  to  call.     Hearing  was 

resumed  on  December  24,  1914,  and  adjourned  to  January  8,  1915.     No  further 

action. 
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Twenty-third    Street    Railway    Company  —  Application     for    approval    of 

$1,600,000  bond  issue 

Case  No.  1584, 
Opinion 
Order   Orantinsr  Application 

This  proceeding  was  begun  upon  the  application  of  the  Twenty-third  Street 
Railway  Company,  under  Section  8  of  the  Railroad  Law  and  Section  55  of  the 
Public  Service  Commissions  Law,  for  the  consent  of  the  Commission  to  the  creation 
and  delivery  of  a  mortgage  for  $1,500,000  upon  all  Its  property  and  franchises, 
and  to  the  issuance  of  $1,500,000  of  bonds  thereunder.  Hearings  were  had  during 
1912  and  1913  to  January  7th.  On  May  27,  1913,  the  Commission  rendered  an 
opinion  (see  4  P.  S.  C.  R.  .[Ist  Dlst.  N.  Y.],  283),  to  certain  particulars  of  which 
the  company  took  objections.    Further  hearing  was  had  on  December  0,  1)L8. 

Thereupon  the  Commission  Issued  the  following  order: 


In  the  Mattes  of  the  Application 

OF    THE 

Twenty-third  Street  Railway  Company  un^er  Sec- 
tion 8  of  the  Railroad  Law  and  Section  55  of  the 
Public  Service  Commissions  Law  for  the  consent  of 
the  Commission  to  the  creation  and  delivery  of  a 
mortgage  for  $1,500,000  upon  all  its  property  and 
franchises  and  to  the  Issuance  of  11,500,000  of  bonds 
thereunder. 


Case  No.  1584, 

Order    Granting    AppUca- 

Uon 

May  28,  1914 


Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  the  Twenty-third  Street  Railway  Company  under  provisions 
of  the  Railroad  Law  for  the  consent  of  the  Commission  to  the  execution  and  issu- 
ance bv  said  company  of  a  mortgage  to  the  Bankers  Trust  Company  as  trustee, 
and  a  hearing  having  been  duly  held  upon  said  application  before  the  Commission: 
and  It  appearing  to  the  Commission  that  the  owners  of  capital  stock  of  said 
Twenty-third  Street  Railway  Company  to  an  amount  equal  to  that  required  by 
the  statute  have  consented  to  the  Issuance  of  said  mortgage; 

Section  2.  It  U  ordered.  That  the  Public  Service  Commission  for  the  First  Dis- 
trict does  hereby  consent  to  the  Issuance  and  execution  by  said  Twenty-third  Street 
Railway  Company  unto  said  Bankers  Trust  Company  as  trustee  of  an  improvement 
and  refunding  mortgage,  said  mortgage  to  be  dated  as  of  the  first  day  of  January, 
1912,  to  secure  an  issue  of  one  million  five  hundred  thousand  dollars  ($1,500,000) 
of  bonds  of  said  Twenty- third  Street  Railway  Company,  said  bonds  to  be  dated  as 
of  the  first  day  of  January.  1912.  and  to  be  payable  on  the  first  day  of  January, 
1962,  redeemable  upon  any  Interest  day  at  one  hundred  and  seven  per  cent  (107%) 
of  the  par  value  thereof  and  accrued  interest,  and  the  said  bonds  to  bear  interest 
at  five  per  cent  (5%)  per  annum  payable  semi-annually  upon  the  terms  and  condi- 
tions In  said  mortgacre  set  forth  and  contained.  The  form  of  such  mortgage  sub- 
mitted  by  said  Twenty-third  Street  Railway  Company  to  the  Commission  is  hereby 
approved  and  ordered  filed  and  properly  identified  by  reference  thereon  to  the  reso- 
lution under  authority  of  which  this  order  Is  Issued.  Said  company,  however, 
shall  have  no  right  or  authority  to  Issue  any  bonds  pursuant  to  the  terms  of  said 
mortgage  except  as  hereafter  authorized  by  the  Commission. 

Section  3.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  the  Twenty-third  Street  Railway  Company  under  provisions 
of  the  Public  Service  Commissions  Law  for  the  consent  of  the  Commission  to  the 
issuance  by  said  company  of  bonds  to  the  amount  of  one  million  five  hundred 
thousand  dollars  ($1,500,000)  face  value,  said  bonds  to  be  payable  on  the  first 
day  of  January,  1062,  and  to  bear  Interest  at  five  per  cent  (5%)  per  annum  pay- 
able semi-annually  and  secured  by  an  Improvement  and  refunding  mortgage  upon 
all  the  property  of  the  company ;  and  a  hearing  having  been  duly  held  upon  said 
application  before  the  Commission,  Honorable  Milo  R.  Maltble,  Commissioner,  pre- 
siding ;  and  it  being  now  the  opinion  of  the  Commission 

(1)  That  the  issue  of  said  bonds  of  the  said  Twenty-third  Street  Railway 
Company  to  the  amount  of  one  million  five  hundred  thousand  dollars 
($1,500,000)  pavable  at  a  period  of  more  than  twelve  (12)  months  after 
the  date  thereof  Is  necessary  to  and  reasonably  required  by  said  company 
for  the  discharge  or  lawful  refunding  of  its  obligations  and  particularly  for 
the  purposes  which  are  hereinafter  stated  in  this  order,  and  said  purposes 
are  not  in  whole  or  in  part  reasonably  chargeable  to  operating  expenses  or 
to  income. 

Section  4.  It  ia  ordered.  That  the  Public  Service  Commission  for  the  First 
District  does  herebv  authorize  the  issue  by  the  said  Twenty-third  Street  Railway 
Company  of  one  million  five  hundred  thousand  dollars  ($1,500,000)  face  value  of 
principal   of   bonds   of   said   company   maturing  the   first  day   of   January,   1962, 
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redeemable  on  any  Interest  day  at  one  hundred  and  seven  per  cent  (107%)  of  the 
par  or  face  value  thereof  besides  accrued  interest,  and  to  bear  interest  at  five  per 
cent  (6%)  per  annum  payable  semi-annually  under  and  in  pursuance  of  the  terms 
of  the  mortgage  hereby  approved  to  be  made  and  executed  by  the  said  Twenty- 
third  Street  Railway  Company  to  the  Bankers  Trust  Company  as  trustee. 

Section  6.  It  is  ordered,  That  said  issue  of  bonds  is  authorized  upon  the  con- 
ditions following  and  not  otherwise,  to  wit : 

First:  That  the  said  Twenty-third  Street  Railway  Company  shall  deliver 
the  said  bonds  hereby  authorissed  to  the  said  face  amonnt  of  $1,500,000  to 
Bankers  Trust  Company,  successor  by  merger  to  the  Mercantile  Trust  Com- 
pany as  trustee,  under  a  certain  agreement  between  the  I nterborough -Met- 
ropolitan Company  and  the  Mercantile  Trust  Company  dated  May  23,  1907, 
in  lieu  of  and  rs  a  full  discharge  of  a  certain  obligation  of  tlse  said  Twenty- 
third  Street  Railway  Company  evidenced  by  a  certain  note  dated  April  30, 
1907,  for  $2,204,929.92  payable  to  the  Mercantile  Trust  Company,  as  trustee, 
which  said  obligation  by  reason  of  a  compromise  and  settlement  in  a  cer- 
tain lltlcation  thereon  has  been  adjusted  and  settled  at  the  sum  of 
$1,500,000. 

Second:  That  said  company  shall  keep  separate,  true  and  accurate 
accounts  showing  the  receipt  and  application  in  detail  of  the  proceeds  of 
the  sale  or  disposal  of  the  bonds  hereby  authorised  to  be  Issiied  and  on  or 
before  the  tenth  day  of  each  month  shall  make  verified  reports  to  the  Com- 
mission stating  the  disposition  of  said  bonds  during  the  previous  month, 
the  terms  and  conditions  of  such  disposition,  and  the  obligations  discharged 
thereby ;  and  said  accounts,  vouchers  and  records  shall  be  open  to  audit 
and  may  be  audited  from  time  to  time  by  accountants  and  examiners  desig- 
nated for  such  purpose  by  the  Commission. 

Third:  That  the  authority  hereby  given  to  issue  such  bonds  shall  apply 
only  to  bonds  issued  by  the  said  company  on  or  before  the  thirtieth  day  of 
June,  1914. 

Fourth:  That  a  duplicate  original  of  the  mortgage  consented  to  and 
authorized  as  aforesaid  upon  execution  thereof  be  filed  by  the  petitioner 
with  the  Secretary  of  this  Commission. 

Section  6.  It  is  ordered.  That  this  order  take  effect  on  the  28th  day  of  May, 
1914.  and  except  as  provided  in  the  third  paragraph  of  Section  6  limiting  the 
duration  of  the  authority  to  issue  such  bonds  herein  granted,  continue  in  force 
until  otherwipe  ordered  by  the  Commission  and  that  within  ten  (10)  days  after 
service  upon  it  of  a  copy  of  this  order  said  company  notify  the  Commission 
whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

On  May  28.  1914,  Commissioner  Maltbie  filed  an  opinion  in  this  matter  (see 
.5   P.   S.  C.   R.    [Ist   Dlat.   N.  Y.l,  317). 


APPLICATIONS  FOR  CERTIFICATES  OF  PUBLIC  CONVENIENCE  AND 

NECESSITY 


Brooklyn  and  Jamaica  Bay  Railway  Company  —  Application  for  approval  of 
certificate  for  public  convenience  and  necessity  for  street  railroad  in 
Broolclyn 

Case  No.  1284 

This  proceeding  was  begun  in  1910  upon  the  application  of  the  Brooklyn  and 
Jamaica  Bay  Railway  Company  for  a  certificate  of  public  convenience  and  neces- 
sity for  a  street  railroad  beginning  at  Montauk  avenue  and  Liberty  avenue,  on 
Montauk  avenue,  Fairfield  avenue,  Railroad  avenue  and  private  property  to  Spring 
or  Mill  Creek  and  Jamaica  bay,  and  beginning  at  Montauk  avenue  and  Fairfield 
avenue  in  a  southerly  direction  to  Jamaica  bay.  Hearings  were  had  during  1010 
and  1911  to  September  20,  1911.  The  company  was  to  present  further  evidence, 
but  did  not  do  so,  and  has  from  time  to  time  requested  a  postponement  of  action 
by  the  Commission  upon  the  application  to  enable  it  to  perfect  certain  financial 
arrangements  for  the  construction  of  the  railroad.     No  further  action. 


Degnon  Terminal  Railroad  Corporation  —  Application  for  certificate  of  public 

convenience  and  necessity  for  freight  railroad  in  First  Ward,  Borough  of 

Queens 

Case  No.  1780, 

Hearing  Resolution 

Resolution  Granting  Application 

This  proceeding  was  begun  upon  the  application  of  the  Degnon  Terminal  Railroad 

Corporation,  under  Section  0  of  the  Railroad  Law  of  the  State  of  New  York,  for  a 
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certificate  of  public  convenienre  and  necessity.  The  Commission  on  January  16, 
1914,  directed  (see  blanlc  form  of  hearini;  resolution  witb  notice,  page  380)  that 
a  hearing  be  had  on  January  26,  1914,  and  that  the  company  publish  due  notice 
thereof.  A  hearing  was  had  on  January  26,  1914. 
Thereupon  the  Commission  issued  the  following  resolution : 


In   thw    Mattrr 
or   THE 

Application  of  Degnon  Terminal  Railroad  Corpora- 
tion for  a  certificate  of  public  convenience  and  a 
necessity  under  Section  9  of  the  Railroad  Law  of 
the  State  of  New  York. 


Case  No.  1786, 
Resolution     Granting    Ap- 
plication 
January  27,  1914 


On  motion  duly  made  and  seconded  the  following  resolution  was  adopted : 

Resolved,  That  the  application  of  Degnon  Terminal  Railroad  Corporation,  pur- 
suant to  the  provisions  of  Section  9  of  the  Railroad  Law,  for  a  certificate  of  con- 
venience and  a  necessity  for  the  construction  of  a  railroad  in  the  Borough  of 
Queens,  City  of  New  York,  be  and  hereby  is  granted,  and  that  the  Chairman  and 
Secretary  of  the  Commission  be  and  hereby  are  authorized  in  its  name  to  execute  a 
certificate  in  duplicate  in  the  following  form  and  to  afllz  thereto  the  seal  of  the 
Commission ;  one  of  which  duplicates  shall  be  filed  In  the  office  of  the  Commission 
and  the  other  of  which  shall  be  delivered  to  the  Company : 


In  thb  Mattbb 


OF  Tna 


Application  of  Degnon  Terminal  Railroad  Corpora- 
tion for  a  certificate  of  public  convenience  and  a 
necessltv  under  Section  9  of  the  Railroad  Law  of  the 
State  of  New  York. 


Case  No.  1786, 

Certificate  of  Convenience 

and  a  Necessity 


The  Degnon  Terminal  Railroad  Corporation  having  duly  made  application  to  the 
Public  Service  Commission  for  the  First  District,  pursuant  to  toe  provisions  of 
Section  9  of  the  Railroad  Law,  by  petition  dated  December  31,  1918,  and  verified 
January  5,  1914,  for  a  certificate  that  said  company  has  caused  a  copy  of  its  cer- 
tificate of  incorporation  to  be  published  as  required  by  law,  and  has  filed  satisfac- 
tory proof  of  said  publication  with  the  Public  Service  Commission  for  the  First 
District,  as  required  by  law,  and  that  public  convenience  and  a  necessity  require 
the  construction  of  the  railroad  as  proposed  in  said  certificate  of  incorporation ; 

And  the  Commission  having  fixed  the  26th  day  of  January,  1914,  at  12  o'clock 
noon,  at  the  office  of  the  Commission,  No.  154  Nassau  street.  Borough  of  Man- 
hattan, City  of  New  York,  for  a  hearing  upon  said  application,  and  having  directed 
that  a  notice  of  the  time,  place  and  purpose  of  said  hearing,  containing  a  descrip- 
tion of  the  termini  between  which  the  petitioner  proposed  to  construct  and 
operate  said  railroad,  be  published  in  certain  newspapers  and  at  certain  times 
specified  by  the  Commission :  and  said  notice  having  been  duly  published  as 
directed  by  the  Commission ;  and  said  hearing  having  been  dulv  had  by  and  before 
the  Commission  on  .Tanuary  26.  1914.  Chairman  McCall  presiding,  Parker  &  Aaron 
by  Charles  A.  Baker  of  Counsel,  appearing  for  the  petitioner  in  support  of  said 
application,  Edward  M.  Deegan,  Assistant  Counsel,  attending  for  the  Commission, 
and  no  one  appearing  in  opposition  to  said  application ;  and  said  petitioner  having 
filed  with  the  Commission  satisfactory  proof  that  it  has  published  a  copy  of  its 
certificate  of  incorporation  as  required  by  law ;  and  the  Commission  having  deter- 
mined after  the  proceedings  on  said  hearing  that  public  convenience  and  a  neces- 
sity require  the  construction  of  said  railroad  as  proposed  in  said  certificate  of 
incorporation ; 

Now,  therefore.  The  Public  Service  Commission  for  the  First  District  dobs 
HEREBY  CERTIFY  that  ssid  Dcguon  Terminal  Railroad  Corporation  has  caused  a 
copv  of  its  certificate  of  incorporation  to  be  published  as  required  by  law.  and  has 
filed  satisfactory  proof  thereof  with  the  Public  Service  Commission  for  the  First 
District,  as  required  by  law ;  and  further  that  public  convenience  and  a  necessity 
require  the  conf<trurtion  of  the  railroad  as  proposed  in  said  certificate  of  Incor- 
poration, the  length  and  termini  of  said  railroad  being  described  therein  as  follows : 
Exclusive  of  switches  and  sidings,  its  total  length  is  to  be  between  one- 
half  a  mile  and  one  mile,  and  Its  termini  are  to  be  a  point  near  Davis  street 
and  a  point  near  School  street,  both  located  in  the  First  ward  of  the  Bor- 
ough of  Queens,  County  of  Queens,  City  and  State  of  New  York. 

Public  Service  Commission  for  the  First  District 


Chairman 


Beoretary 
A  certificate  in  the  form  prescribed  by  the  foregoing  resolution  was  accordingly 
•x«eQt«d  on  January  27,  1914,  and  was  delivered  to  the  applicant. 
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APPLICATIONS  FOR  APPROVAL  OF  CONSTRUCTION  AND  EXERCISE 

OF  FRANCHISE  THEREFOR 


Degnon  Terminal  Railroad  Corporation  —  Application  for  approval  of  exercise 

of  franchise  for  railroad  across  Pearson  street  and  other  streets,  Borough  of 

Queens 

Case  No.  1848, 

Hearing   Resolution 
Approval  Order 

This  proceeding  was  begun  upon  the  application  of  the  Degnon  Terminal  Rail- 
road  Corporation,  under  Section  53  of  the  Public  Service  Commissions  Law,  for 
the  permission  and  approval  to  the  exercise  of  a  franchise  and  the  construction 
and  operation  of  a  railroad  over  portions  of  Pearson  street,  Anable  avenue.  Creek 
street,  Orton  street.  Manly  street,  Nott  avenue,  Davis  street  and  Mount  street,  in 
the  First  Ward  of  the  Borough  of  Queens.  The  Commission  on  July  1,  1914, 
directed  (see  blank  form  of  hearing  resolution,  with  notice,  page  380)  that  a 
hearing  be  had  on  July  10,  1914,  and  that  the  company  publish  due  notice  thereof. 
Hearing  was  had  on  July  10,  1914. 

Thereupon  the  Commission  issued  the  following  order : 


In  thk  Matter  of  the  Application 

OF  the 

Degnon  Terminal  Railroad  Corporation  for  the 
permission  and  approval  of  the  Public  Service  Com- 
mission for  the  First  District,  under  Section  53  of 
tbe  Public  Service  Commissions  Law,  to  exercise  a 
franchise  and  operate  a  railroad  over  certain 
streets,  avenues  and  highways  In  the  First  Ward  of 
the   Borough  of  Queens,   City  of  New  York. 


Case  No.  1843, 
Order    Granting    Appllca- 
^  tion 

July  6,  1914 


Degnon  Terminal  Railroad  Corporation  having  made  application  to  this  Com- 
mission by  petition  verified  June  24,  1014,  for  the  permission  and  approval  of  this 
Commission,  pursuant  to  the  provisions  of  Section  53  of  the  Public  Service  Com- 
missions Law,  for  the  construction  of  a  railroad  and  the  exercise  of  the  franchise 
to  operate  the  same  In,  upon  and  across  the  streets,  avenues  and  highways  herein- 
after described  as  set  forth  in  a  certain  franchise  contract  dated  June  12,  1914, 
made  and  entered  into  between  the  said  railroad  corporation  and  Tbe  City  of  New 
York;  and  the  Commission  having  fixed  the  lOth  day  of  July,  1914,  at  10:80 
o'clock  a.  If.  at  the  office  of  the  Commission,  No.  154  Nassau  street,  Borough  of 
Manhattan,  City  of  New  York,  for  a  hearing  upon  said  application,  and  having 
directed  that  a  notice  of  the  time,  place  and  puroose  of  said  hearing  be  published 
In  certain  newspapers  and  at  certain  times  specified  by  the  Commission ;  and  said 
hearing  having  been  had  by  and  before  tbe  Commission  on  July  10,  1914,  Commis- 
sioner Wood  presiding,  Parker  &  Aaron  by  Charles  A.  Baker  of  Counsel  appearing 
for  the  petitioner  in  support  of  said  application,  Vincent  Victory,  Assistant  Cor- 
poration Counsel,  appearing  for  The  City  of  New  York,  and  Edward  M.  Deegon, 
Assistant  Counsel,  attending  for  the  Commission,  and  no  one  appearing  in  oppo- 
sition to  said  application,  and  said  petitioner  having  presented  and  filed  with  the 
Commission  proof  of  publication  of  notice  of  the  time,  place  and  purpose  of  said 
hearing  as  required  by  the  Commission  and  having  presented  its  allegations  and 
made  its  proofs  whereby  it  satisfied  the  Commission  that  the  construction  of  said 
railroad  and  the  exercise  of  said  franchise  is  necessary  and  convenient  for  the 
public  service,  and  the  Commission  having  determined  after  said  hearing  that  the 
construction  of  said  railroad  and  the  exercise  of  said  franchise  to  operate  the  same 
is  necessary  and  convenient  for  the  public  service. 

Ordered,  That  the  said  application  be  and  the  same  hereby  is  granted ;  that  the 

I  permission  and  approval  of  the  Public  Service  Commission  for  the  First  District 
s  hereby  granted  to  the  Degnon  Terminal  Railroad  Corporation  for  the  construc- 
tion of  said  railroad  and  the  exercise  of  the  aforesaid  franchise  to  operate  the 
same  in,  upon  and  across  the  following  streets,  avenues  and  highways  In  the  First 
Ward  of  the  Borough  of  Queens,  City  of  New  York : 

1.  A  double  track  crossing  Pearson  street  parallel  to  Meadow  street  and 
about  twelve  (12)   feet  southeasterly  therefrom. 

2.  A  double  track  beginning  on  the  southwesterly  side  of  Anable  avenue 
about  twelve  (12)  feet  southeasterly  from  the  southeasterly  side  of  Meadow 
street;  thence  northeasterly  In  a  curve  across  Anable  avenue  to  a  point  on 
the  northeasterly  side  thereof. 

8.  A  double  track  crossing  Creek  street  parallel  to  Nott  avenue  and 
about  twelve   (12)   feet  southerly  therefrom. 
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4.  A  double  track  crosslnff  Orton  street  parallel  to  Nott  avenue  and  abont 
twelve  (12)   feet  southerly  tberefrom. 

6.  A  double  track  crossing  Manly  street  (tarallel  to  Nott  avenue  and 
about  twelve  (12)  feet  southerly  therefrom. 

6.  A  single  track  crossing  Nott  avenue  at  right  angles  near  the  center 
of  the  block  between  Orton  street  and  Manly  street. 

7.  A  single  track  beginning  at  a  point  on  the  northwesterly  side  af  Davis 
street  about  eight  (8)  feet  southwesterly  from  the  Intersection  of  said  north- 
westerly side  of  Davis  street  with  the  southwesterly  side  of  Pearson  street; 
thence  southerly  In  a  curve  across  Davis  street  to  the  southeasterly  side 
thereof  at  a  point  about  seventy  (70)  feet  southwesterly  from  the  Intersec- 
tion of  said  southeasterly  side  of  Davis  street  with  the  southwesterly  side 
of  Pearson  street. 

8.  A  single  track  beginning  at  a  point  on  the  northwesterly  side  of  Creek 
street  near  the  center  Une  of  the  block  between  Anable  avenue  and  Pearson 
street;  thence  southerly  in  a  curve  across  Creek  street  to  a  point  in  the 
southeasterly  side  of  Creek  street  about  two  hundred  and  flfty-flve  (266) 
feet  northerly  from  the  intersection  of  said  southeasterly  side  of  Creek 
street  and  the  northerly  side  of  Hunters  Point  avenue. 

9.  A  single  track  beginning  at  a  point  on  the  westerly  aide  of  Creek 
street  about  seventy-two  (72)  feet  southerly  from  the  Intersection  of  said 
westerly  side  of  Creek  street  with  the  southerly  side  of  Nott  avenue;  thence 
southeasterly  in  a  curve  across  Creek  street  to  the  easterly  side  thereof  at 
a  point  about  one  hundred  and  sixty -seven  (167)  feet  southerly  from  the 
intersection  of  said  easterly  side  of  Creek  street  with  the  southerly  side  of 
Nott  avenue. 

10.  A  single  track  beginning  at  a  point  in  the  westerly  side  of  Creek 
street  about  three  (3)  feet  southerly  from  the  Intersection  of  said  westerly 
side  of  Creek  street  with  the  southerly  side  of  Nott  avenue;  thence  north- 
easterly in  a  curve  across  Creek  street  and  Nott  avenue  to  a  point  on  the 
northerly  side  of  Nott  avenue  about  sixty -five  (65)  feet  easterly  from  the 
intersection  of  said  northerly  side  of  Nott  avenue  with  the  easterly  side  of 
Creek  street. 

11.  A  single  track  beginning  at  a  point  on  the  southerly  side  of  Nott 
avenue  about  two  hundred  and  twenty-five  (226)  feet  easterly  from  the 
intersection  of  said  southerly  side  of  Nott  avenue  with  the  easterly  side  of 
Creek  street ;  thence  northeasterly  in  a  curve  across  Nott  avenue  to  a  point 
on  the  northerly  side  thereof  about  sixty-five  (66)  feet  easterly  from  the 
intersection  of  said  northerly  side  of  Nott  avenue  with  the  easterly  side  of 
Dutch  Kills  place. 

12.  A  single  track  beginning  at  a  point  on  the  southerly  side  of  Nott 
avenue  about  two  hundred  and  ninety-five  (206)  feet  westerly  from  the 
intersection  of  said  southerly  side  of  Nott  ^a venue  with  the  westerly  side  of 
Orton  street ;  thence  northeasterly  in  a  curve  across  Nott  avenue  to  a  point 
on  the  northerly  side  thereof  about  ten  (10)  feet  easterly  from  the  Inter- 
section of  said  northerly  side  of  Nott  avenue  with  the  easterly  side  of 
Queens  place. 

18.  A  single  track  beginning  at  a  point  on  the  southerly  side  of  Nott 
avenue  about  one  hundred  and  fifty  (150)  feet  westerly  from  the  intersec- 
tion of  said  southerly  side  of  Nott  avenue  with  the  westerly  side  of  Orton 
street ;  thence  northeasterly  in  a  curve  across  Nott  avenue  to  a  point  on  the 
northerly  side  thereof  about  fifty  (60)  feet  westerly  from  the  intersection 
of  said  northerly  side  of  Nott  avenue  with  the  westerly  side  of  Orton  street. 

14.  A  single  track  beginning  at  a  point  on  the  westerly  side  of  Orton 
street  about  three  (3)  feet  southerly  from  the  intersection  of  said  westerly 
side  of  Orton  street  with  the  southerly  side  of  Nott  avenue;  thence  north- 
easterly in  a  curve  across  Orton  street  and  Nott  avenue  to  a  point  on  the 
northerly  side  of  Nott  avenue  about  fifty-nine  (60)  feet  easterlv  from  the 
intersection  of  the  said  northerly  side  of  Nott  avenue  with  the  easterly 
side  of  Orton  street. 

15.  A  single  track  crossing  Nott  avenue  at  right  angles  near  the  center 
line  of  the  block  between  Manly  street  and  Mount  street. 

16.  A  single  track  crossing  Nott  avenue  at  right  angles  near  the  center 
line  of  the  block  between  Mount  street  and  School  street. 

17.  A  single  track  crossing  Anable  avenue  at  right  angles  near  the  center 
line  of  the  block  between  Orton  street  and  Manly  street. 

18.  A  single  track  crossing  Anable  avenue  at  right  angles  near  the  center 
line  of  the  block  between  Manly  street  and  Mount  street. 

10.  A  single  track  crossing  Anable  avenue  at  right  angles  near  the  center 
line  of  the  block  between  Mount  street  and  School  street. 

20.  A  single  track  beginning  at  a  point  in  Creek  street  on  the  center 
line  of  the  track  hereinbefore  described  as  No.  0 ;  thence  southeasterly  in  a 
curve  to  a  point  on  the  easterW  side  of  Creek  street  about  one  hundred  and 
thirty-seven  (137)  feet  southerly  from  the  Intersection  of  said  easterly  side 
of  Creek  street  with  the  southerly  side  of  Nott  avenue. 

21.  A  single  track  beginning  at  a  point  on  the  westerly  side  of  Manly 
street  about  three  (3)  feet  southerly  from  the  Intersection  of  said  westerly 
side  of  Manly  street  with  the  southerly  side  of  Nott  avenue;  thence  north- 
easterly in  a  curve  across  Manly  street  and  Nott  avenue  to  a  point  on  the 
northerly  side  of  Nott  avenue  about  fifty-nine  (59)  feet  easterly  from  the 
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Intersection  of  said  northerly  side  of  Nott  avenue  with  the  easterly  side  of 
Manly  street. 

22.  A  single  track  beginning  at  a  point  on  the  westerly  side  of  Mount 
street  about  two  (2)  feet  soutnerlv  from  the  Intersection  of  said  westerly 
side  of  Mount  street  with  the  southerly  side  of  Nott  avenue;  thence  north- 
easterly in  a  curve  across  Mount  street  and  Nott  avenue  to  a  point  on  the 
northerly  side  of  Nott  avenue  about  fifty-nine  (59)  feet  easterly  from  the 
Intersection  of  said  northerly  side  of  Nott  avenue  with  the  easterly  side  of 
Mount  street. 

23.  A  single  track  beginning  at  a  point  on  the  northwesterly  side  of 
Pearson  street  about  eighteen  (18)  feet  southeasterly  from  the  intersection 
of  said  northeasterly  side  of  Pearson  street  with  the  southeasterly  side  of 
Meadow  street ;  thence  southwesterly  in  a  curve  across  Pearson  street  to  a 

?oint  on  the  southwesterly  side  thereof  about  fifty   (50)   feet  southeasterly 
rom  the  intersection  of  said  southwesterly  side  of  Pearson  street  with  the 
southeasterly  side  of  Meadow  street. 


Long  Island  Railroad  Company  —  Application  for  approval  of  exercise  of  rights 
in  carrying  oat  improvements  between  Brooklyn- Queens  Borough  line  and 
Fresh  Pond  Junction 

Case  No.  1573 

This  proceeding  was  begun  upon  the  application  of  the  Long  Island  Railroad 
Company*  as  lessee  of  the  New  York,  Brooklyn  and  Manhattan  Beach  Hallway 
Company »  for  the  permission  and  approval  of  the  Commission  to  exercise  all  rights, 
privileges  and  franchises  necessary  or  convenient  for  the  public  service  in  carry- 
ing out  the  construction  work  and  improvements  on  that  part  of  the  New  York, 
Brooklyn  and  Manhattan  Beach  Railway  between  the  Brooklyn-Queens  Borough 
line  and  Fresh  Pond  Junction,  pursuant  to  Section  53  of  the  Public  Service  Com- 
missions Law.  On  March  11.  1913,  a  communication  was  received  from  the  Board 
of  Estimate  and  Apportionment  transmitting  a  copy  of  a  resolution  adopted  by  it 
recommending  that  the  Board  withdraw  its  opposition  to  the  applications  of  The 
New  York  Connecting  Railroad  Company  for  certain  changes  In  its  certificate 
authorizing  it  to  construct  a  rapid  transit  railroad  and  of  the  Long  Island  Rail- 
road Company  for  the  exercise  of  certain  additional  rights. 

Hearings  were  had  during  1012,  1913  and  1914  to  June  9,  1914,  when  the  hear> 
Ing  was  closed.  The  application  of  the  New  York  Connecting  Railroad  Company 
was  granted  by  the  Commission.  No  further  action  upon  this  application  during 
1914. 


Long  Island  Railroad   Company  —  Application   for   approval  of  exercise  of 

franchise   for   side   track   across   Borden  avenue   and  along  a   portion   of 

Fox  street,  Borough  of  Queens,  and  for  a  determination  as  to  the  manner  of 

crossing  streets 

Case  No.  1859, 

Hearing   Resolution 
Final  Order 

This  proceeding  was  begun  upon  the  application  of  the  Long  Island  Railroad 
Company,  under  Section  53  of  the  Public  Service  Commissions  Law,  for  the  per- 
mission and  approval  of  the  Commission  to  exercise  a  franchise  or  right  to  con- 
struct and  operate  a  side  track  across  Borden  avenue  and  along  a  portion  of  Fox 
street.  Long  Island  City,  Borough  of  Queens ;  and  for  a  determination  under  Sec- 
tion 98  of  the  Railroad  Law  as  to  the  manner  of  constructing  such  track  across 
the  tracks  of  the  New  York  and  Queens  County  Railway  Company  on  Borden 
avenue.  The  Commission  on  August  21,  1914,  directed  (see  blank  form  of  hearing 
resolution,  with  notice,  page  380)  that  a  hearing  be  had  on  August  25,  1914,  and 
that  the  company  publish  due  notice  thereof.  Hearing  was  had  on  August  25, 
1914. 

Thereupon   the  Commission   issued   the   following  order : 
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Case  No.  1859, 
Order  (1)  Granting  Per- 
mission under  Public 
Service  Commlsslona 
Law,  Section  53 ;  and 
(2)  Determining  Man- 
ner of  Crossing  Borden 
Avenue  under  Railroad 
Law,  Section  OS 
September  11,  1014 


In  the  Matter  of  the  Application 

OF 

The  Long  Island  Railroad  Compant  for  the  permis- 
sion and  approval  of  the  Public  Service  Commission 
for  the  First  District  under  Section  53  of  the  Public 
Service  Commissions  Law  to  exercise  a  franchise 
or  right  to  construct  and  operate  a  side  track  across 
Borden  avenue  and  along  a  portion  of  Fox  street* 
Long  Island  City,  Borough  of  Queens,  City  of  New 
York;  and  for  a  determination  under  Section  98 
of  the  Railroad  Law  as  to  the  manner  of  construct- 
ing said  track  across  the  tracks  of  the  New  York 
and  Queens  County  Railway  Company  on  Borden 
avenue. 

The  Long  Island  Railroad  Company  having  made  application  to  this  Commission 
by  petition  verified  July  29.  1914,  for  the  permission  and  approval  of  this  Com- 
mission under  Section  63  of  the  Public  Service  Commissions  Law  to  exercise  a 
franchise  or  right  to  construct  and  operate  a  side  track  across  and  on  the  surface 
of  Borden  avenue  at  a  point  about  fourteen  (14)  feet  west  of  the  westerly  line  of 
Orton  street  and  along  a  portion  of  the  surface  of  Fox  street  between  Review 
avenue  and  Borden  avenue,  Long  Island  City,  Borough  of  Queens,  as  described 
in  a  certain  resolution,  granting  the  consent  of  The  City  of  New  York  to  the  con- 
struction and  operation  of  said  track,  adopted  by  the  Board  of  Estimate  and 
Apportionment  of  The  City  of  New  York  on  July  2,  1914.  and  approved  by  the 
Mayor  of  said  City  on  July  10,  1914,  for  the  purpose  of  affording  direct  railroad 
connection  between  an  existing  spur  of  the  petitioner's  railroad  in  Fox  street  and 
property  owned  by  Uenry  Lockhart,  Jr..  on  the  northerly  side  of  Borden  avenue 
west  of  Orton  street ;  and  the  Commission  having  fixed  the  25th  day  of  August, 
1914,  at  10 :30  o'clock  a.  m.  at  the  office  of  the  Commission,  No.  154  Nassau  street. 
Borough  of  Manhattan,  City  of  New  York,  for  a  hearing  upon  said  application  and 
having  directed  that  notice  of  the  time,  place  and  purposes  of  said  hearing  be 
published  in  certain  newspapers  and  at  certain  times  specified  bv  the  Commission ; 
and  said  hearing  having  been  had  by  and  before  the  Commission  on  August  26, 
1914,  Commissioner  Wood  presiding,  C.  L.  Addison  appearing  for  the  petitioner  in 
support  of  said  application,  A.  G.  Peacock,  of  counsel,  appearing  for  the  New 
York  and  Queens  County  Railway  Company,  and  BXlward  M.  Deegan,  Assistant 
Counsel,  attending  for  the  Commission,  and  no  one  appearing  in  opposition  to  said 
application ;  and  said  petitioner  having  presented  and  filed  with  the  Commission 
proof  of  publication  of  notice  of  the  time,  place  and  purposes  of  said  hearing  as 
required  by  the  Commission,  and  testimony  having  been  taken  and  the  CommlKsion 
having  determined  after  said  bearing  (1)  that  the  construction  of  said  side  track 
and  the  exercise  of  the  right  or  franchise  to  operate  the  same  is  convenient  for 
the  public  service,  and  (2)  that  said  side  track  should  cross  the  tracks  of  the  New 
York  and  Queens  County  Railway  Company  on  Borden  avenue  at  grade,  Uie 
expense  of  such  crossing  to  be  borne  entirely  by  said  petitioner ; 

Ordered,  (1)  That  the  permission  and  approval  of  the  Public  Service  Commis- 
sion for  the  First  District  under  Section  53  of  the  Public  Service  Commissions 
Law  is  hereby  granted  to  The  Long  Island  Railroad  Company  for  the  construction 
of  said  side  track  and  the  exercise  of  the  aforesaid  franchise  or  right  to  operate 
the  same  across  and  on  the  surface  of  Borden  avenue  at  a  point  about  fourteen 
(14)  feet  west  of  the  westerly  line  of  Orton  street  and  along  a  portion  of  the 
surface  of  Fox  street  between  Review  avenue  and  Borden  avenue,  Long  Island 
City,  Borough  of  Queens. 

(2)  That  the  Public  Service  Commission  for  the  First  District,  under  Section  98 
of  the  Railroad  Law,  hereby  determines  that  said  side  track  shall  be  constructed 
across  the  tracks  of  the  New  York  and  Queens  County  Railway  Company  on  Borden 
avenue  at  grade,  and  that  the  expense  of  such  crossing  shall  be  borne  entirely  by 
The  Long  Island  Railroad  Company. 
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APPLICATIONS  FOR  APPROVAL  OP  MISCELLANEOUS  FRANCHISE 

RIGHTS 


Fifth  Avenue  Coach  Company  —  Application  for  approval  of  extension  of  its 

.  routes  on  Seventh  avenue  and  other  streets 

Case  No.  1647, 

Communications 

This  proceeding  was  begun  upon  the  application  of  the  Fifth  Avenue  Coach 

Company  for  the  approval  of  the  Commission  of  an  extension  of  its  routes  in  the 

Borough  of  Manhattan,  City  of  New  York,  as  follows : 

From  the  intersection  of  its  route  on  West  67tb  street  with  Seventh 
avenue,  thence  southerly  along  Seventh  avenue  to  Broadway,  thence 
southerly  along  Broadway  to  West  34th  street,  thence  westerly  along  West 
34th  street  to  Seventh  avenue,  thence  southerly  along  Seventh  avenue  to  West 
31st  street  (connecting  at  West  32d  street  with  its  existing  route),  thence 
westerly  along  West  Slst  street  to  Eighth  avenue,  thence  northerly  along 
Eighth  avenue  to  West  33d  street,  thence  easterly  along  West  83d  street  to 
Seventh  avenue. 

Also  from  the  intersection  of  its  route  on  Fifth  avenue  with  East  57th 
street,  thence  easterly  along  East  57th  street  to  Park  avenue,  thence 
northerlv  along  Park  avenue  to  East  96th  street. 

Also  from  the  intersection  of  Park  avenue  with  East  57th  street,  thence 
southerly  along  Park  avenue  to  East  45th  street,  thence  westerly  along  East 
45th  street  to  Vanderbilt  avenue,  thence  southerly  along  Vanderbilt  avenue 
to  East  42d  street,  thence  easterly  along  East  42d  street  to  Park  avenue, 
thence  southerly  along  Park  avenue  to  East  40th  street,  thence  westerly 
along  East  40th  street  to  Madison  avenue,  thence  southerly  along  Madison 
avenue  to  East  23d  street,  thence  easterly  along  Bast  23d  street  to  Lexing- 
ton avenue,  thence  southerly  along  Lexington  avenue  to  East  21st  street, 
thence  westerly  along  East  2l8t  street  to  Gramercy  Park  West,  thence 
southerly  along  Gramercy  Park  West  to  East  20th  street,  thence  easterly 
along  East  20th  street  to  Irving  place,  thence  southerly  along  Irving  place 
to  East  14th  street ;  thence  westerly  along  East  14th  street  to  and  across 
Union  Square  East  and  around  the  Washington  Monument. 

Also  from  the  intersection  of  Elast  45th  street  with  the  elevated  roadway 
extending  along  the  westerly  and  southerly  sides  of  the  Grand  Central 
terminal,  thence  southerly  and  easterly  along  said  elevated  roadway  around 
the  Grand  Terminal  to  the  viaduct  spanning  East  42d  street,  thence 
southerly  along  the  viaduct  spanning  East  42d  street  to  Park  avenue,  thence 
southerly  along  Park  avenue  to  East  40th  street. 

Also  from  the  intersection  of  Lexington  avenue  with  East  21st  street, 
thence  easterly  along  East  21st  street  to  Gramercy  Park  East,  thence 
southerlv  along  Gramercy  Park  East  to  East  20th  street,  to  Irving  place. 

Also  from  the  Intersection  of  Madison  avenue  and  East  32d  street,  thence 
westerly  along  East  32d  street  to  Fifth  avenue,  connecting  with  its  existing 
route  upon  said  avenue. 

Communications  dated  April  2,  17,  and  May  6,  1913,  were  received  from  the  Bast 
Twenty-third  Street  Civic  Association  and  various  citisens  favoring  the  proposed 
extension  of  routes  by  the  company. 

The  company  under  date  of  January  21,  1914,  submitted  a  revised  petition, 
changing  the  original  petition  so  as  to  comply  with  the  amendment  of  Chapter  769 
of  the  Laws  of  1913. 

The  company  under  date  of  March  21,  1914,  submitted  a  supplemental  petition 
for  the  approval  of  the  Commission  of  a  further  extension  of  its  routes  in  the 
Borough  of  Manhattan,  City  of  New  York,  as  follows : 

From  the  intersection  of  its  route  on  Fifth  avenue  with  East  96th  street, 
thence  easterly  along  East  96th  street  to  the  easterly  side  of  Lexington 
avenue. 

Also  from  the  intersection  of  its  route  on  Fifth  avenue  with  the  roadway 
of  Central  park  at  or  near  97th  street  and  known  as  Transverse  Road  Num- 
ber 4,  thence  westerly  along  Transverse  Road  Number  4  across  Central  park 
to  Central  Park  West,  thence  southerly  along  Central  Park  West  to  West 
96th  street,  thence  westerly  along  West  96th  street  to  the  Hudson  river. 

Also  from  the  East  river  on  East  79th  street,  thence  westerly  along  East 
79th  street,  connecting  with  its  route  on  B'lfth  avenue,  to  the  roadway  of 
Central  park  at  or  near  East  79th  street  and  known  as  Transverse  Road 
Number  2,  thence  westerly  along  Transverse  Road  Number  2  across  CentriJ 
park  to  Central  Park  West,  thence  southerly  along  Central  Park  West  to 
West  77th  street,  thence  westerly  along  West  77th  street  to  Columbus  avenue, 
thence  northerly  along  Columbus  avenue  to  West  79th  street,  thence  west- 
erly along  West  79th  street  connecting  with  its  route  on  Riverside  drive 
to  the  Hudson  river. 

No  action  was  taken  by  the  Commission,  awaiting  the  requisite  previous  action 

by  the  Board  of  Estimate  and  Apportionment  upon  the  company's  application  for  a 

franchise  grant  for  the  extensions  described. 
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APPLICATIONS  FOR  APPROVAL  OF  CONTRACTS  AND  A6REBMBNTS 


Long  Island  Railroad  Company  and  Pennsylvania  Tunnel  and  Terminal  Rail- 
road Company  —  Application  for  approval  of  agreement  for  trackage  rights 
and  use  of  Pennsylvania  station  to  July  I,  1914 

Case  No.  1884, 

Order  Approving  Trackage  Agreement 


In  the  Mattbr  of  the  Application 

ow 

The  Long  Island  Railroad  Company  and  the  Penn- 
sylvania Tunnel  and  Terminal  Railroad  Company 
for  the  approval  by  the  Public  Service  Commission 
for  the  First  District  of  an  agreement  dated  June 
24,  1912,  between  the  Pennsylvania  Tunnel  and 
Terminal  Railroad  Company,  Hie  Pennflylvanla  Bail- 
road  Company  (operating  agent  of  tiie  Pennsylvania 
Tunnel  and  Terminal  Railroad  Company)  and  The 
Long  Island  Railroad  Company  for  trackage  rights, 
use  of  the  Pennsylvania  station,  Borough  of  Man- 
hattan, etc.,  for  the  period  ending  July  1,  1016. 


Case  No.  1834, 

^Order  Approving  Trackage 

Agreement 

Jane  28.  1914 


The  Long  Island  Railroad  Company  and  the  Pennsylvania  Tunnel  and  Terminal 
Railroad  Company  having  made  application  by  petition  duly  verified  September  10, 
1912,  for  the  Commission's  approval  of  an  agreement  dated  June  24,  1912,  between 
the  Pennsylvania  Tunnel  and  Terminal  Railroad  Company,  the  Pennsylvania  Rail- 
road Company  (operating  agent  of  the  Pennsylvania  Tunnel  and  Terminal  Railroad 
Company)  and  The  Long  Island  Railroad  Company  granting  The  Long  Island 
Railroad  Company  trackage  rights  between  Sunnvside  Yard,  Long  Island,  and 
Pennsylvania  Station,  Borough  of  Manhattan,  and  for  the  use  of  such  station  and 
yard,  for  the  period  ending  July  1,  1913,  and  thereafter  indefinitely  until  ter-» 
minated  by  notice;  and  a  hearing  having  been  held  before  the  Commission  upon 
said  application,  and  the  Commission  thereafter  made  and  filed  an  order  on  Octo- 
ber 18,  1912,  wherein  and  whereby  the  said  agreement  was  approved  by  the  Com- 
mission for  the  definite  term  stated  therein,  namely,  one  year  from  July  1,  1912, 
and  for  the  definite  terms  of  compensation  fixed  therein,  and  wherein  and  whereby 
it  was  further,  ordered  that  if  said  agreement  be  continued  in  force  and  effect 
after  July  1,  1913,  the  said  companies  should  make  further  application  for  the 
further  approval  of  the  Commission ; 

And  the  said  companies  by  their  petition  dated  and  verified  June  2,  1913,  hav- 
ing made  application  to  the  Commission  for  the  approval  of  an  extension  of  said 
agreement  dated  June  24,  1912,  until  such  time  as  the  said  agreement  might  be 
materially  changed  particularly  as  to  the  rental  items  prescribed  therein,  and 
having  stated  in  ana  by  said  petition  that  it  was  understood  that  further  appli- 
cation should  be  made  to  the  Commission  for  the  approval  of  any  such  modifying 
agreement,  and  the  Commission  having  thereafter  made  and  filed  an  order  on 
June  17.  1913,  wherein  and  whereby  the  said  agreement  was  approved  by  the 
Commission  for  the  additional  definite  term  stated  therein,  namely,  one  year  from 
Julv  1.  1913,  and  for  the  definite  terms  of  compensation  fixed  therein,  and  wherein 
and  whereby  it  was  farther  ordered  that  if  said  agreement  be  continued  in  force 
and  effect  after  July  1,  1914,  the  said  companies  should  make  further  application 
for  the  further  approval  of  the  Commission ; 

And  the  said  companies  by  their  petition  dated  May  12,  1914,  having  now 
applied  for  the  approval  by  the  Commission  of  an  extension  of  said  agreement 
dated  June  24.  1912,  until  July  1,  1916,  and  said  last  named  application  having 
been  duly  considered  by  the  Commission, 

Ordered,  That  the  said  ai^reement  between  the  Pennsylvania  Tunnel  and  Ter- 
minal Railroad  Company,  the  Pennsylvania  Railroad  Company  (operating  agent 
of  the  Pennsylvania  Tunnel  and  Terminal  Railroad  Company),  of  the  first  part, 
and  The  Long  Island  Railroad  Company,  of  the  second  part,  dated  June  24,  1912, 
a  copy  of  which  is  attached  to  the  petition  herein  dated  May  12.  1914,  be  and  it 
hereby  is  approved  for  the  further  term  of  two  years,  namely,  two  years  from 
July  1,  1914,  and  for  the  definite  terms  of  compensation  fixed  therein;  and  it  is 

Further  ordered.  That  if  said  agreement  is  continued  in  force  and  effect  after 
July  1,  1916,  the  said  companies  shall  make  further  application  for  the  further 
approval  of  this  Commission ;  and  It  is 

Further  ordered.  That  if  the  terms  of  compensation  are  changed  and  a  more 
convenient  basis  of  division  agreed  upon  by  ofllcers  of  the  said  companies  the  said 
new  basis  of  division  or  the  said  new  compensation  shall  be  submitted  to  the  Com- 
mission for  its  approval. 

Further  ordered.  That  this  order  take  effect  immediately. 

Further  ordered.  That  on  or  before  June  27.  1914,  The  Long  Island  Railroad 
Company  and  the  Pennsylvania  Tunnel  and  Terminal  Railroad  Company  shall 
notliy  the  Commission  in  writing  whether  the  terms  of  this  order  are  accepted  and 
will  be  obeyed. 
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Marine  Railway  Company  —  Application  for  approval  of  Bupplemental  contract 
with  Long  Island  Railroad  Company  for  use  of  tracks 

Case  No.  1880, 

Approval  Resolatlon 


In  THE  Mattes  of  the  Application 


OF   THS 


Marine  Railway  Compant  for  the  approval  of  a  snp- 
plpmentary  or  amendatory  contract  entered  Into 
between  it  and  The  Long  Island  Railroad  Company. 
bearing  date  the  16tb  day  of  July,  1914,  amending 
contract  dated  June  25,  1913,  heretofore  approved 
by  the  Commission  July  8,  1913,  in  Case  No.  1704. 


Case  No.  1860, 
Resolution  Approving  Sup< 
plemental     or    Amenda- 
tory Contract 

July  31.  1914 


WhereaSf  Marine  Railway  Company,  bv  letter  dated  July  80,  1914,  has  requested 
that  the  Commission  approve  a  certain  supplementary  or  amendatory  contract 
entered  into  between  it  and  The  Long  Island  Railroad  Company,  bearing  date  the 
16th  day  of  July,  1914,  amending  a  contract  between  the  same  parties  dated 
June  25,  1913,  heretofore  approved  bv  the  Commission  on  July  8,  1918,  in  Case 
No.  1704,  which  amendatory  contract  permits  the  Marine  Rsiilway  Company  to 
cease  using  certain  tracks  and  in  lieu  thereof  to  construct  and  use  certain  other 
connecting  tracks;  and 

Whereas,  The  Commission  is  of  the  opinion  that  said  amendatory  contract  should 
be  approved ; 

Nov,  therefore,  it  is 

Resolved.  That  said  supplementary  or  amendatory  contract,  dated  July  16,  1914, 
between  Tne  Long  Island  Railroad  Company,  Lessee  of  New  York,  Brooklyn  and 
Manhattan  Beach  Railway  Company  and  the  Marine  Railway  Company,  duly 
acknowledged  by  said  contracting  parties  on  the  24th  and  16th  days  of  July,  1914, 
respectively,  be  and  the  same  hereby  is  in  all  respects  approved,  and  the  Secretary 
of  this  Commission  be  and  he  hereby  is  authorised  and  directed  to  endorse  upon 
said  supplementary  or  amendatory  contract  the  approval  of  this  Commission. 


New  York   Municipal   Railway   Corporation  —  Application   for   approval   of 

certain  agreements 

Case  No.  1710 

This  proceeding  was  begun  upon  the  application  of  the  New  York  Municipal  Rail* 
way  Corporation  for  the  approval  of  the  following  agreements: 

Agreement  between  Trustees  of  New  York  and  Brooklyn  Bridge  and  the 
Kings  County  Elevated  Railway  Company  dated  November  8,  1894.  for  use  of 
platform  and  connecting  stairway  between  Kings  County  Elevated  and  the 
Bridge  Terminal  at  Sands  and  High  streets; 

Agreement  between  McNulty  and  Fitzgerald  and  the  Brooklyn  Heights 
Railroad  Company  dated  April  3,  1902,  to  erect  a  line  of  poles  and  string 
wires  over  a  portion  of  the  right  of  way  of  the  Brooklyn  and  Bensonhurst 
Railway  Company  between  the  Sea  Beach  Railroad  and  the  Prospect  Park 
and  Coney  Island  Railroad  > 

Agreement  between  Union  Ferry  Company  of  Brooklyn  and  Kings  County 
Elevated  Railroad  Company  dated  July  27,  1888,  leasing  certain  lands  and 
premises  at  or  near  the  foot  of  Fulton  street  (Fulton  Ferry)  for  terminal 
privileges ; 

Agreement  between  the  Brooklyn  Union  Elevated  Railroad  Company  and 
the  South  Brooklyn  Railway  Company  dated  March  1,  1907,  to  operate 
trains  on  the  tracks  of  the  South  Brooklyn  Railway  Company  from  Fifth 
avenue  to  the  tracks  of  the  Nassau  Electric  Railroad  Company  at  or  near 
New  Utrecht  avenue  and  38th  street ; 

Agreement  between  Brooklyn  Union  Elevated  Railroad  Company  and  South 
Brooklyn  Railway  Company  dated  March  1,  1907,  regarding  operation  of 
Culver  trains  to  and  from  Coney  Island  on  the  Prospect  Park  and  Coney 
Island  Railroad ; 

Agreement  between  Brooklyn  Union  Elevated  Railroad  Companv  and  the 
Nassau  Electric  Railroad  Companv  dated  March  1,  1907,  regarding  opera- 
tion of  cars  to  and  from  Coney  Island  via  West  End  route; 

Agreement  between  South  Brooklyn  Railway  Company  and  Brooklyn 
Union  Elevated  Railroad  Company  dated  March  1,  1907,  for  terminal  privi- 
leges at  Culver  Terminal,  Coney  Island ; 

Agreement  between  the  Nassau  Electric  Railroad  Company,  Sea  Beach 
Railway  Company  and  Brooklyn  Union  Elevated  Railroad  Company  relative 
to  operation  into  and  at  West  End  Terminal,  Coney  Island ; 

Agreement  between  Brooklyn  Union  Elevated  Railroad  Company  and  the 
Brooklyn  Heights  Railroad  Company  dated  July  1,  1910.  for  repair  shop 
facilities  and  surface  car  storage  yard  facilities  at  Bast  New  York; 
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Agreement  between  Transit  Development  Company  and  the  Brooklyn 
Heights  Railroad  Company,  the  Nassau  Electric  Railroad  Company,  Brook- 
lyn, Queens  County  and  Suburban  Railroad  Company,  Coney  Island  and 
Gravesend  Railway  Company,  South  Brooklyn  Railway  Company,  Sea  Beach 
Railway  Company  and  Brooklyn  Union  Elevated  Railroad  Company,  dated 
February  28,  1907,  relative  to  leasing  certain  car  barns  and  yards  and  the 
maintenance  of  tracks,  equipment,  etc. 

Proposed  agreement  dated  July  1,  1918,  between  the  Brooklyn  Heights 
Railroad  Company,  as  lessee  of  the  Brooklyn  City  Railroad  Company,  and 
New  York  Consolidated  Railroad  Company  providing  for  an  extension  of  the 
use  of  Lutheran  Cemetery  tracks  pending  the  completion  of  construction  of 
the  connection  called  for  by  the  provisions  of  Contract  No.  4,  between  the 
City  of  New  York  and  New  York  Municipal  Railway  Corporation ; 

Proposed  agreement  dated  July  1,  1913,  between  the  Brooklyn  Heights 
Railroad  Company,  as  lessee  of  the  Brooklyn  City  Railroad  Company,  and 
New  York  Consolidated  Railroad  Company,  Transit  Development  Company, 
the  Nassau  Electric  Railroad  Company,  Brooklyn,  Queens  County  and  Subur- 
ban Railroad  Company,  South  Brooklyn  Railway  Company,  and  Coney  Island 
and  Gravesend  Railway  Company  relating  to  leasing  of  office  space  in  the 
building  at  168  Montague  street  and  85  Clinton  street. 

Hearing  was  had  on  July  24,  1913,  and  closed.  On  August  1,  1913,  the  Commis- 
sion wrote  to  the  applicant  that  the  Commission  would  withhold  action  pending 
further  investigation  and  study  of  the  contracts,  but  that  the  operating  accounts 
of  the  operation  of  the  Centre  Street  Loop  rapid  transit  railroad  which  was  to 
be  covered  by  the  contracts  above  enumerated  might  be  made  up  upon  the  basis 
of  such  agreements. 

Under  date  of  March  12,  1914,  the  applicant's  counsel  stated  that  it  would  be 
well  to  let  the  agreements  stand,  pending  further  inquiry  by  the  Commission. 


New  York  Railways  Company  and  Central  Croastown  Railroad  Company  of 
New  York  —  Application  for  approval  of  temporary  operating  agreement 

Case  No.  1639, 

Discontinuance  Order 

This  proceeding  was  begun  upon  the  application  of  the  New  York  Railways  Com- 
pany and  the  Central  Crosstown  Railroad  Company  of  New  York  under  Section  54 
of  the  Public  Service  Commissions  Law  for  the  approval  by  the  Commission  of  an 
operating  agreement  between  them.     Hearing  was  had  on  March  3,  1913. 

Thereupon  the  Commission  issued  the  following  order: 


In  the  Matter  of  the  Application 

OF  the 

New  York  Railways  Company  and  Central  Cross- 
town  Railroad  Company  of  New  York  for  the 
approval  of  an  operating  agreement  under  Section 
54   of   the   Public   Service  Commissions  Law. 


Case  No.   1639, 

Order  of  Discontinuance 

February  3,  1914 


The  New  York  Railways  Company  and  the  Central  Crosstown  Railroad  Com- 
pany of  New  York  having  made  application  to  this  Commission  by  petition  dated 
and  verified  January  31,  1918.  for  the  approval  of  a  certain  operating  agreement 
or  lease  providing  for  the  operation  of  the  property  of  the  Central  Crosstown  Rail- 
road Company  of  New  York  by  the  New  York  Railways  Company  for  a  period  of 
one  year  from  January  1,  1913,  and  a  hearing  having  been  duly  had  on  said  appli- 
cation by  and  before  the  Commission  on  March  3.  1913,  Commissioner  Maltbie  pre- 
siding, A.  G.  Peacock  appearing  for  said  companies,  E.  M.  Deegan,  Assistant  Coun- 
sel, attending  for  the  CfommlRsion,  and  said  companies  having  failed  to  produce 
certain  information  requested  by  the  Commission,  it  is 

Ordered.  That  the  above  entitled  proceeding  be  and  the  same  hereby  is  in  all 
respects  discontinued. 

New  York  Railways  Company  and  Central  Crosstown  Railroad  Company  of 
New   York  —  Application   for   approval   of   operating  agreement 

Case  No.  1793, 

Hearing   Resolution 
Approval  Order 

This  proceeding  was  begun  upon  the  application  of  the  New  York  Railways  Com* 
pany  and  the  Central  Crosstown  Railroad  Company  of  New  York  for  the  approval 
of  an  operating  agreement  or  lease  under  Section  64  of  the  Public  Service  Com- 
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mlBflloDB  Law.     The  Commission,  on  January  80,  1914,  directed  (see  blank  form 
of  hearing  resolution,   page  381)    that  a  hearing  be  had  on  February   19,  1914. 
A  hearing  was  had  on  February  19,  1914. 
Thereupon  the  Commission  Issued  the  following  order: 


In  thb  Mattbb 

OV   THB 

Application  of  New  York  Railways  Company  and 
Central  Crobstown  Railroad  Company  or  New 
York  for  the  approval  of  an  operating  agreement  or 
lease  under  Section  64  of  the  Public  Service  Com- 
missions  Law. 


Case  No.  1798, 
^Order    Approving    Operat- 
ing Agreement  or  Lease 
April  7,  1914 


The  New  York  Railways  Company  and  the  Central  Crosstown  Railroad  Company 
of  New  York  having  made  application  to  this  Commission  by  Joint  petition  dated 
and  verified  January  22,  1914,  pursuant  to  the  provisions  of  Section  54  of  the 
Public  Service  Commissions  Law,  for  the  approval  by  the  Commission  of  a  certain 
operating  agreement  or  lease  dated  January  16,  1914,  made  and  entered  Into  be- 
tween the  said  companies,  whereby  the  New  York  Railways  Company  acquires  the 
right  to  operate  the  property  of  the  Central  Crosstown  Railroad  Company  of  New 
York  for  toe  period  of  one  year  from  January  1,  1914,  and  a  hearing  having  been 
duly  had  by  and  before  the  Commission  on  February  19.  1914,  Commissioner  Malt- 
ble  presiding,  Richard  Reld  Rogers  and  J.  T.  Mason  appearing  In  behalf  of  said 
application  and  no  one  appearing  In  opposition  thereto,  and  due  deliberation  hav- 
ing been  had,  It  Is 

Ordered,  That  the  said  operating  agreement  or  lease  dated  January  16,  1914. 
made  and  entered  Into  between  the  New  York  Railways  Company  and  the  Central 
Crosstown  Railroad  Company  of  New  York  be  and  hereby  Is  approved,  and  that 
this  order  take  eCFect  nunc  pro  tunc  as  of  January  1,  1914. 


Pennsylvania   Tunnel   and    Terminal    Railroad    Company  —  Application    for 
approval  of  fifth  operating  agreement  with  Pennsylvania  Railroad  Company 

Case  No.  1803, 

Resolution  Granting  Application 

The  Pennsylvania  Tunnel  and  Terminal  Railroad  Company  having  made  appli- 
cation to  the  Commission  by  petition  verified  February  24,  1914,  for  the  approval 
of  an  agreement  between  that  company  and  the  Pennsylvania  Railroad  Company 
for  the  operation  of  the  railroad  of  the  Pennsylvania  Tunnel  and  Terminal  Rail- 
road Company  by  the  Pennsylvania  Railroad  Company,  as  agent,  the  Commission 
Issued  and  adopted  the  following  resolution : 


In  the  Matter 


ov 


The  Application  of  the  Pennbtlvania  Tunnel  and 
Terminal  Railroad  Company  for  the  approval  by 
the  Public  Service  Commission  for  the  First  District 
of  an  agreement  between  that  railroad  company  and 
the  Pennsylvania  Railroad  Company  for  the  opera- 
tion of  the  railroad  and  appurtenances  of  the  Tunnel 
Company  by  the  Pennsylvania  Railroad  Company,  as 
agent  for  the  Tunnel  Company,  from  the  1st  day 
of  March,  1914,  until  the  1st  day  of  February.  1915. 


Case  No.  1803, 
"  Resolution     Granting    Ap- 
plication 
March   3.   1914 


The  Pennsylvania  Tunnel  and  Terminal  Railroad  Company  having  made  appli- 
cation by  petition  duly  verified  February  24.  1914,  for  the  approval  by  the  Com- 
mission of  an  agreement  between  that  Railroad  Company  and  the  Pennsylvania 
Railroad  Company  for  the  operation  of  the  railroad  and  appurtenances  of  the 
Pennsylvania  Tunnel  and  Terminal  Railroad  Company  by  the  Pennsylvania  Rail- 
road Company,  as  agent  of  the  Pennsylvania  Tunnel  and  Terminal  Railroad  Com- 
Sany,  from  and  Including  the  first  day  of  March,  1914,  to  and  Including  the  81st 
ay  of  January,  1915. 
Now,  after  due  ooneideration.  It  Is  ... 

Reaolved,  That  the  prayer  of  the  petiUoner  be  and  the  same  hereby  Is  granted, 
and  the  said  agreement  dated  February  20,  1914,  between  the  Pennsylvania  Tunnel 
and  Terminal  Railroad  Company  and  the  Pennsylvania  Railroad  Company,  a  copy 
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of  which  is  annexed  to  the  petition,  marked  Exhibit  A.  be  and  the  same  hereby  ia 
approved  on  condition,  however,  that  the  said  agreement  shall  not  be  taken  or 
construed  as  in  any  way  affecting  the  legal  obligations  of  the  Pennsylvania  Tunnel 
and  Terminal  Railroad  Company  to  the  State  of  New  York,  to  the  City  of  New 
York  or  to  the  public. 

Tliird  Avenue  Bridge  Company,  Third  Avenue  Railway  Company,  Forty-second 
Street,  Manhattanville  and  St.  Nicholas  Avenue  Railway  Company  and  Belt 
Line  Railway  Corporation  —  Application  for  approval  of  contract  for  opera- 
tion of  cars  over  lines  of  Third  Avenue  Bridge  Company  and  trades  of 
Third  Avenue  Railway  Company  and  Belt  line  Railway  Oorpomtioa 

Case  No.  1897, 

Hearing  Resolution 

This  proceeding  was  begun  upon  the  application  of  the  Third  Avenue  Bridge 
Company,  the  Third  Avenue  Railway  Company,  the  Forty-second  Street,  Man- 
hattanville and  St.  Nicholas  Avenue  Railway  Company,  and  the  Belt  Line  Railway 
Corporation  for  the  approval  of  a  proposed  contract  between  them  under  Section 
64  of  the  Public  Service  Commissions  Law  for  the  operation  of  cars  over  the  lines 
of  the  Third  Avenue  Bridge  Company  and  certain  tracks  of  the  Third  Avenue 
Railway  Company  and  the  Belt  Line  Railway  Corporation.  The  Commission  on 
December  16,  1914,  directed  (see  blank  form  of  hearing  resolution,  with  notice, 
page  880)  that  a  hearing  be  had  on  December  21,  1914,  and  that  the  applicants 
publish  due  notice  thereof.  Hearings  were  had  on  December  21  and  24,  1914,  when 
the  hearing  was  closed. 


Tliird  Avenue  Railway  Company  and  Kingsbridge  Railway  Company  —  Appli- 
cation for  approval  of  agreement  of  merger  and  consolidation 

Case  No.  1766, 

Denial  Order 

This  proceeding  was  begun  upon  the  application  of  the  Third  Avenue  Railway 
Company  and  the  Kingsbridge  Railway  Company  for  the  approval  of  the  Com- 
mission of  a  certain  Joint  agreement  dated  October  80,  1918,  providing  for  the 
merger  and  consolidation  of  the  two  companies.  Hearing  was  had  on  December 
4,  1918.  On  February  6,  1914,  the  Commission  rendered  an  opinion  (see  6  P.  S. 
C.  R.  [1st  Dlst  N.  T.],  108). 

Thereupon  the  Commission  issued  the  following  order: 


In  thb  Mattbr 

OF    THB 

Application  of  the  Third  Avbnub  Railway  Company 
and  the  Kingsbsidgb  Railway  Company  for  ap- 
proval by  the  Commission  of  an  agreement  for  the 
consolidation   of   said   corporations. 


Case  No.   1766. 

Order  Denying  Application 

February  4,  1914 


Application  having  been  made  to  this  Commission  by  the  Third  Avenue  Rail- 
way  Company  and  the  Kingsbridge  Railway  Company  by  petition  dated  and  veri- 
fied November  25,  1913.  for  the  approval  bv  the  Commission  of  a  certain  agree- 
ment for  the  consolidation  of  said  companies  dated  October  80,  1918 ;  and  the 
Commission  being  of  the  opinion  that  said  companies  have  not  succeeded  In  effect- 
ing a  consolidation  for  the  reason  that  the  agreement  is  defective  and  does  not  in 
fact  provide  for  the  creation  of  a  new  corporation  and  has  not  been  duly  adopted 
by  the  stockholders  of  the  contracting  corporations  as  required  by  law. 

Ordered,  That  for  the  foregoing  reasons  (not  upon  the  merits)  said  application 
be  and  the  same  hereby  is  denied. 
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APPLICATIONS  FOR  APPROVAL  OF  TRANSFER  OR  PURCHASB  OF 

STOCK 


Douglas  Robinson,  as  Receiver  of  the  Metropolitan  Street  Railway  Company, 
and  New  York  Railways  Company  —  Application  for  approval  of  transfer 
by  Receiver  of  Metropolitan  Street  Railway  Company  to  New  York  Rail- 
ways Company  of  rights  under  agreements  as  to  operation  of  cars  across 
Williamsburg  Bridge,  and  of  transfer  of  500  shares  of  capital  stock  of 
Bridge  Operating  Company 

Case  No.  1822, 

Hearing   Resolution 
Opinion 
Approval   Order 

This  proceeding  wan  begun  upon  the  application  of  Douglas  Robinson,  as  Re- 
ceiver of  the  Metropolitan  Street  Railway  Comnany,  and  the  New  York  Railways 
Company,  for  the  approval  of  the  transfer  by  the  Receiver  of  the  Metropolitan 
Street  Railway  Company  to  the  New  York  Railways  Company  of  all  his  rights 
as  such  Receiver  under  certain  agreements  relating  to  the  operation  of  cars  across 
the  Williamsburg  Bridge;  the  transfer  to  the  New  York  Railways  Company  of  all 
his  rights  to  500  shares  of  the  capital  stock  of  the  Bridge  Operating  Company, 
and  a  contact  for  the  transfer  of  all  such  rights  to  be  entered  Into  between  the 
parties.  The  Commission,  on  May  15,  1014,  directed  (see  blank  form  of  hearing 
resolution,  with  notice,  page  380)  that  a  hearing  be  had  on  May  22,  1914,  and 
that  the  petitioners  publish  due  notice  thereof.  Hearing  was  had  on  May  22, 
1914.  On  June  2,  1914,  the  Commission  rendered  an  opinion  (see  5  P.  8.  C.  R.  [Ist 
Dlst.  N.  Y.],  251). 

Thereupon  the  Commission  issued  the  following  order: 


In  thb  MATTBa 


or   THV 


Case  No.  1822, 
^  Order    Granting    Applica- 
tion 
June  2.  1914 


Application  of  Douglas  Robinson  as  RECsivsa  or  thb 
Mbi'bopolitan  Strebt  Railway  Company,  and  of  the 
New  York  Railways  Company,  for  an  order  approv- 
ing the  transfer  by  said  Receiver  to  said  New  York 
Railways  Company  of  all  his  rights  as  such  Receiver 
in  and  under  certain  agreements  relating  to  the 
operation  of  cars  across  the  Williamsburg  Bridge; 
also  approving  the  transfer  by  said  Receiver  to  said 
New  York  Railways  Comnany  of  all  his  rights  as  such 
Receiver  in  and  to  500  shares  of  the  capital  stock  of 
the  Bridge  Operating  Company;  also  approving  a 
contract  for  the  transfer  of  all  such  rignts  to  be 
entered  into  between  said  parties. 


Application  having  been  made  to  this  Commission  by  Douglas  Robinson  as  Re- 
ceiver of  the  Metropolitan  Street  Railway  Company,  and  by  the  New  York  Rail- 
ways Company,  by  petition  dated  May  12,  1914,  and  duly  verified,  for  an  order 
approving  the  transfer  by  said  Receiver  to  said  New  Yoric  Railways  Company  of 
all  his  rights  as  such  Receiver  in  and  to  certain  agreements  relating  to  the  opera- 
tion of  cars  across  the  Williamsburg  Bridge;  approving  the  transfer  by  sala  Re- 
ceiver to  said  New  York  Railways  Companv  of  all  his  rights  as  such  Receiver  in 
and  to  500  shares  of  the  capital  stock  of  the  Bridge  Operating  Company ;  and  ap- 
proving a  contract  for  the  transfer  of  all  such  rights  to  be  entered  into  between 
said  Receiver  and  said  New  York  Railways  Company, 

And  a  hearing  having  been  duly  had  by  and  before  the  Commission  upon  said 
application  on  the  22d  dav  of  May,  1914,  Commissioner  Maltble  presiding,  Maston 
St  Nichols,  by  Frederick  W.  Kobbe,  of  Counsel,  appearing  for  Douglas  Robinson 
as  Receiver  of  the  Metropolitan  Street  Railway  Company,  and  James  L.  Quacken- 
bush,  by  Richard  Reld  Rogers  and  Albert  J.  Kenyon,  of  Counsel,  appearing  for 
the  New  York  Railways  Company,  and  no  one  appearing  in  opposition  to  said  ap- 
plication ;  and  the  Commission  being  of  the  opinion  that  said  application  should 
be  granted. 

Ordered, 

(1)  That  this  Commission  hereby  approves  and  authorises  the  transfer 
by  Douglas  Robinson  as  Receiver  of  the  Metropolitan  Street  Railway  Com- 
pany to  the  New  York  Railways  Company  of  all  hla  rights  as  such  Re- 
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ceiver  in  and  to  five  hundred  (500)  shares  of  the  capital  stock  of  the  Bridge 
Operating  Company,  and  hereby  authorizes  said  New  York  Railways  Com- 
pany to  purchase,  acquire,  take  and  hold  the  same. 

(2)  That  this  Commission  hereby  approves  and  authorizes  the  assign- 
ment or  transfer  by  said  Douglas  Robinson  as  Receiver  of  the  Metropolitan 
Street  Railway  Company  to  said  New  York  Railways  Company  of  all  his 
rights  as  such  Receiver  in  and  under  certain  agreements  relating  to  the 
operation  of  cars  across  the  WilUamsburs  Bridge,  which  agreements  are  as 
follows :  (a)  agreement  between  the  Brooklyn  Rapid  Transit  Company 
and  the  New  York  City  Railway  Company  for  the  incorporation  of  the 
Bridge  Operating  Company,  dated  May  21,  1904 ;  (b)  agreement  between 
the  City  of  New  York,  the  Brooklyn  Heights  Railroad  Company,  the  New 
York  City  Railway  Company,  the  Coney  Island  and  Brooklyn  Railroad  Com- 
pany and  the  Bridge  Onerating  Company,  covering  the  operation  of  sur^ce 
cars  on  Williamsburg  Bridge,  dated  May  21,  1904,  called  the  "  Bridge  Con- 
tract "  ;  (c)  agreement  between  the  Brooklyn  Heights  Railroad  Company, 
the  New  York  City  Railway  Company  and  the  Bridge  Operating  Company 
in  reference  to  "  operation  and  accounts,*'  dated  May  21,  1904 ;  (d)  agree- 
ment between  the  Bridge  Operating  Company,  the  Brooklyn  Heights  Rail- 
road Company  and  the  New  York  City  Railway  Company,  dated  June  21, 
1907 ;  (e)  agreement  between  the  New  York  City  Railway  Company  and 
the  Brooklyn  Heights  Railroad  Company,  dated  June  21,  1907;  (f)  agree- 
ment between  William  W.  Ladd  as  Receiver  of  the  New  York  City  Railway 
Company  and  Adrian  H.  Joline  and  Douglas  Robinson  as  Receivers  of  the 
Metropolitan  Street  Railway  Company  dated  October  18,  1909,  under 
which  all  the  rights  of  said  Ladd  as  such  Receiver  in  and  to  the  aforesaid 
stock  and  in  and  under  the  above  agreements  were  transferred  to  said 
Joline  and  Robinson  as  Receivers  of  the  Metropolitan  Street  Railway  Com- 
panv. 

(8)  That  this  Commission  hereby  approves  the  form  of  contract  at- 
tached to  the  petition  herein,  to  be  entered  into  between  said  Douglas 
Robinson  as  Receiver  of  the  Metropolitan  Street  Railway  Company,  and  the 
New  York  Railways  Company,  for  the  transfer  by  said  Robinson,  as  such 
Receiver,  to  the  New  York  Railways  Company,  of  all  his  rights  as  such 
Receiver  in  and  to  all  the  aforesaid  capital  stock  and  in  and  under  all  the 
aforesaid  agreements. 


Edison  Electric  lUuminating  Company  of  Brooklyn  7—  Application  for  approval 
of  acquiBition  of  122  shares  of  capital  stock  of  the  Amsterdam  Electric 
Light,  Heat  and  Power  Company 

Case  No.  1554, 

Order  Granting  Application 

This  proceeding  was  begun  upon  the  application  of  the  Bdison  Electric  Illumi- 
nating Company  of  Brooklyn  for  authority,  under  Section  70  of  the  Public  Service 
Commissions  Law,  to  acquire  122  shares  of  the  common  capital  stock  of  the  Am- 
sterdam Electric  Light,  Heat  and  Power  Company.  Hearings  were  had  on  Septem- 
ber 16,  1912,  and  on  subsequent  dates  to  October  28,  1912. 

Thereupon  the  Commission  Issued  the  following  order: 


In  the  Mattbr  of  thb  Application 

OF 

Edison  Electric  Illitminatino  Company  of  Brook- 
lyn for  authority  to  acquire  certain  stock  of  Am- 
sterdam Electric  Light,  Heat  and  Power  Com- 
pany under  Section  70  of  the  Public  Service  Commis- 
sions Law. 


Case  No.   1554, 
"Order     Granting    Applica- 
tion 
July  SO.  1914 


Application  having  been  made  to  the  Public  Service  Commission  for  the  First 
District  by  the  Edison  Electric  Illuminating  Company  of  Brooklyn  under  the  pro- 
visions of  the  Public  Service  Commission's  Law.  for  authority  to  purchase,  acquire, 
take  and  hold  122  shares  of  the  capital  stock  of  the  Amsterdam  Electric  Light, 
Heat  and  Power  Comoany ;  and  a  hearing  having  been  duly  held  upon  said  appli- 
cation before  the  Commission,  Hon.  Milo  R.  Maltble,  Commissioner,  presiding; 
and  it  appearing  that  the  total  authorized  and  outstanding  capital  stock  of  the 
Amsterdam  Electric  Light,  Heat  and  Power  Comnany  Is  5,000  shares  of  the  par 
value  of  $100  each,  of  which  total  the  Edison  Electric  Illuminating  Company  of 
Brooklyn  is  already  the  owner  of  all  except  the  122  shares  which  it  now  seeks  to 

gurchase;   and  it  appearing  that  said   Edison  Electric   Illuminating  Company  of 
rooklyn  can   now   acquire  all  said  remaining  shares  for  not  to  exceed   $10,000 
cash  and  intends  to  pay  for  said  shares  out  of  surplus;  and  it  being  now  the 
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opinion  of  the  Commission  that  authority  should  be  granted  to  said  Edison  Elec- 
tric Illuminating  Company  of  Brooklyn  to  purchase  said  remaining  shares  pro- 
vided the  purchase  price  of  all  said  remaining  shares  shall  not  exceed  $10,000 
cash,  and  provided  also  that  said  purchase  price  shall  not  be  capitalised  but  shall 
be  paid  out  of  surplus,  it  is 
Ordered, 

(1)  That  the  Public  Service  Commission  for  the  First  District  does 
hereby  authorize  the  Edison  Electric  Illuminating  Company  of  Brooklyn  to 
purchase,  acquire,  take  and  hold  said  remaining  122  shares  of  the  capital 
stock  of  the  Amsterdam  Electric  Light,  Heat  and  Power  Comoany,  pro- 
vided, however,  that  the  purchase  price  of  all  said  shares  shall  not  exceed 
$10,000,  and  provided  also  that  the  amount  of  said  purchase  price  shall 
not  be  capitalized  but  shall  be  paid  out  of  surplus. 

(2)  That  nothing  herein  contained  shall  be  construed  as  authorizing, 
permitting  or  apuroving  the  merger  of  said  Amsterdam  Electric  Light,  Heat 
and  Power  Company  by  said  Edison  Electric  Illuminating  Company  of 
Brooklyn,  pursuant  to  the  provisions  of  Subdivision  3  of  Section  61  of  the 
Transportation  Coroorations  Law,  or  otherwise. 

(S)  That  this  order  shall  take  effect  Immediately  and  shall  continue 
In  force  until  changed  or  abrogated  by  further  order  of  the  Commission. 

(4)  That  on  or  before  the  10th  day  of  August,  1014,  said  Edison  Elec- 
tric Illuminating  Company  of  Brooklyn  shall  notify  the  Commission  in  writ- 
ing whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 


New  York  Railways  Company  —  Application  for  approval  of  acqulBition  of 
capital  stock  of  Twenty -third  Street  Railway  Company  and  of  iBSue  of 
bonds  in  payment  thereof 

Case  No.  1880, 

Hearing   Resolution 

Further  Hearing  Resolution 

Opinion 

Order  Granting  Application 

Extension  Orders 

Amending  Order 

This  proceeding  was  begun  upon  the  application  of  the  New  York  Railways  Com- 
pany for  authority  to  purchase,  acquire,  take  and  hold  six  thousand  shares  of  the 
capital  stock  of  the  Twenty-third  Street  Railway  Company  and  for  authority  to 
issue  thirty-year  4  per  cent  gold  bonds  in  payment  thereof.  The  Commission  on 
June  5,  1914,  directed  (see  blank  form  of  hearing  resolution,  with  notice,  page 
380)  that  a  hearing  be  had  on  June  15,  1014,  and  that  the  company  publish  due 
notice  thereot    Hearings  were  had  on  June  15  and  22,  1014,  and  dosed. 

The  Commission  beinnr  desirous  of  placing  on  the  record  certain  evidence  not  in 
its  possession  at  the  time  bearing  was  closed,  on  July  1,  1914,  directed  (see  blank 
form  of  hearing  resolution,  page  381),  that  a  further  hearing  be  had  on  July  7, 
1914.  Hearings  were  had  on  July  7,  1914,  and  subsequent  dates  to  October  26, 
1914.  On  October  30,  1914,  the  Commission  rendered  an  opinion  (see  5  P.  S.  C.  R. 
[Ist  Dist.  N.  Y.l,  293). 

Thereupon  the  Commission  issued  the  following  order: 


In  thb  Matter  of  thb  Application 

OF 

New  York  Railways  Company  for  authority  to  pur- 
chase, acquire,  take  and  hold  the  capital  stock  of 
the  Twenty-third  Street  Railway  Company  and  for 
authority  to  issue  its  thirty-year  4  per  cent  gold 
bonds  in  payment  thereof. 


Case  No.  1830, 
^  Order     Granting     Applica- 
tion 
October  30,   1914 


Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  New  York  Railways  Company  under  the  provisions  of  the 
Public  Service  Commissions  Law  for  authority  to  purchase,  acquire,  take  and  hold 
all  the  capital  stock  of  the  Twenty-third  Street  Railway  Company  (6.000  shares 
of  the  par  value  of  flOO  each),  4,305  shares  thereof  to  be  acquired  immediately 
and  the  remainder  to  be  acquired  from  time  to  time  as  arrangements  therefor  may 
be  made,  the  holder  of  each  share  of  stock  to  receive  In  exchange  therefor  $850 
in  face  value  of  the  petitioner's  thirty-year  4  per  cent  gold  bonds  with  an  ad^ 
Justment  of  accrued  interest  and  accrued  pro  rata  dividends,  said  bonds  to  be 
v^ayable  on  the  1st  dav  of  January,  1942,  and  to  bear  interest  at  four  (4>  per 
cent  per  annum,  payable  semi-annually,  and  secured  by  a  mortgage  upon  all  the 
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property  of  the  company,  known  as  its  "  Thirty  Year  First  Beal  Estate  and  He- 
lundingr  Mortgage,"  dated  January  1,  1912,  made  to  the  Guaranty  Trust  Company 
of  New  York  as  Trustee;  and  a  hearing  having  been  held  upon  said  application 
before  the  Commission,  Hon.  MUo  B.  Maltble,  Commissioner,  presiding;  and  it 
being  now  the  opinion  of  the  Commission 

(1)  That  the  market  value  of  said  bonds  of  the  New  York  Hallways  Company 
does  not  exceed  seventy-eight  per  cent  (78% )  of  the  par  or  face  value  thereof ; 

(2)  That  permission  should  be  granted  to  the  New  York  Hallways  Company 
immediately  to  purchase,  acquire,  taKe  and  hold  4,305  shares  of  the  capital  stock 
of  the  Twenty-third  Street  Railway  Company,  and  thereafter  to  purchase,  acquire, 
take  and  hold  the  remaining  1,695  shares  as  hereinafter  provided  * 

(3>  That  the  issue  of  said  bonds  to  the  amount  of  not  exceeding  two  million 
one  hundred  thousand  dollars  (|2,100,000)  face  value,  payable  at  a  oeriod  of 
more  than  twelve  mont^is  after  the  date  thereof.  Is  necessary  to  and  reasonably 
required  by  said  company  for  the  acquisition  of  said  stock ;  and 

(4)  That  except  as  to  so  much  of  said  bonds  as  may  be  necessary  to  make  up 
discount  computed  at  the  rate  of  twenty -two  (22)  per  cent  of  the  par  or  face 
value  of  each  bond  issued,  said  purpose  Is  not  in  whole  or  In  part  reasonably 
chargeable  to  operating  expenses  or  to  income; 

Section  11.  It  i8  ordered.  That  the  Public  Service  Commission  for  the  First 
District  does  hereby  authorisee  the  said  New  York  Hallways  Company  to  purchase, 
acquire,  take  and  hold  said  6,000  shares  of  the  capital  Ktock  of  the  Twenty-third 
Street  Hallway  Company,  4,305  shares  to  be  acquired  immediately,  and  the  re- 
mainder to  be  acquired  from  time  to  time  as  arrangements  therefor  may  be  made. 

Section  III.  It  is  ordered.  That  the  Public  Service  Commission  for  the  First 
District  does  hereby  authorize  the  issue  by  said  New  York  Hallways  Company  of 
not  to  exceed  two  million  one  hundred  thousand  dollars  ($2,100,000)  face  value 
of  principal  of  bonds  of  said  company  maturing  the  Ist  day  or  January,  1942, 
redeemable  on  and  after  January  1,  1916,  at  one  hundred  and  five  (105)  per  cent 
of  the  par  or  face  value  thereof  besides  accrued  interest  and  to  bear  interest  at 
four  (4)  per  cent  per  annum,  payable  semi-annually,  under  and  In  pursuance  of 
the  terms  of  said  mortgage  heretofore  and  on  the  1st  day  of  January,  1912.  made 
and  executed  by  the  nald  New  York  Hallways  Company  to  the  Guaranty  Trust 
Company  of  New  York  as  Trustee. 

Section  TV.  It  ia  ordered.  That  said  purchase  of  stock  and  issue  of  bonds  is 
authorised  upon  the  conditions  following  and  not  otherwise,  to  wit : 

Firat:  That  said  New  York  Hallways  Company  shall  deliver  the  said 
bonds  hereby  authorized  to  the  said  face  amount  of  not  to  exceed  two 
million  one  hundred  thousand  dollars  ($2,100,000)  only  to  the  holders  of 
said  shares  of  the  capital  stock  of  the  Twenty-third  Street  Hailwav  Com- 
pany and  in  payment  therefor,  at  the  rate  of  $350  face  value  of  said  bonds 
for  one  share  of  said  stock. 

Second:  That  none  of  the  bonds  hereby  authorized  to  be  issued  shall  be 
Issued  except  ir  exchange  for  such  stock,  on  the  terms  aforesaid,  at  the 
time  or  times  of  the  actual  acquisition  of  such  stock. 

Third:  That  twenty-two  per  cent  (22%)  of  the  face  value  of  all  bonds 
issued  under  authority  of  this  order,  representing  the  discount  thereon,  shall 
be  be  amortized  out  of  the  income  of  the  company  prior  to  their  maturity 
by  the  payment  into  an  amortization  fund  of  not  less  than  two  per  cent 
(2%)  of  the  face  value  of  each  bond  so  Issued,  on  the  31st  day  of  Decem- 
ber, 1915,  and  each  and  every  year  thereafter,  plus  four  and  one-half  per 
cent  (4%%)  upon  all  prior  payments  so  long  as  may  be  necessary.  Said 
funds  shall  be  used  only  for  the  purpose  of  retirement  of  mortgage  bonds 
of  said  company  or  for  the  acquisition  of  property  for  capital  or  invest- 
ment purposes. 

Fourth:  That  the  offer  of  the  New  York  Railways  Company  of  $850 
face  value  of  said  bonds  for  one  share  of  said  stock  shall  be  kept  open  at 
least  until  December  31,  1914,  and  that  within  twenty  days  after  the 
issuance  of  this  order  said  New  York  Bailways  Company  shall  notify  all 
the  stockholders  of  the  Twenty-third  Street  Railway  Company  (except 
those  whose  stock  shall  have  been  already  acquired)  of  Its  acquisition  of  a 
majority  of  the  stock  of  the  Twenty-third  Street  Railway  Company  on  the 
terms  herein  stated  and  of  its  willingness  to  acquire  the  remainder  of  the 
stock  of  said  Twenty-third  Street  Hallway  Company  on  the  same  terms  on 
or  before  a  specified  date,  which  date  shall  not  be  earlier  than  December 
31,  1914. 

Fifth:  That  said  company  shall  keep  separate,  true  and  accurate  ac- 
counts showing  in  detail  the  issuance  of  the  bonds  hereby  authorized  to  be 
issued  and  the  stock  acquired  thereby,  and  on  or  before  the  10th  day  of 
each  month  shall  make  verified  reports  to  the  Commission  stating  the  dis- 
position of  said  bonds  during  the  previous  month,  the  terms  and  conditions 
of  such  disposition  and  the  stock  purchased  therewith  ;  and  said  accounts, 
vouchers  and  records  shall  be  open  to  audit  and  may  be  audited  from  time 
to  time  by  accountants  and  examiners  designated  for  such  purpose  by  the 
Commission. 

SisBth:  That  the  authority  hereby  given  to  issue  such  bonds  shall  apply 
only  to  bonds  issued  by  the  said  company  on  or  before  the  31st  day  of 
January,  1915. 

Section  y.  It  ia  ordered.  That  this  order  take  effect  on  the  30th  day  of  Octo- 
ber, 1914,  and  except  as  provided  in  the  Sixth  paragraph  of  Section  IV  limiting 

15 
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the  daration  of  the  authority  to  issue  such  bonds  herein  granted,  conti\  jioe  la 
force  until  otherwise  ordered  by  the  Commission,  and  that  within  ten  (lOJd)  days 
after  service  upon  it  of  a  copy  of  this  order  said  company  notify  the  ComiwitBion 
whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed.  ^ 

The  company  having  applied  for  an  extension  of  time  within  which  to  '  notify 
the  Commission  whether  the  terms  of  the  order  of  October  30,  1014,  were  a^-  'cepted 
and  would  be  obeyed,  the  Commission  on  November  10,  1914,  issued  an  ord^r  (see 
blank  form  of  extension  order,  page  379)  granting  the  desired  extension  ^o  No- 
vember 18,  1914. 

The  company  having  applied  for  a  further  extension  of  time  within  whdcb  to 
notify  the  Commission  whether  the  terms  of  the  order  of  October  30,  1014,1  were 
accepted  and  would  be  obeyed,  the  Commission  on  November  20,  1014,  Issund  an 
order  (see  blank  form  of  extension  order,  page  379)  further  extending  the}  time 
to  November  80,  1914. 

On  November  30,  1014,  the  Commission  issued  the  following  order: 

Casb  No.  1880,  Order  Amending  Order  Granting  Application         ^ 

(November  80,  1014) 

Whereat,  on  the  30th  day  of  October,  1014,  the  Commission  adopted  an  order 
in  the  above  entitled  matter  authorizing  the  New  York  Railways  Company  to  pur- 
chase, acQulre,  take  and  hold  all  the  capital  stock  of  the  Twenty-third  Street  Rail- 
way Company  and  to  issue  In  exchange  therefor  not  exceeding  Two  Million  One 
Hundred  Thousand  Dollars  ($2,100,000)  face  value  of  bonds  of  said  New  York 
Railways  Company  under  its  "  thirty  year  first  real  estate  and   refunding  mort- 

fage,"  dated  January  1,  1012,  made  to  the  (luaranty  TruHt  Company  of  New 
ork  as  trustee,  upon  certain  terms  and  conditions  in  said  order  more  fully  set 
forth,  a  copy  of  which  order  was  duly  served  on  said  New  York  Railways  Com- 
pany  on  or  about  October  80,  1014 ;  and 

whereaa,  said  company  has  now  made  application  for  a  modification  of  said 
order  In  certain  respects ;  and 

Whereaa,  the  Commsision  is  of  the  opinion  that  said  application  should  be 
granted  in  part. 

Ordered,  That  said  order  of  October  30,  1914,  be  and  the  same  hereby  is 
amended  and  modified  so  as  to  read  as  follows : 

Section  1.  Application  having  been  made  to  the  Public  Service  Commission  for 
the  First  District  by  New  York  Railways  Company  under  the  provisions  of  the 
Public  Service  Commissions  Law  for  authority  to  purchase,  acquire,  take  and  hold 
all  the  capital  stock  of  the  Twenty-third  Street  Railway  Company  (6,000  shares 
of  the  par  value  of  |100  each),  4.305  shares  thereof  to  be  acquired  immediately 
and  the  remainder  to  be  acquired  from  time  to  time  as  arrangements  therefor  may 
be  made,  the  holder  of  each  share  of  stock  to  receive  in  exchange  therefor  $350 
in  face  value  of  the  petitioner's  thirty-year  4  per  cent  crold  bonds  with  an  adjust- 
ment  of  accrued  interest  and  accrued  pro  rata  dividends,  said  bonds  to  be  payable 
on  the  1st  dav  of  January.  1042,  and  to  bear  Interest  at  four  (4)  per  cent  per 
annum,  payable  semi-annually,  and  secured  by  a  mortgage  upon  all  the  property 
of  the  company,  known  as  its  **  Thirty  Year  First  Real  Estate  and  Refunding  Mort- 
gage," dated  January  1.  1012,  made  to  the  Guaranty  Trust  Company  of  New  York 
as  Trustee;  and  a  hearing  having  been  held  upon  said  application  before  the  Com- 
mission, Hon.  Milo  R.  Maltble,  Commissioner,  presiding;  and  it  being  now  the 
opinion  of  the  Commission 

(1)  That  the  market  value  of  said  bonds  of  the  New  York  Railways  Company 
does  not  exceed  eighty  per  cent  (80%)  of  the  par  or  face  value  thereof; 

(2)  That  permlBslon  should  be  granted  to  the  New  York  Railways  Comxmny 
immediately  to  purchase,  acquire,  taxe  and  hold  4,305  shares  of  the  capital  stock 
of  the  Twenty-third  Street  Railway  Company,  and  thereafter  to  purchase,  acquire, 
take  and  hold  the  remaining  1,605  shares  as  hereinafter  provided; 

(8)  That  Jthe  issue  of  said  bonds  to  the  amount  of  not  exceeding  Two  million 
one  hundred  thousand  dollars  ($2,100,000)  face  value,  payable  at  a  period  of 
more  than  twelve  months  after  the  date  thereof,  is  necessary  to  and  reasonably 
required  by  said  company  for  the  acquisition  of  said  stock;  and 

(4)  That  except  as  to  so  much  of  said  bonds  as  may  be  necessary  to  make  up 
discount  computed  at  the  rate  of  twenty  (20)  per  cent  of  the  par  or  face  value  of 
each  bond  Issued,  said  purpose  is  not  in  whole  or  in  part  reasonably  chargeable  to 
operating  expenses  or  to  income ; 

Section  II.  It  is  ordered.  That  the  Public  Service  Commission  for  the  First  Dis- 
trict does  hereby  authorise  the  said  New  York  Railways  Company  to  purchase,  ac- 
aulre,  take  and  hold  said  6,000  shares  of  the  capital  stock  of  the  Twenty-third 
itreet  Railway  Compsny,  4,305  shares  to  be  acquired  immediately,  and  the  re- 
mainder to  be  acquired  from  time  to  time  as  arrangements  therefor  may  be  made. 

Section  III.  It  is  ordered.  That  the  Public  Service  Commission  for  the  First 
District  does  hereby  authorize  the  Issue  by  said  New  York  Railways  Company  of 
not  to  exceed  Two  million  one  hundred  thousand  dollars  ($2,100,000)  face  value 
of  principal  of  bonds  of  said  company  maturing  the  Ist  day  of  January,  1042,  re- 
deemable on  and  aftar  January  1.  1016,  at  one  nundred  and  five  (106)  per  cent  of 
the  par  or  face  value  thereof  besides  accrued  Interest  and  to  bear  Interest  at  fonr 
(4)    per  cent  per  annum,  payable  semi-annually,  under  and  In  pursuance  of  the 
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terms  of  said  mortgage  heretofore  and  on  the  Ist  day  of  January,  1012,  made  and 
executed  by  the  said  New  York  Railways  Company  to  the  Guaranty  Trust  Com- 
pany of  New  York  as  Trustee. 

Section  lY.  It  ia  ordered.  That  said  purchase  of  stock  and  issue  of  bonds  is 
authorized  upon  the  conditions  following  and  not  otherwise,  to  wit: 

First:  That  said  New  York  Railways  Company  shall  deliver  the  said 
bonds  hereby  authorized  to  the  said  face  amount  of  not  to  exceed  Two  mil- 
lion  one  hundred  thousand  dollars  ($2,100,000)  only  to  the  holders  of  said 
shares  of  the  capital  stock  of  the  Twen^-third  Street  Railway  Company 
and  in  payment  therefor,  at  the  rate  of  $350  face  value  of  said  bonds  for 
one  share  of  said  stock. 

Second:  That  none  of  the  bonds  hereby  authorized  to  be  issued  shall  be 
issued  except  in  exchange  for  such  stock,  on  the  terms  aforesaid,  at  the 
time  or  times  of  the  actual  acquisition  of  such  stock. 

TMrd:  That  twenty  per  cent  (20%)  of  the  face  value  of  all  bonds  issued 
under  authority  of  this  order,  representing  the  discount  thereon,  shall  be 
amortized  out  of  the  income  of  the  company  prior  to  their  maturity  by 
the  payment  into  an  amortization  fund  of  not  less  than  two  per  cent  (2%) 
of  the  face  value  of  each  bond  so  issued  representing  discount,  on  the  31st 
day  of  December,  1015,  and  each  and  every  year  thereafter,  plus  four  and 
one-half  per  cent  (4^%)  upon  all  prior  payments  so  long  as  may  be  neces- 
sary. Said  funds  shall  be  used  only  for  the  purpose  of  retirement  of  mort- 
gage bonds  of  said  company  or  for  the  acquisition  or  property  for  capital 
or  investment  purposes. 

Fourth:  That  the  oCFer  of  the  New  York  Railways  Company  of  $350 
face  value  of  said  bonds  for  one  share  of  said  stock  shall  be  kept  open  at 
least  until  January  31,  1015,  and  that  within  twenty  days  after  the  issuance 
of  this  order  said  New  York  Railways  Company  shall  notify  all  the  stock- 
holders of  the  Twenty-third  Street  Railway  Company  (except  those  whose 
stock  shall  have  been  already  acquired)  of  its  acquisition  of  a  majority  of 
the  stock  of  the  Tweaty-third  Street  Railway  Company  on  the  terms  herein 
stated  and  of  its  willingness  to  acquire  the  remainder  of  the  stock  of  said 
Twenty-third  Street  Railway  Company  on  the  same  terms  on  or  before  a 
specified  date,  which  date  shall  not  be  earlier  than  January  31,  1015. 

Fifth:  That  said  company  shall  keep  separate,  true  and  accurate  ac- 
counts showing  in  detail  the  issuance  of  the  bonds  hereby  authorized  to  be 
issued  and  the  rtock  acquired  thereby,  and  on  or  before  the  10th  dav  of 
each  month  shall  make  verified  reports  to  the  Commission  stating  the  dis- 
position of  said  bonds  during  the  previous  month,  the  terms  and  conditions 
of  such  disposition  and  the  stock  purchased  therewith ;  and  said  accounts, 
vouchers  and  records  shall  be  open  to  audit  and  may  be  audited  from  time 
to  time  by  actiountants  and  examiners  designated  for  such  purpose  by  the 
Commission. 

Siwth:  That  the  authority  hereby  given  to  issue  such  bonds  shall  apply 
only  to  bonds  issued  by  the  said  company  on  or  before  the  15th  day  of 
February,  1015. 

Section  v.  It  ia  ordered^  That  this  order  take  eCFect  on  the  30th  day  of  Novem- 
ber, 1014,  and  except  as  provided  In  the  Sixth  paragraph  of  Section  IV  limiting 
the  duration  of  the  authority  to  issue  such  bonds  herein  granted,  continue  in 
force  until  otherwise  ordered  by  the  Commission,  and  that  within  ten  (10)  days 
after  service  upon  it  (•t  a  codv  of  this  order  said  company  notify  the  Commission 
whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 


Third  Avenue  Bridge  Company  and  Third  Avenue  Railway  Company  —  Appli- 
cation for  approval  of  issue  by  Third  Avenue  Bridge  Company  of  promissory 
note  to  Third  Avenue  Railway  Company 

Case  No.  1662 

This  proceeding  was  begun  upon  the  apolication  of  the  Third  Avenue  Bridge 
Company  and  the  TbUd  Avenue  Railway  Company  for  an  order  authorizing  the 
former  to  apply  the  proceeds  of  the  sale  of  its  capital  stock  to  certain  capital 
expenditures,  and  abrc  gating  or  modifying  an  order  of  the  Commission  dated 
March  8,  1012 ;  and  for  consent  to  the  purchase,  acquisition  and  holding  by  the 
Third  Avenue  Railway  Company  of  all  of  the  capital  stock  of  the  Third  Avenue 
Bridge  Comnany.  Hearing  was  had  on  April  17,  1013,  and  closed.  Further  hear- 
ing was  had  on  December  24,  1014,  and  closed. 


Third  Avenue  Bridge  Company  and  Third  Avenue  Railway  Company  —  Appli- 
cation for  approval  of  purchase  by  Third  Avenue  Railway  Company  of  stock 
of  Third  Avenue  Bridge  Company 

Case  No.  1666 

This  proceeding  was  begun  upon  the  application  of  the  Third  Avenue  Bridge 
Company  and  the  Third  Avenue  Railway  Company  for  an  order  authorising  the 
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former  company  to  apply  the  proceeds  of  the  sale  of  its  capital  stock  to  certain 
capital  expenditures,  and  abrogating  or  modifying  an  order  of  the  Commission 
dated  March  8,  1912 ;  and  for  the  consent  of  the  Commission  to  the  purchase,  ac- 
quisition and  holding  Ly  the  Third  Avenue  Railway  Company  of  all  of  the  capital 
stock  of  the  Third  Avenue  Bridge  Company.  Hearin?  was  had  on  April  17,  1913, 
and  closed.     Further  hearing  was  had  on  December  24,  1914,  and  closed. 


APPLICATIONS  FOR  APPROVAL  OF  ABANDONMENT  OF  ROUTES 


Central  Crosstown  Railroad  Company  of  New  York  —  Application  for  approval 
of  abandonment  of  portion  of  route  on  East  17th  and  East  18th  Streets 

Case  No.  1640, 

Rehearing  Resolution 
Order  after  Rehearing 

This  proceeding  was  begun  upon  the  application  of  the  Central  Crosstown  Rail- 
road Company  of  New  York,  pursuant  to  Section  184  of  the  Railroad  Iaw,  for  the 
approval  of  a  declaration  of  abandonment  of  those  portions  of  Its  route  in  East 
17th  street  between  Avenue  A  and  Broadway,  and  In  East  18th  street  between 
Broadway  and  Avenue  A,  in  the  Borough  of  Manhattan.  Hearings  were  had  on 
February  25  and  on  subsequent  dates  to  May  20,  1013.  On  .lune  17,  1913, 
the  Commission  Issued  an  order  granting  the  application.  Application  dated  De- 
cember 20,  1013,  having  been  made  by  the  compaay  for  a  modification  of  the 
order  of  June  17,  1913,  so  as  to  omit  the  condition  as  to  the  removal  of  the 
tracks  and  the  restoration  of  the  surface  of  East  17th  and  East  18th  streets.  th« 
Commission,  on  .Tanuary  27,  1914,  Issued  an  order  (see  blank  form  of  rehearing 
resolution,  page  3S'J)  directing  that  a  rehearing  be  had  on  February  10.  1014. 
Rehearing  was  had  on   February   10,   1914. 

Thereupon  the  Commission  issued  the  following  order : 


In  the  Matter  of  the  Application  ' 

OF 

I 
The  CsNTaAL  Crosstown  Railroad  Company  o»  Nbw  !  r^^^  v^    iaja 

York,  pursuant  to  Section  184  of  the  Railroad  Law,      order   after    Rehearlnir 
for  the  approval  of  a  declaration  of  abandonment  of      "^"^*^   ^iter   Kenearing 
those    portions    of    Its    route    in    East    17th    street 
between  Avenue  A  and  Broadway,  and  in  East  18tb 
street    between    Broadway    and    Avenue    A,    In    the 
Borough  of  Manhattan,  City  of  New  York. 


February  27.  1914 


Application  having  been  made  to  this  Commission  by  The  Central  Crosstown 
Railroad  Company  of  New  York,  a  street  surface  railroad  corporation,  by  petition 
dated  and  verified  February  10,  1913,  for  the  approval  by  this  Commission  under 
Hection  184  of  the  Railroad  I^aw  of  a  declaration  of  abandonment  of  those  por- 
tions of  its  route  of  street  surface  railroad  in  East  17th  street  between  Avenue  A 
and  Broadway  and  in  East  18th  street  between  Broadway  and  Avenue  A,  in  the 
Borough  of  Manhattan,  City  of  New  York; 

And  a  hearing  having  been  duly  had  on  said  application  on  February  25,  1913, 
and  certain  adjourned  dates  to  and  including  May  20,  1913,  Commissioner  Cram 

? residing,  Arthur  DuBols  and  H.  M.  Chamberlain,  Assistant  Counsel,  attending 
or  the  Commission,  James  L.  Quackenbush,  General  Attorney  for  The  Central 
Crosstown  Railroad  Company  of  New  York,  by  Arthur  O.  Peacock  of  counsel,  an- 
pearlng  for  said  company  in  support  of  eaid  application,  and  William  P.  Burr,  As- 
sistant Corporation  Counsel  of  The  City  of  New  York,  appearing  for  The  City  of 
New  York  In  opposition  to  said  application ;  and  proof  of  publication  of  the  time, 

f>lace  and  purpose  of  said  hearing  as  previously  required  by  the  Commission  hav- 
ng  been  duly  filed ;  and  said  company  having  made  its  proofs  wherebv  it  satisfied 
the  (Commission  that  said  portions  of  Its  route  sought  to  be  discontinued  are  no 
longer  necessary  for  the  successful  operation  of  said  company's  road  and  for  the 
convenience  of  the  public ;  and  the  Commission  having  on  June  17,  1913,  made 
and  served  an  order  granting  the  application  subject  however  to  the  condition 
that  the  company  should  immediately  take  up  and  remove  the  tracks  in  those 
portions  of  the  streets  covered  by  the  application  and  should  properly  restore  the 
surface  of  the  streets  and  should  do  all  the  work  at  Its  own  expense;  and  said 
company  having  applied  for  and  bad  a  rehearing  on  which  It  appeared  that  an 
agreement  had  been  made  between  the  company  and  the  City  to  the  effect  that  in 
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consideration  of  the  payment  by  the  company  of  $10,000  in  cash  and  the  agree- 
ment by  the  company  to  take  up  the  tracks  at  its  own  expense  whenever  the 
streets  are  repaved,  the  City  will  take  care  of  the  future  repavement  of  the  streets 
without  further  expense  to  the  company ;  and  the  Commission  being  of  the  opinion 
that  in  view  of  this  agreement  a  new  order  should  be  made  which  shall  impose  no 
conditions  in  respect  of  the  removal  of  the  tracks  or  the  restoration  of  the  pave- 
ment. 

Ordered, 

(1)  That  said  application  for  the  approval  of  the  declaration  of  abandonment 
of  those  portions  of  the  route  of  street  surface  railroad  of  The  Central  Crosstown 
Railroad  Company  of  New  York  in  East  17th  street  between  Avenue  A  and 
Broadway  and  in  East  18th  street  between  Broadway  and  Avenue  A  be  and  the 
same  hereby  is  granted,  and  that  the  approval  by  the  Public  Service  Commission 
for  the  First  District  of  said  declaration  of  abandonment  of  said  portions  of  said 
company's  route  be  endorsed  by  the  Chairman  of  the  Commission  and  attested 
by  its  Secretary  upon  said  declaration  of  abandonment  accompanying  the  petition 
herein,  in  the  following  form  and  manner,  to  wit : 

*•  The  foregoing  declaration  op  abandonment  certified  by  the  Secretary 
under  the  seal  of  the  corporation  therein  named,  has  been  submitted  to 
the  Public  Service  Commission  for  the  First  District  of  the  State  of  New 
York  for  Its  approval  and  is  approved  by  said  Commission. 

"  New  York,  February       ,  1914. 

PUBLIC  SERVICE  COMMISSION  FOR  THE  FIRST  DISTRICT, 
by 


"L.  8. 
"Attest : 

Secretary.'* 
(2)     That  this  order  shall  take  effect  immediately. 


Chairman 


Long  Island  Electric  Railway  Company  —  Application  for  approval  of  aban- 
donment of  portion  of  route  on  Liberty  avenue,  in  the  Boroughs  of  Queens 
and  Brooklyn 

Case  No.  1863, 

Hearing  Resolution 
Denial  Order 

This  proceeding  was  begun  upon  the  application  of  the  Long  Island  Electric 
Railway  Company  under  Section  184  of  the  Railroad  Law  for  the  approval  of  a 
declaration  of  abandonment  of  a  portion  of  its  route  on  Liberty  avenue  from  the 
Rockaway  Plank  road  westerly  to  the  Division  Line  between  the  Boroughs  of 
Queens  and  Brooklyn.  The  Commission  on  August  21,  1014,  directed  (see  blank 
form  of  hearing  resolution,  with  notice,  page  380)  that  a  hearing  be  had  on 
September  15,  1014,  and  that  the  company  publish  due  notice  thereof.  Hearings 
were  had  on  September  15  and  October  6  and  23,  1014. 

Thereupon  the  Commission  issued  the  following  order: 


In  the  Matter  op  the  Application 

OF  the 

Long  Island  Electric  Railway  Company  under  Sec- 
tion 184  of  the  Railroad  Law  for  the  approval  of  a 
declaration  of  abandonment  of  its  route  on  Liberty 
avenue  from  the  Rockaway  Plank  road  westerly  to 
the  Division  Line  between  the  Borousrhs  of  Queens 
and  Brooklyn,  in  the  City  of  New  York. 


Case   No.   1863. 

"Order  Denying  Application 

November   17,   1014 


Application  having  been  made  to  this  Commission  by  the  Long  Island  Electric 
Railway  Company,  a  street  surface  railroad  corporation,  by  petition  verified  Au- 
gust 17,  1014,  for  the  approval  by  this  Commission  under  Section  184  of  the  Rail- 
road Law  of  the  declaration  of  abandonment  of  that  portion  of  its  route  of  street 
surface  railroad  on  Liberty  avenue  from  the  Rockaway  Plank  road  westerly  to  the 
Division  Line  between  the  Boroughs  of  Queens  and  Brooklyn,  in  the  City  of  New 
York,  and  a  hearing  having  been  duly  had  by  and  before  the  Commission  on  said 
application  on  October  23,  1014,  A.  O.  Peacock,  of  counsel,  appearing  for  the  Long 
Island  Electric  Railway  Company  in  support  of  said  application,  Vincent  Victory. 
Assistant  Corporation  Counsel,  appearing  for  The  City  of  New  York,  Edward  M. 
Deegan,  Assistant  to  the  Counsel  to  the  Commission,  attending,  and  certain  persons 
appearing  in  opposition  to  said  application,  and  testimony  having  been  taken,  and 
due  deliberation  having  been  had; 
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Now,  therefore.  It  is 

Ordered.  That  said  application  for  the  approval  of  the  abandonment  of  that 
portion  of  the  route  of  street  surface  railroad  of  the  Long  Island  Electric  Rail- 
way Company  on  Liberty  avenue  from  the  Rockaway  Plank  road  westerly  to  the 
Division  Line  between  the  Boroughs  of  Queens  and  Brooklyn,  In  the  City  of  New 
York,  be  and  the  same  hereby  is  denied,  but  without  prejudice  to  a  renewal  of  the 
application  if  and  when  the  Long  Island  Electric  Railway  Company  makes  an 
agreement  with  the  New  York  and  Long  Island  Traction  Company  whereby  (1) 
passengers  boarding  eastbound  cars  of  the  New  York  and  Long  Island  Traction 
Company  at  any  point  west  of  Liberty  avenue  and  Rockaway  Plank  road  and  pay- 
ing a  cash  fare  of  five  cents  on  said  cars  may  without  extra  charge  transfer  to 
eastbound  cars  of  the  Long  Island  Electric  Railway  Company  at  Liberty  avenue 
and  Rockaway  Plank  road  and  thereafter  enJoy  the  rights  and  privileges  of  cash 
fare  passengers  on  said  last  named  cars,  and  (2)  passengers  boarding  westbound 
cars  of  the  Long  Island  Electric  Railway  Company  at  any  point  east  of  Liberty 
avenue  and  Rockaway  Plank  road  and  paying  a  caiAi  fare  of  five  cents  (or  on  ten- 
dering evidence  of  such  payment  made  on  said  company's  Far  Rockaway  Line)  on 
said  cars  may  without  extra  charge  transfer  to  the  westbound  cars  of  the  New 
York  and  Long  Island  Traction  Company  at  Liberty  avenue  and  Rockaway  Plank 
road. 

Fwrther  ordered.  That  this  order  shall  take  effect  immediately  and  shall  con- 
tinue in  force  until  changed  or  abrogated  by  further  order  of  the  Commission. 


New  York  and  Queens  County  Railway  Company  —  Application  for  approval 
of  abandonment  of  street  railroad  route  on  Flushing  avenue  between  Ehret 
avenue  and  Jackson  avenue,  Borough  of  Queens 

Case  No.  1894 

The  New  York  and  Queens  County  Railway  Company,  by  petition  dated  Decem- 
ber 9,  1914,  applied  to  the  Commission  for  the  approval  of  the  abandonment  of 
their  franchise  to  construct  a  street  surface  railroad  on  Flushing  avenue  between 
Ehret  avenue  and  Jackson  avenue,  in  the  Borough  of  Queens.  On  December  11, 
1914,  the  Secretary  of  the  Commission  was  authorized  to  transmit  a  communica- 
tion to  the  company  stating  that,  as  the  petition  did  not  show  that  any  of  the 
steps  prescribed  by  Section  184  of  the  Railroad  Law  had  been  taken  by  the 
petitioner  and  as  no  declaration  of  abandonment  was  submitted  to  the  Commis- 
sion, the  Commission  jras  therefore  unable  to  take  any  formal  action  In  the  matter. 


New  York  Railways  Company  —  Application  for  approval  of  abandonment  of 
portions  of  route  on  South  street,  James  slip  and  New  Chambers  street 

Case  No.  1862, 

Hearing  Resolution 

Order   Granting   Application 

Extension  Orders 

This  proceeding  was  begun  upon  the  application  of  the  New  York  Railways  Com- 
pany under  Section  184  of  the  Railroad  Law  for  the  approval  of  a  declaration  of 
abandonment  of  a  portion  of  its  route  on  South  street  from  the  foot  of  Roosevelt 
street  to  James  slip,  on  James  slip  from  South  street  to  New  Chambers  street,  and 
on  New  Chambers  street  from  James  slip  to  Madison  street,  in  the  Borough  of 
Bianhattan.  The  Commission  on  August  21,  1914,  directed  (see  blank  form  of 
hearing  resolution,  page  381)  that  n  hearing  be  had  on  September  15,  1914,  and 
that  the  company  publish  due  notice  thereof.  Hearing  was  had  on  September  16, 
1914. 

Thereupon  the  Commission  issued  the  following  order : 


Case  No.  1862, 
Order    Granting    Applica- 
tion 
September  22,  1914 


In  thb  Mattbs  of  thb  Application 

ov 

Nbw  Yobk  Railways  Company  under  Section  184  of 
the  Railroad  Law  for  the  approval  of  a  declaration 
of  abandonment  of  its  route  on  South  street  from 
the  foot  of  Roosevelt  street  to  James  slip;  on 
James  slip  from  South  street  to  New  Chambers 
street,  and  on  New  Chambers  street  from  James 
slip  to  Madison  street,  in  the  Borough  of  Manhat- 
tan, City  of  New  York. 

Application  having  been  made  to  this  Commission  by  the  New  York  Railways 
Company,  a  street  surface  railroad  corporation,  by  petition  verified  August  7,  1914, 
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for  the  approval  by  this  Commission  under  Section  184  of  the  Railroad  Law  of  a 
declaration  of  abandonment  of  those  portions  of  its  route  of  street  surface  rail- 
road in  South  street  from  the  foot  of  Roosevelt  street  to  James  slip,  in  James 
slip  from  South  street  to  New  Chambers  street,  and  in  New  Chambers  street  from 
James  slip  to  Madison  street,  in  the  Borough  of  Manhattan,  City  of  New  York, 
and  known  as  the  Roosevelt  Ferry  branch  of  the  Chambers  Street-Grand  Street 
Ferry  Line;  and  a  hearing  having  been  duly  had  on  said  application  on  Septem- 
ber 15,  1914,  Commissioner  Cram  presiding,  A.  G.  Peacock  of  counsel  appearing 
for  the  New  York  Railways  Company  in  support  of  said  application,  Vincent  Vic- 
tory, Assistant  Corporation  Counsel,  appearing  for  The  City  of  New  York,  Edward 
M.  Deegan,  assistant  Counsel,  attending  for  the  Commission,  and  no  one  appearing 
in  opposition  to  said  application ;  and  proof  of  publication  of  the  time,  place  and 

Surpose  of  said  hearing,  as  previously  required  by  the  Commission,  having  been 
uly  filed ;  and  said  company  naving  made  its  proofs  whereby  it  satisfied  the  Com- 
mission that  said  portions  of  its  route  sought  to  be  discontinued  are  no  longei* 
necessary  for  the  successful  operation  of  said  company's  road  and   for  the  con- 
venience of  the  public. 
Now,  therefore,  it  is 
Ordered, 

(1)  That  said  application  for  the  approval  of  the  declaration  of  abandonment 
of  those  portions  of  the  route  of  street  surface  railroad  of  the  New  York  Railways 
Company  in  South  street  from  the  foot  of  Roosevelt  street  to  James  slip,  in  James 
slip  from  South  street  to  New  Chambers  street,  and  in  New  Chambers  street  from 
James  slip  to  Madison  street,  and  known  as  the  Roosevelt  Ferry  branch  of  the 
Chambers  Street-Grand  Street  Ferry  Line,  be  and  the  same  hereby  is  granted,  and 
that  the  approval  by  the  Public  Service  Commission  for  the  First  District  of  said 
declaration  of  abandonment  of  said  portions  of  said  company's  route  be  endorsed 
by  the  Chairman  of  the  Commission  and  attested  by  its  Secretary  upon  said  declara- 
tion of  abandonment  accompanying  the  petition  herein,  in  the  following  form  and 
manner,  to  wit: 

"  The  foregoing  dbclaeation  of  abandon  mbnt  certified  by  the  Secretary 
under  the  seal  of  the  corporation  therein  named,  has  been  submitted  to  the 
Public  Service  Commission  for  the  First  District  of  the  State  of  New  York 
for  its  approval  and  is  approved  by  said  Commission. 
"  New  York,  September  22,  1914 

Public  Sebvick  Commission  roR  thb  Fibst  District 
by 

Chairman 
"Jm  8. 
"  Attest : 

Secretary  '* 

(2)  That  said  application  is  granted  and  this  order  is  made  upon  the  express 
condition  that  said  company  shall  proceed  at  once  to  take  up  and  remove  the 
tracks  of  said  Roosevelt  Ferry  brancn  of  the  Chambers  Street-Grand  Street  Ferry 
Line  now  laid  in  South  street  from  the  foot  of  Roosevelt  street  to  James  slip,  in 
James  slip  from  South  street  to  New  Chambers  street,  and  in  New  Chambers  street 
from  James  slip  to  Madison  street  and  shall  properly  restore  the  surface  of  the 
streets,  and  shall  complete  said  work  within  three  months  from  and  after  the  date 
of  this  order,  and  shall  do  all  said  work  at  its  own  expense ;  and  said  company  is 
hereby  directed  and  required  to  do  said  work  within  the  time  mentioned  and  to 
do  it  at  its  own  expense. 

(3)  That  this  order  shall  take  effect  as  soon  as  formally  accepted  by  the  com- 
pany and  shall  continue  in  force  until  changed  or  abrogated  by  further  order  of 
the  Commission. 

(4)  That  on  or  before  the  3d  day  of  October,  1914,  said  company  shall  notify 
the  Commission  whether  the  terms  and  conditions  of  this  order  are  accepted  and 
will  be  obeyed. 

Application  in  writing  dated  October  2,  1914,  having  been  made  by  the  New 
York  Railways  Company  for  an  extension  of  time  within  which  to  notify  the  Com- 
mission whether  the  terms  of  the  order  of  September  22,  1914,  were  accepted  and 
would  be  obeyed,  the  Commission  on  October  6,  1914,  issued  an  order  (see  blank 
form  of  extension  order,  page  379)  granting  the  desired  extension  to  November  5, 
1914. 

Application  in  writing  dated  November  2,  1914,  having  been  made  by  the  New 
York  Railways  Company  for  an  extension  of  time  within  which  to  notify  the  Com- 
mission whether  the  terms  of  the  order  of  September  22,  1914,  were  accepted  and 
would  be  obeyed,  the  Commission  on  November  6,  1914,  issued  an  order  (see  blank 
form  of  extension  order,  page  379)  granting  the  desired  extension  to  January  5, 
1915. 
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APPLICATIONS  FOR  APPROVAL  OF  CHANGE  OF  MOTIVE  POWER 


Dry  Dock,  East  Broadway  and  Battery  Railroad  Company  —  Application  for 
approval  of  change  of  motive  power  on  Canal  street,  east  of  the  Bowery, 
from  horses  to  underground  current  of  electricity 

Case  No.  1782, 

Hearing  Resolution 

Order  Granting  Application 

This  proceeding  was  begun  upon  the  application  of  the  Dry  Dock,  East  Broad- 
way and  Battery  Railroad  Company,  pursuant  to  Section  53  of  the  Public  Service 
Commissions  Law,  for  the  permission  and  approval  of  the  Commission  to  exercise 
the  right  to  change  the  motive  power  of  its  route  in  Canal  street  east  of  the 
Bowery,  in  accordance  with  an  order  of  the  Board  of  Railroad  Commissioners 
theretofore  granted.  The  Commission,  on  January  6,  1914,  directed  (see  blank 
form  of  hearing  resolution,  with  notice,  pa}?e  380)  that  a  hearing  be  had  on  Feb- 
ruary 6,  1014,  and  that  the  company  publish  due  notice  thereof.  Hearings  were 
had  on  February  6  and  13,  1914. 

Thereupon  the  Commission  issued  the  following  order : 


In  the  Mattsb 

or  THB 

Application  of  the  Dbt  Dock,  East  Bsoadway  and 
Battbby  Railroad  Company  for  the  permission  and 
approval  of  the  Public  Service  Commission  for  the 
birst  District,  pursuant  to  the  provisions  of  Section 
53  of  the  Public  Serrice  Commissions  Law,  for  the 
exercise  of  the  right  of  changing  the  motive  power 
on  said  company  s  line  in  Canal  street  east  of 
the  Bowery  from  horses  to  an  underground  current 
of  electric! tv  in  accordance  with  an  order  of  the 
Board  of  Railroad  Commissioners  heretofore  obtained. 


Case  No.   1782. 
Order     (>  ran  ting     Applica- 
tion 
February   20,    1914 


Application  having  been  made  by  the  Dry  Dock,  East  Broadway  and  Battery 
Railroad  Company  by  Frederick  W.  Whitridge,  its  receiver,  by  petition  dated  and 
verified  December  80,  1913,  for  the  permission  and  approval  of  this  Commission 
pursuant  to  the  provisions  of  Section  53  of  the  Public  Service  Commissions  Law 
for  the  exercise  by  said  company  of  the  right  of  changing  the  motive  power  on 
Canal  street  east  of  the  Bowery  from  horses  to  an  underground  current  of  elec- 
tricity in  accordance  with  an  order  of  the  Board  of  Railroad  Commissioners  here- 
tofore obtained,  and  a  hearing  having  been  had  upon  said  application  by  and  before 
the  Commission  on  February  13,  1914,  Honorable  J.  SerKcant  Cram  presiding, 
Vincent  Victory,  Assistant  Corporation  Counsel,  appearing  for  the  City  of  New 
York,  F.  G.  Fuller  and  E.  A.  Maher,  Jr..  appearing  for  the  Dry  Dock,  East  Broad- 
way and  Battery  Railroad  Company  and  its  receiver,  .\rthur  DuBois.  Assistant 
Counsel,  attending  for  the  Commission,  and  no  one  appearing  in  opposition  to  said 
application,  and  it  appearing  that  the  consents  had  been  obtained  of  the  owners 
of  more  than  one-half  in  value  of  the  property  bounded  on  that  portion  of  the 
railroad  with  respect  to  which  a  change  of  motive  power  is  proposed,  and  the 
Commission  having  determined  after  said  hearing  that  the  exercise  by  said  com- 
pany and  its  receiver  of  the  right  to  change  the  motive  power  on  that  portion  of 
of  its  road  on  said  street  between  the  points  mentioned  from  horses  to  an  under- 
ground  current  of  electricity  is   necessary  and  convenient   for  the  public  service. 

Ordered,  That  the  permission  and  approval  of  the  Public  Service  Commission  for 
the  First  District  be  and  hereby  is  granted  to  the  exercise  by  the  Dry  Dock.  East 
Broadway  and  Battery  Railroad  Company  and  its  receiver  of  the  right  to  change 
the  motive  power  on  that  part  of  its  road  on  Canal  street  east  of  the  Bowery  in 
the  Borongh  of  Manhattan,  City  of  New  York,  from  horses  to  an  underground  cur- 
rent of  electricity  in  accordance  with  the  order  of  the  Board  of  Railroad  Commis- 
sioners heretofore  obtained  and  in  accordance  with  the  consents  of  the  owners  of 
more  than  one-half  in  value  of  the  property  bounded  on  that  portion  of  said  rail- 
road on  said  street  between  the  points  mentioned. 
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APPLICATIONS  AS  TO  GRADE  CROSSINGS 


Degnon  Terminal  Railroad  Corporation  —  Application  for  determination  of 
grade  of  crossing  of  Pearson  street  and  other  streets  in  the  First  Ward, 
Borough  of  Queens,  with  railroad  tracks 

Case  No.  1844, 

Hearing  Resolution 

Order  Permitting  Crossing  at  Grade 

This  proceeding  was  begun  upon  the  application  of  the  Degnon  Terminal  Railroad 
Corporation,  under  Section  89  of  the  Railroad  Law,  for  a  determination  of  the 
manner  of  crossing  of  Pearson  street,  Anable  avenue,  Creek  street,  Orton  street. 
Manlj  street,  Nott  ayenue,  Davis  street  and  Mount  street,  In  the  First  Ward 
of  the  Borough  of  Queens,  by  certain  tracks  of  the  proposed  railroad  of  the 
petitioner.  The  Commission  on  July  1,  1914,  directed  (see  blank  form  of  hearing 
resolution,  with  notice,  page  380)  that  a  hearing  be  had  on  July  10,  1914,  and 
that  the  company  publish  due  notice  thereof.     Hearing  was  had  on  July  10,  1914. 

Thereupon  the  Commission  issued  the  following  order : 


In  the  Matter  op  the  Application 

or    THB 

Degnon  TiaMiNAL  Railroad  Corj*oration  under  Sec- 
tion 89  of  the  Railroad  I^w  for  a  determination  as 
to  the  manner  of  crossing  certain  streets,  avenues 
and  highways  in  the  First  Ward  of  the  Borough 
of  Queens,  City  of  New  York,  with  the  tracks  of 
said   Degnon   Terminal   Railroad   Corporation. 


Case  No.   1844. 
^firdor  PermUtlne  Crossing 
at  Grade 
July  16.  1914 


Application  having  been  made  to  this  Commission  by  Degnon  Terminal  Railroad 
Corporation  by  petition  verified  June  24,  1914,  under  and  pursuant  to  the  pro- 
visions of  Section  89  of  the  Railroad  Law  for  a  determination  by  the  Commission 
of  the  manner  in  which  said  company*8  steam  surface  railroad  shall  cross 
(1)  Pearson  street,  (2)  Anable  avenue,  (3)  Creek  street,  (4)  Orton  street, 
(5)  Manly  street.  (6)  Nott  avenue,  (7)  Davis  street  and  (8)  Mount  street  in  the 
First  Ward  of  the  Borough  of  Queens,  City  of  New  York;  and  the  Commission 
having  designated  July  10,  1914,  at  10  :30  a.  m.  as  the  time  and  the  Hearing  Room 
of  the  Commission  at  No.  154  Nassau  street,  Borough  of  Manhattan,  City  of  New 
York,  as  the  place  when  and  where  a  hearing  would  be  given  to  Raid  Railroad 
Corporation,  and  having  given  notice  of  such  hearing  to  The  City  of  New  York  as 
required  by  law,  and  having  given  public  notice  of  such  hearing  by  publication 
thereof  in  two  newspapers  published  in  the  locality  affected  by  the  application  as 
required  by  law ;  and  said  hearing  having  been  had  by  and  before  the  Commission 
on  July  10,  1914,  Commissioner  Wood  presiding,  Parker  &  Aaron  by  Charles  A. 
Baker  of  Counsel  appearing  for  said  Railroad  Corporation,  Vincent  Victory, 
Assistant  Corporation  Counsel,  appearing  for  The  City  of  New  York,  and  Edward 
M.  Deegan,  Assistant  Counsel,  attending  for  the  Commission,  and  all  persons 
owning  land  in  the  vicinity  of  the  proposed  crossings  having  had  the  right  to  be 
heard ;  and  the  Commission  having  determined  after  the  proceedings  on  said  hear- 
ing that  It  will  be  impracticable  to  construct  said  railroad  across  the  aforesaid 
streets  otherwise  than  at  arade 

Ordered,  That  the  Public  Service  Commission  for  the  First  District  hereby  deter- 
mines that  It  will  be  impracticable  for  Degnon  Terminal  Railroad  Corporation  to 
construct  its  steam  surface  railroad  across  (1)  Pearson  street,  (2)  Anable  avenue, 
(3)  Creek  street,  (4)  Orton  street,  (5)  Manly  street,  (6)  Nott  avenue,  (7)  Davis 
street  and  (8)  Mount  street  In  the  First  Ward  of  the  Borough  of  Queens,  City  of 
New  York,  otherwise  than  at  grade  and  that  the  construction  of  said  railroad 
across  said  streets  and  the  operation  of  cars  thereon  may  be  at  grade. 


Long  Island  Railroad  Company  —  Application  of  the  City  of  New  York  to 
determine  the  grade  of  a  certain  portion  of  Jamaica  avenue  to  be  opened 
across  tracks  of  the  New  York  and  Rockaway  Beach  Division 

Case  No.  1431, 

Resolution  Authorising  Certificate  of  Per- 
formance of  Work 

This  proceeding  was  begun  upon  the  application  of  the  City  of  New  York,  under 
Section  90  of  the  Railroad  Law,  to  determine  whether  a  certain  portion  of  a  pro- 
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posed  new  street,  namely,  Jamaica  avenue,  in  the  Fourth  Ward,  Borough  of  Queens, 
should  pass  over,  or  under,  or  at  grade  of  the  tracks  of  the  New  York  and  Rocka- 
way  Beach  Division  of  the  Long  Island  Railroad  Company.  Hearings  were  had 
during  1012.  On  January  19,  1912,  the  Commission  issued  a  final  order  and  deter- 
mination as  to  the  elimination  of  the  grade  crossing,  the  details  of  construction 
of  the  bridge  and  the  street  to  be  submitted  to  the  Commission  for  approval. 
Plans  and  estimate  of  the  work  were  approved  by  resolutions  adopted  by  the  Com- 
mission on  April  12,  June  21  and  September  24,  1912.  By  orders  adopted  July  5, 
October  25,  1912,  April  4  and  July  15,  1913,  the  Commission  extended  the 
time  for  the  completion  of  the  work  to  November  1,  March  1,  1912,  July  1  and 
August  16,  1913,  respectively.  On  October  28,  1913,  the  Commission  issued  an 
order  accepting  and  approving  the  work  of  carrying  the  new  portions  of  Jamaica 
avenue  under  the  tracks  of  the  New  York  and  Rockaway  Beach  Division  of  The 
Long  Island  Railroad  Company. 

On  April  24,  1914,  the  Commission  adopted  the  following  resolution : 


In  thb  Matter  of  thb  Application 

or 

The  City  of  Niqw  York  relative  to  opening  across 
the  tracks  of  the  New  York  &  Rockaway  Beach 
Division  of  Thb  Long  Island  Railboad  Compant, 
Jamaica  avenue,  in  the  Fourth  Ward  of  the  Borough 
of  Queens.  City  of  New  York. 


Case  No.   1431. 
Resolution  Authorizing 

Certificate    of    I'erform- 
ance   of   Work 
April  24,    1914 


Whereat,  a  final  order  and  determination  was  made  herein  on  January  19,  1912, 
determining  the  manner  in  which  the  new  or  widened  portions  of  Jamaica  avenue 
should  be  constructed  to  pass  under  the  tracks  of  The  Long  Island  Railroad  Com- 

Knv  and  that  the  expenses  of  carrying  the  widened  street  under  the  said  tracks 
divided  as  required  by  law ;  and 

Whereas,  from  time  to  time  resolutions  have  been  adopted  by  the  Commission 
approving  plans  and  bids  for  the  work ;  and 

Wfiereae,  the  Commission  has  been  advised  that  the  work  of  carrying  the  widened 
street  under  the  tracks  has  been  satisfactorily  completed  in  accordance  with  the 
orders  and  resolutions  of  the  Commission ;  and 

Where<i8,  the  Commission  on  the  28th  day  of  October,  1913,  made  an  order 
accepting  and  approving  said  work;  and 

Whereae,  The  Long  Island  Railroad  Company  submitted  to  the  Commission  for 
its  approval  on  or  about  March  4.  1914,  a  revised  statement  of  account  showing 
the  amounts  expended  by  the  said  Railroad  Company  in  the  prosecution  of  the 
work,  from  which  account  it  appears  that  The  Long  Island  Railroad  Company 
actually  expended  in  the  prosecution  of  said  work  the  sum  of  $25,668.61. 

Vow,  therefore,  it  is 

Resolved,  That  the  Chairman  and  the  Secretary  of  the  Commission  be  and  they 
hereby  are  authorised  to  execute  and  file  with  the  Comptroller  of  The  City  of  New 
York  the  certificate  in  the  form  attached  hereto  and  made  a  part  hereof  to  the 
effect  that  the  entire  work  of  carrying  the  widened  portions  of  Jamaica  avenue 
beneath  the  tracks  of  The  Long  Island  Railroad  Company  has  been  properly  per- 
formed ;  that  the  total  cost  of  the  necessary  work  exclusive  of  railroad  betterment 
and  including  interest  to  March  1,  1914,  was  $25,668.61 ;  that  the  entire  amount 
of  this  cost  was  expended  by  The  Long  Island  Railroad  Company  with  the  except 
tion  of  $450.34,  which  was  expended  by  the  Public  Service  Commission  for  the 
First  District  in  supervising  the  said  work  and  which  amount  has  been  paid  to 
the  said  Public  Service  Commission  for  the  First  District  by  The  Long  Island 
Railroad  Company;  that  The  City  of  New  York  has  made  no  expenditure  in  con- 
nection with  the  said  work. 

That  the  balance  due  to  The  Long  Island  Railroad  Company  from  The  City  of 
New  York  on  February  1,  1914,  including  interest,  is  equal  to  one-half  the  total 
expenditures  made  by  The  I^ng  Island  Railroad  Company  on  the  said  work, 
including  the  $450.34,  and  that  there  is  now  due  from  The  City  of  New  York  to 
The  Long  Island  Railroad  Company,  Inclusive  of  interest  to  March  1,  1914,  the 
sum  of  $12,834.30. 

At  a   Stated  Meeting  of  the  Public  Service  Commission  for 
the  First  District,  duly  held  at  its  ofllce.  No.  154  Nassau 
street.  In  the  Borough  of  Manhattan,  City  and  State  of 
New  York,  on  the  24th  dsy  of  April,  1914. 
Present: 

Edward  E.  McCall, 

Chairman, 

Mild  R.  Maltbib, 
John  E.  Eustib, 
J.  Sebqbant  Cbam, 
Gborgb  V.  8.  Williams, 

CommissionerB, 
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In  thb  Mattir  of  the  Application 


or 


Thi  Citt  or  Nbw  Yobk  relative  to  opening  across 
tbe  tracks  of  the  New  York  and  Rockaway  Beach 
division  of  Thi  Long  Island  Railroad  Company, 
Jamaica  avenue,  in  the  Fourth  Ward  of  the  Borough 
of   Queens,   City   of  Nevr   York. 


Case  No.  1481. 

..Certificate  of  Performance 
of  Work  and  Cost 
Thereof 


A  final  order  and  determination  having  been  made  herein  January  10,  1012, 
determining  the  manner  in  which  the  new  or  widened  portions  of  Jamaica  avenue 
should  be  constructed  to  pass  under  the  tracks  of  The  liOng  Island  Railroad  Com- 
pany, a  copy  of  which  order  and  determination  is  hereto  attached  and  made  a 
part  hereof,*  and  it  appearing  that  The  Long  Island  Bailroad  Company,  pursuant 
to  the  provisions  of  the  Bailroad  Law  and  under  the  supervision  and  direction  of 
the  Commission  has  completed  the  work  of  carrying  the  widened  portions  of 
Jamaica  avenue  beneath  tbe  tracks  of  the  Bailroad  Company  and  has  submitted  to 
the  Commission  an  accounting  verified  March  3,  1914,  showing  the  total  cost  of 
the  improvement,  including  interest  to  March  1,  1914,  to  be  $25,668.61,  which 
includes  an  item  of  $460.34  expended  by  the  Public  Service  Commission  for  the 
First  District  in  supervising  said  work,  which  amount  has  been  paid  to  the  said 
Public  Service  Commission  for  the  First  District  by  The  Long  Island  Bailroad  Com- 
pany, and  The  City  of  New  York  having  made  no  expenditures  on  account  of  the 
said  improvement  and  the  details  of  all  expenditures  having  been  reported  to  tbe 
Commission  and  examined  by  the  Commission  and  by  the  Chief  Engineer  of  the 
Board  of  Estimate  and  Apportionment  of  The  City  of  New  York, 

Now,  therefore,  tbe  Public  Service  Commission  for  the  First  District  does  hereby 
certify 

First:  That  an  order  directing  the  manner  of  carrying  the  widened  por- 
tions of  Jamaica  avenue  beneath  the  tracks  of  The  Long  Island  Bailroad 
Company  was  made  by  the  Commission  on  January  19,  1912.  A  copy  of 
the  said  order  is  hereto  attached  and  made  a  part  hereof. 

Second:  Tbat  the  said  crossing  is  situated  at  the  intersection  of  Jamaica 
avenue  with  the  tracks  of  the  New  York  &  Bockaway  Beach  Division  of  The 
Long  Island  Railroad  in  the  Fourth  Ward  of  the  Borough  of  Queens,  City 
of  New  York. 

Third:  That  on  July  5,  1912,  and  July  15,  1913,  orders  were  made  extend- 
ing the  time  for  completion  of  the  said  work. 

Fourth:  That  on  October  28,  1913,  an  order  was  made  approving  and 
accentlnflr  the  work 

Fifth:  That  the  total  necessarv  expenditure  made  by  The  Long  Island 
Railroad  Company  in  carrying  the  widened  portions  of  Jamaica  avenue 
beneath  the  railroad  tracks,  with  interest  to  March  1,  1914,  was  $25,668.61 ; 
that  the  one-half  share  of  the  total  necessary  cost  to  be  borne  by  The  City 
of  New  York  Including  Interest  to  March  1,  1914,  Is  $12,834.80. 

Public  Sbrvics  Commission  for  ths  First  District 


by 


Attest 
(Seal) 


Ohairman 


Secretary 


Long  Island  Railroad  Company  —  Application  of  C^ty  of  New  York  for  deter- 
mination of  grade  of  Zlegler  avenue,  Borough  of  Queens,  to  be  opened 
across  tracks  of  North  Side  Division 

Case  No.  1826, 

Hearing  Resolution 
Dismissal  Order 

This  proceeding  was  begun  upon  the  application  of  the  City  of  New  York  for  a 
determination  as  to  the  manner  in  which  Zlegler  avenue,  in  the  Borough  of  Queens, 
City  of  New  York,  should  be  extended  across  the  tracks  of  the  North  Side  Division 
of  The  Long  Island  Railroad  Company.  The  Commission  on  June  2,  1914,  directed 
(see  blank  form  of  hearing  resolution,  with  notice,  page  380)  that  a  hearing  be 
had  on  June  23,  1914.  Hearings  were  had  on  June  23,  1914,  and  on  subsequent 
dates  to  August  6,  1914. 


•  Not  printed  here ;  previously  set  out  In  Annual  Report  for  1912,  Vol.  I,  p.  899. 
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Thereupon  the  Commission  Issued  the  following  order : 


In  the  Mattrr 

OF    THE 

Application  of  Thb  City  of  New  York  for  a  determi- 
nation as  to  the  manner  In  which  Ziegler  avenue  in 
the  Borough  of  Queens,  t'lty  of  Now  York,  shall 
be  extended  across  the  tracks  of  the  North  Side 
Division  of  l^B  Long  Island  Railroad  Compant. 


Case  No.  1826, 
Order  Dismissing  Proceed- 
ings 
August    21.    1914 


A  hearing  having  been  had  in  the  above  entitled  proceeding  on  June  23,  July  7 
and  August  6,  1914,  before  Honorable  J.  Sergeant  Cram,  Commissioner,  C.  L. 
Addison  and  D.  J.  Caruthers  appearing  for  The  Long  Island  Railroad  Company, 
Vincent  Victory,  Assistant  Corporation  Counsel,  appearing  for  The  City  of  New 
York,  Arthur  DuBols,  Assistant  Counsel,  attending  for  the  Commission,  and  it 
appearing  upon  the  said  hearing  that  The  City  of  New  York  had  not  determined 
that  the  extension  of  Ziegler  avenue  was  necessary, 

IJow,  therefore,  it  is 

Ordered,  That  the  above  entitled  proceeding  be  and  the  same  hereby  Is  dlBmissed. 


New  York  and  Harlem  Railroad  Company  —  Application  of  City  of  New 
York  for  determination  of  grade  of  Oun  Hill  road,  as  widened,  between 
Webater  avenue  and  White  Plains  road  across  company's  tracks 

Case  No.  1382, 
Opinion 
Discontinuance  Order 

This  proceeding  was  begun  upon  the  application  of  the  City  of  New  York  as  set 
forth  in  a  resolution  of  the  Board  of  Estimate  and  Apportionment  adopted  June  29, 
1911,  asking  for  a  determination  by  the  Commission  of  the  grade  of  Gun  Illll  road, 
as  widened,  between  Webster  avenue  and  White  Plains  road,  across  the  tracks. of 
the  New  York  and  Harlem  Railroad  Company.  On  December  27,  1912,  the  Com- 
mission directed  a  communication  to  be  sent  to  the  Hoard  of  Kstimate  and  Appor- 
tionment stating  that  the  Counsel  to  the  Commission  advised  that,  as  It  was  pro- 
posed only  to  widen  a  portion  of  Gun  Hill  road  across  the  tracks,  and  as  the  exist- 
ing crossing  was  not  at  grade,  the  Commission  had  no  Jurisdiction  in  the  matter, 
and  further  stating  that  if  the  proposed  changes  desired  by  the  City  were  approved 
by  the  railroad  company  the  parties  -might  carry  out  the  improvement  upon  terms 
to  be  agreed  upon  between  them  without  the  Commission's  intervention.  The 
Commission  inquired,  therefore,  whether  the  Board  desired  it  to  hold  a  hearing  In 
the  matter.  On  April  10,  1913,  a  reply  was  received  to  the  foregoing  communica- 
tion, stating  that  the  Commission's  communication  of  December  27,  1912.  had  been 
referred  to  the  Corporation  Counsel's  offlce  for  an  opinion.  On  April  9,  1913,  a 
communication  was  received  by  the  Commission  from  the  Corporation  Counsel 
quoting  a  resolution  of  the  Board  of  Estimate  and  Apportionment  adopted  July  31, 
1913,  directing  him  to  apply  to  the  Commission  for  a  reconsideration  of  its  deter- 
mination in  the  matter  and  to  hold  a  hearing  thereon  so  that  the  City  may  be 
afforded  an  opportunity  to  present  its  views.  Hearing  was  had  on  November  25, 
1913.  On  January  23,  1914,  the  Commission  rendered  an  opinion  (see  5  P.  S.  C.  R. 
[1st  Dist.  N.  Y.],  17),  and  issued  the  following  order: 


In  the  Mattbr 

OF 

GriN  Hill  Road. 


Case  No.   1382. 

Order  of  Discontinuance 

January  23,   1914 


A  hearing  having  been  had  for  the  purpose  of  allowing  the  Corporation  Counsel 
of  the  City  of  New  York  to  be  heard  on  the  question  of  the  jurisdiction  of  the 
Commission  in  the  matter  of  widening  and  changing  the  grade  of  Gun  Hill  road 
from  Jerome  avenue  to  Webster  avenue  and  from  Webster  avenue  to  the  Bronx 
river  in  the  Borough  of  The  Bronx  in  the  City  of  New  York  across  the  tracks  of 
the  New  York  and  Harlem  Railroad  Company,  and  the  Commission  being  of 
opinion  that  it  is  without  Jurisdiction  in  the  matter, 

Uow,  therefore,  it  is 

Ordered,  That  this  proceeding  be  and  the  same  hereby  is  discontinued. 
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New  York  and  Harlem  Railroad  Company  —  Application  of  City  of  New 
York  as  to  grade  of  East  166th  street,  from  Brook  avenue  to  Park  Avenue 
East,  The  Bronx,  to  be  opened  across  company's  tracks 

Case  No.  1405, 

Approval  Resolutions 

This  proceeding  was  begun  upon  the  application  of  the  City  of  New  York, 
under  Section  90  of  the  Railroad  Law.  relative  to  opening  across  the  tracks  of  the 
New  York  and  Harlem  Railroad  Company,  Ea^t  166th  street  from  Brook  avenue 
to  Park  avenue  East,  in  the  Borough  of  The  Bronx.  HearingH  were  had  during 
1911.  Thereupon  on  December  1,  1911,  the  rommission  adopted  a  resolution 
granting  the  application  of  the  City  of  New  York  and  determining  that  East  166th 
street  should  cross  the  tracks  of  the  New  York  and  Harlem  Railroad  Company  on 
an  overhead  bridge  for  pedestrians  only,  the  company  to  submit  to  the  Commission 
for  its  approval  detailed  plans  and  specifications  of  the  proposed  new  bridge. 

The  Commission  on  September  9,  1913,  adopted  a  resolution  approving  a  plan 
for  a  proposed  new  foot  bridge. 

The  company  having  under  date  of..\prll  22,  1914,  submitted  a  masonry  plan  of 
the  proposed  foot  bridge,  the  Commission,  on  .Tune  2,  1914,  adopted  a  resolution 
approving  the  plan,  provided,  however,  that  the  coping  of  the  concrete  wall  at  the 
foot  of  the  steps  at  the  west  end  of  the  bridge  be  so  constructed  as  to  form  a  con- 
Crete  step,  having  the  same  width  of  tread  as  the  other  steps  in  the  flight. 

The  company  having  under  date  of  June  4,  1914,  applied  for  the  approval  by 
the  Commission  of  an  estimate  of  the  cost  of  the  substructural  work  of  the  pro- 
posed bridge,  which  work  was  to  be  done  by  the  company  itself,  the  total  amount 
of  the  estimate  being  $500,  the  Commission,  on  July  9,  1914,  adopted  a  resolution 
approving  the  estimate. 

The  company  having  under  date  of  September  21,  1914,  applied  for  the  approval 
by  the  Commission  of  an  estimate  of  the  cost  of  the  superstructural  work  of  the 
proposed  bridge,  which  work  was  to  be  done  by  the  company  itself,  the  total 
amount  of  the  estimate  being  $4,335.65,  the  Commission,  on  October  9,  1914, 
adopted  a  resolution  approving  the  estimate. 

The  company  having  under  date  of  May  28,  1914,  submitted  a  revised  masonry 
plan  of  the  proposed  bridge,  the  Commission,  on  October  20,  1914,  adopted  a  reso- 
lution approving  the  revised  plan. 

The  company  having  under  date  of  June  10,  1914,  submitted  a  plan  of  the  super- 
stroctnre  for  the  proposed  footbridge  at  East  166th  street,  the  Commission,  on 
November  20,  1914,  adopted  a  resolution  approving  such  plan. 


New  York  Consolidated  Railroad  Company  (Successor  to  Sea  Beach  Railway 
Company) — ^Application  of  the  City  of  New  York  to  determine  grade  of 
Eighth  avenue,  Brooklyn,  to  be  opened  across  company's  tracks 

Case  No.  1381, 

Resolution  Approving  Bid 
Amending  Resolution 

This  proceeding  was  begun  upon  application  of  the  City  of  New  York  under 
Section  90  of  the  Railroad  Law  to  determine  whether  a  proposed  new  street,  namely. 
Eighth  avenue,  from  6l8t  to  62d  street,  should  pass  over  or  under  or  at  grade  of 
the  tracks  of  the  Sea  Beach  Railway  Company.  Hearings  were  had  during  1911, 
and  on  October  27,  1911,  the  Commission  issued  a  final  order  and  determination 
prescribing  the  manner  in  which  the  new  street  should  cross  the  railroad.  On 
January  26,  1912,  a  communication  was  sent  to  the  Commission  by  the  Board  of 
Estimate  and  Apportionment  of  the  City  of  New  York  in  regard  to  a  general  plan 
for  the  bridge  crossing  the  tracks  of  the  Sea  Beach  Railway  Company  and  the 
Long  Island  Railroad  Company  at  Eighth  avenue,  Brooklyn.  On  February  16,  1912, 
the  Commission  approved  a  report  submitted  by  Commissioner  Eustis  stating  that 
the  drawing  was  not  the  plan  which  the  order  directed  should  be  submitted  to  the 
Commission  for  approval  before  the  reconstruction  of  the  improvement  was  begun 
(see  3  P.  S.  C.  R.  [Ist  Dist.  N.  Y.],  725.  Under  date  of  November  7,  1912,  the 
Sea  Beach  Railway  Company  applied  to  the  Commission  for  a  hearing  on  the  ques- 
tion of  determining  the  proportion  of  the  cost  of  a  bridge  to  carry  Eighth  avenue 
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across  the  right  of  way  of  that  company  and  the  Long  Island  Railroad  Company 
which  had  a  parallel  right  of  way.  On  November  22,  1912,  the  Commission 
directed  that  such  a  hearing  be  had  on  November  26,  1912.  Hearing  was  had  on 
November  26,  1912.  Tbe  Sea  Beach  Railway  Company  submitted  to  the  Commis- 
sion for  its  approval  plans  and  specifications  showing  the  method  of  carrying 
Eighth  avenue  over  Its  tracks  and  the  tracks  of  the  Long  Island  Railroad  Company. 
On  December  17,  1912,  the  Commission  adopted  a  resolution  approving  such  plans 
and  specifications,  and  Issued  an  order  authorizing  the  Sea  Beach  Railway  Com- 
pany and  the  Long  Island  Railroad  Company  to  divide  the  railroad  companies' 
one-half  share  of  the  cost  of  completing  the  Joint  bridge  over  the  railroads  of  the 
two  companies,  at  Eighth  avenue,  in  Brooklyn,  in  tbe  proportion  of  forty -five  per 
cent  to  the  Sea  Beach  Railway  Company  and  fifty-five  per  cent  to  the  Long  Island 
Railroad  Company.  On  October  10,  1913,  the  Commission  adopted  a  resolution 
approving  contract  drawings,  form  of  contract  and  specifications  for  the  construc- 
tion of  the  Eighth  Avenue  bridge  as  submitted.  On  November  7,  1913,  the  Com- 
mission adopted  a  resolution  modifying  the  approval  resolution  of  October  10, 
1913.  On  November  7,  1913,  the  Commission  adopted  a  resolution  modifying  the 
resolution  adopted  October  10,  1913,  so  as  to  resettle  the  provisions  thereof. 

On  January  27,  1914,  the  Commission  adopted  a  resolution  authorising  the  New 
York  Municipal  Railway  Corporation  (as  successor  to  the  Sea  Beach  Railway  Com- 
pany) to  accept  the  proposal  of  Rogers  and  Lantry,  amounting  to  $46,257.20,  that 
being  the  lowest  proposal  received,  for  the  construction  of  the  Eighth  Avenue 
bridge  over  the  rights  of  way  of  the  Sea  Beach  Railway  Company  and  the  Long 
Island  Railroad  Company  between  61st  street  and  62d  street.  In  the  Borough  of 
Brooklyn.  On  February  3,  1914,  the  Commission  adopted  a  resolution  amending 
the  resolution  of  January  27,  1914,  so  as  to  include  a  reference  to  a  previous 
modification  of  the  resolution  of  October  10,  1913. 


New  Tork  Consolidated  Railroad  Company  —  Application  of  City  of  New 
York  for  determination  of  grade  of  President  street,  Brooklyn,  to  be 
opened  across  company's  tracks 

Case  No.  1769, 

Order  and  Determination 
Rehearing  Order 
Abrogating  Order 

This  proceeding  was  begun  upon  the  application  of  the  City  of  New  Tork,  pur- 
suant to  Section  90  of  the  Railroad  Law,  for  a  determination  by  the  Commission  as 
to  whether  a  certain  proposed  new  street,  namely,  President  street,  should  pass 
over  or  under  or  at  grade  of  the  tracks  of  the  New  York  Consolidated  Railroad 
Company.     Hearing  was  had  on  January  21,  1914. 

Thereupon  the  Commission  issued  the  following  order: 


In  thb  Mattbr  or  the  Application 

The  Citt  or  New  York  relative  to  the  proposed  con- 
struction of  a  bridge  across  the  tracks  of  the  New 
York  Consolidated  Railroad  Company  at  President 
street  in  the  Borough  of  Brooklyn. 


Case  No.   1769. 

.Order    and    Determination 

January  23.  1914 


Application  having,  been  made  to  this  Commission  by  the  City  of  New  York  by 
petition  of  Archibald  R.  Watson,  Corporation  Counsel,  dated  December  6,  1913, 
pursuant  to  Section  90  of  the  Railroad  Law  to  determine  whether  a  certain  pro- 
posed new  street,  namely.  President  street  in  the  Borough  of  Brooklyn,  City  of 
New  York,  should  pass  over  or  under  or  at  grade  of  the  present  tracks  of  the  New 
York  Consolidated  Railroad  Company,  and  a  hearing  having  been  held  on  such 
application  on  January  21,  1914,  before  Honorable  George  V.  S.  Williams,  Coni- 
missioner,  presiding,  Arthur  DuBols.  Assistant  Counsel,  attending  for  the  Commis- 
sion, Frank  Julian  Price,  Assistant  Corporation  Counsel,  appearing  for  the  City 
of  New  York,  C  L.  Woody  appearing  for  New  York  Consolidated  Railroad  Com- 
pany, and  it  appearing  at  said  hearing  that  due  notice  of  more  than  ten  days  had 
been  given  to  the  New  York  Consolidated  Railroad  Company,  the  City  of  New 
York  and  the  owners  of  land  adjoining  the  railroad  and  that  part  of  President 
street  to  be  opened  and  extended,  and  it  being  agreed  by  all  parties  who  appeared 
at  said  hearinig  that  there  was  necessity  for  the  construction  or  opening  of  Presi- 
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dent  street  at  a  grade  approximately  as  shown  on  the  city  maps  introduced  in 
evidence  at  said  hearing  but  that  no  change  should  be  made  In  the  elevation  of 
the  railroad  tracks. 

Now,  therefore,  it  is 

Ordered  and  determined, 

(1)  That  President  street  shall  be  constructed  over  the  tracks  of  the  New  York 
Consolidated  Railroad  Company  connecting  those  portions  of  President  street  now 
constructed  and  separated  by  the  railroad  cut. 

(2)  That  President  street  shall  be  carried  over  the  tracks  of  the  New  Tork  Con- 
solidated Railroad  Company  by  a  bridge  of  the  present  width  of  President  street 
and  at  the  grade  shown  on  a  blue  print  entitled  "  City  of  New  York  —  Borough  of 
Brooklyn  —  Office  of  the  President,  Topographical  Bureau  —  Map  Showing  a  Change 
of  the  Grades  in  the  Street  System  Heretofore  Laid  Out  within  the  Territory 
Bounded   by   Washington   Avenue,   Eastern   Parkway,   Bedford  Avenue   and  Mont- 

gomery  Street "  dated  New  York,  March  11,  1911,  and  accepted  by  the  Board  of 
istimate  and  Apportionment  of  the  City  of  New  York  on  July  6,  1011,  approved 
by  the  Mayor  on  July  11,  1911,  as  appears  by  certificate  on  said  map  signed  by 
Joseph  Haag,  Secretary  of  the  Board  of  Estimate  and  Apportionment  dated  Decem- 
ber 27,  1911. 

(3)  That  the  tracks  of  the  New  York  Consolidated  Railroad  Company  shall 
remain  at  their  present  elevation. 

(4)  The  clearance  from  the  top  of  the  rail  of  the  railroad  tracks  to  the  lowest 
member  of  the  bridge  shall  be  not  less  than  sixteen  and  one-half  (16^)  feet. 

(5)  The  bridge  to  be  used  for  carrying  said  street  over  the  said  tracks  shall  be 
constructed  of  steel,  concrete  or  masonry  or  a  combination  of  these  materials. 

(6)  Before  the  construction  of  this  improvement  is  begun  and  not  later  than 
March  15,  1914,  detailed  plans  and  specifications  approved  by  the  chief  engineer 
of  the  railroad  company  and  an  estimate  of  cost  of  the  proposed  construction  shall 
be  submitted  to  the  Public  Service  Commission  for  the  First  District  for  approval. 

(7)  In  case  the  railroad  company  desires  to  have  the  work  of  construction  done 
by  contract  all  proposals  of  contractors  shall  be  submitted  to  the  Commission  for 
its  approval. 

Further  ordered  and  determined.  That  this  order  take  effect  at  once. 

Application  dated  March  7,  1914,  having  been  made  by  the  City  of  New  York, 
through  its  Corporation  Counsel,  for  the  abrogation  of  the  order  of  January  23, 
1914,  the  Commission,  on  March  27,  1914,  directed  (see  blank  form  of  rehearing 
resolution,  page  382)  that  a  rehearing  be  had  on  April  10.  1914.  Rehearings  were 
had  on  April  10  and  17,  1914. 

Thereupon  the  Commission  issued  the  following  order: 

Cass  No.  1769,  Order  Abbogatino  Obdbb  of  Januabt  23,  1914 

(July  31,  1914) 

A  final  order  and  determination  having  been  made  herein  on  January  23,  1914, 
providing  for  the  construction  of  President  street  across  the  tracks  of  the  New 
York  Consolidated  Railroad  Company,  and  The  City  of  New  York,  through  its 
Corporation  Counsel,  having  applied  to  the  Commission  by  petition  dated  March  7, 
1914,  requesting  the  abrogation  of  said  order  of  January  23.  1014.  and  a  rehearing 
of  the  matters  contained  in  said  final  order  and  determination  of  Januarv  23,  1914, 
having  been  duly  held  on  April  17,  1914,  before  Hon.  George  V.  S.  Williams,  Com- 
missioner. Frank  Julian  Price,  Assistant  Corporation  Counsel,  appearing  for  The 
City  of  New  York,  Arthur  DuBols  attending  for  the  Commission. 

NotD,  therefore,  at  the  request  of  The  City  of  New  York,  it  is 

Ordered,  That  the  final  order  and  determination  made  herein  on  January  23, 
1914,  be  and  the  same  hereby  is  in  all  resnects  abrogated. 

Further  ordered.  That  this  order  take  effect  at  once. 


New  York  Central  and  Hudson  River  Railroad  Company  —  Application  of  the 
City  of  New  York  for  determination  of  grade  of  Exterior  street  to  be  opened 
across  tracks  of  Spuyten  Duyvil  and  Port  Morris  Railroad  Company 

Case  No.  1475, 

Resolution  Approving  Plans 
Resolution  Approving  Bid 
Resolution  Approving  Estimate 
Resolution  Authorizing  Suspension  of  Work 

This  proceeding  was  begun  upon  the  application  of  the  City  of  New  York,  by 
resolution  of  the  Board  of  Estimate  and  Apportionment  adopted  February  29,  1912, 
for  a  determination  as  to  the  manner  In  which  a  certain  proposed  new  street, 
namely,  Exterior  street,  in  the  City  of  New  York,  should  be  opened  across  the 
tracks  of  the  Spuyten  Duyvil  Railroad  Company  leased  to  the  New  York  Central 
and  Hudson  River  Railroad  Company.  Hearing  was  had  on  April  8,  1912.  On 
April  12,  1912,  the  CommlRsion  adopted  a  resolution  directing  that  Exterior  street 
from  East  151st  street  to  East  158th  street  in  the  City  of  New  York  should  cross 
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the  tracks  above  the  grade  of  the  railroad  and  on  an  overhead  bridge  for  general 
traffic  and  In  accordance  with  a  certain  map  or  plan  described  therein ;  and  that 
before  proceeding  with  the  construction  of  the  said  bridge  the  railroad  company 
should  submit  to  the  Commission  for  its  approval,  detailed  plans  and  speciflca- 
tlons  for  the  proposed  work.  On  July  2,  October  28  and  December  12,  1912,  the 
Commission  adopted  resolutions  approving  plans  and  the  lowest  bid  for  the  fabri- 
cation and  delivery  of  the  steel  work  for  the  overhead  bridge. 

The  company  having  -made  application  under  date  of  January  23,  1914,  for  the 
approval  by  the  Commission  of  the  proposed  masonry  and  grading  plans  for  the 
proposed  overhead  bridge  to  be  constructed  in  carrying  out  the  above-described 
work,  the  Commission  on  February  24,  1914,  adopted  a  resolution  approving  the 
said  masonry  and  grading  plans. 

Upon  application  of  the  company  dated  May  14,  1914,  the  Commission,  on  June 
12,  1914,  adopted  a  resolution  approving  the  bid  of  Rodgers  &  Uagerty  for  the 
piling  and  substructural  work  including  bridge  floor  and  filled  approaches  of  the 
said  overhead  bridge,  provided  that  Rodgers  ft  Hagerty  did  certain  waterproofing 
in  the  splicing  chamber  and  brick  work  on  the  back  walls  of  the  bridge  at  the 
prices  orally  quoted  by  them,  the  said  last  named  items  having  been  inadvertently 
omitted  from  the  invitation  for  bids  sent  out  to  contractors. 

Upon  application  of  the  company  dated  September  4,  1914,  the  Commission,  on 
September  29,  1914,  adopted  a  resolution  approving  the  estimate  of  the  cost  of 
erection  of  structural  steel  for  the  overhead  bridge. 

Upon  application  of  the  company  dated  December  16,  1914,  the  Commission,  on 
December  29,  1914,  adopted  a  resolution  authorizing  the  suspension  of  the  work 
of  constructing  the  overhead  bridge  until  the  Spring  of  1915,  on  account  of 
weather  conditions,  the  work  to  be  resumed  not  later  than  May  1,  1916. 


MISCELLANEOUS  APPLICATIONS 


Central  Railroad  Company  of  New  Jersey  —  Application  for  modification  of 
requirements  of  Section  28  of  the  Public  Service  Commissiona  Law  as  to 
publishing,  posting  and  filing  of  schedules  for  switching  of  trolley  cars  at 
Third  avenue  and  I33d  street,  The  Bronx 

Case  No.  1864 

Order    Confirming   Order    of    Commissioner 

Wood 
Order 

This  proceeding  was  begun  upon  the  application  of  the  Central  Railroad  Com- 
pany of  New  Jersey  for  a  modification  of  the  requirements  of  Section  28  of  the 
Public  Service  Commissions  Law  with  respect  to  the  publishing,  posting  and  filing 
of  schedules  for  the  switching  of  trolley  cars  at  and  near  Third  avenue  and  133d 
street.  Borough  of  The  Bronx. 

On  August  21,  1914,  the  Commission  issued  the  following  order: 


In  tub  Mattek 

OF    THE 

Application    of    the    Central    Railboad  Company    of 

NEW   Jbbsby   for   modification   of   the  requirements 

of   Section   28   of   the    Public    Service  Commissions 
Law  with  respect  to  publishing,  posting  and  filing  of 

schedules  for  the  switching  of  trolley  cars  at  and 

near    Third    avenue    and    i83d    street,  Borough    of 
Bronx,  City  of  New  York. 


Case  No.  1864. 
Order  Confirming  Order  of 
Commissioner        Wood 
Granting     Special     Per- 
mission 

August   21,    1914 


The  Central  Railroad  Company  of  New  Jersey  having  by  its  application  dated 
Angust  10,  1914,  requested  the  Commission  to  modify  the  provisions  of  Section  28 
of  the  Public  Service  Commissions  Law  with  respect  to  tariff  schedules  and  the 
publication  thereof  so  as  to  allow  said  company  to  switch  through  its  yards  at 
Third  avenue  and  133d  street  8  trolley  cars,  more  or  less,  from  its  connection 
with  Union  Railway  Company  to  the  waterfront  and  to  charge  for  said  service  $5 
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for  each  car  bo  switcbed  on  the  ground  that  there  is  not  Ukely  to  be  any  further 
movement  of  like  character,  and  It  appearing  that  the  cirtumstame.s  and  conditions 
of  the  transaction  are  special  and  peculiar,  and  the  order  of  Commissioner  Wood 
hereto  attached  having  been  duly  made  on  August  12,   1914.  It  is 

Ordered^  That  the  order  of  Commissioner  Wood  made  as  aforesaid  be  and  the 
same  hereby  is  approved  and  confirmed  by  the  Public  Service  Commission  for  the 
First  District  and  ordered  filed  in  its  oflice. 

State  of  Nbw  Yobk 

Public  Skbvicb  Commission  fob  the  First  District 


In  the  Matter 

OF  THE 

Application  of  the  Central  Railroad  Company  of  New  \  Order 

JERSEY  for  modification  of  the  requirements  of  Sec-''    k^    rnmmiBainnpr    Wnnd 
tlon  28  of  the  Public  Service  CommlHHlons  I^w  with       ^^    commissioner    wooa 
respect  to  publishing,  posting  and  filing  of  schedules 
for  the  switching  of  trolley  cars  at  and  near  Third 
avenue  and  133d  street.  Borough  of  Bronx,  City  of 
New  York. 


The  Central  Railroad  Company  of  New  Jersey  having  by  its  application  dated 
August  10,  1914,  requested  the  Commission  to  modify  the  provisions  of  Section  28 
of  the  Public  Service  Commissions  Law  with  respect  to  tariff  schedules  and  the 
publication  thereof  so  as  to  allow  said  company  to  switch  through  its  yards  at 
Third  avenue  and  133d  street  in  the  Borough  of  Bronx,  City  of  New  York,  8  trol- 
ley cars,  more  or  less,  from  the  company's  connection  with  Union  Railway  Com- 
pany to  the  waterfront  where  said  cars  are  to  be  picked  up  by  lighter  and  bandied 
from  there  by  water  to  City  Island,  and  to  charge  for  said  service  $5  for  each 
separate  car  so  switched  on  the  ground  that  there  is  not  likely  to  be  any  turther 
movement  of  like  character,  and  it  appearing  that  the  circumstances  and  condi- 
tions of  this  transaction  are  special  and  peculiar. 

Ordered,  That  the  requirements  of  Section  28  of  the  Public  Service  Commissions 
Law  be  and  the  same  hereby  are  in  this  particular  instance  modified  so  as  to  allow 
the  said  Central  Railroad  Company  of  New  Jersey  at  any  time  on  or  before  August 
15,  1914,  to  switch  at  the  terminal  yard  of  said  company  at  Third  avenue  and 
133d  street  in  the  Borough  of  Bronx.  City  of  New  York,  for  a  charge  of  $5  per  car, 
8  trolley  cars,  more  or  less,  from  the  company's  connection  with  the  tracks  of  the 
Union  Railway  Company  to  the  waterfront  without  being  required  to  publish,  post 
or  file  any  schedule  thereof  or  to  amend  its  schedules  to  cover  the  said  service 
and  rate. 

On  September  11,  1914,  the  Commission  Issued  the  following  order : 

Case  No.  1864.  Special  Permission 
(September  11,  1914) 

An  order  having  been  duly  made  by  Commissioner  Wood  on  August  12,  1914, 
permitting  the  Central  Railroad  Company  of  New  Jersey  at  any  time  on  or  before 
August  15,  1914,  to  switch  at  its  terminal  yard  at  Third  avenue  and  133d  street, 
elgnt  trolley  cars,  more  or  less,  from  its  connection  with  the  Union  Railway  Com- 
pany to  the  water  front  and  charge  for  such  service  five  dollars  for  each  car  so 
switched,  without  complying  with  the  requirements  of  Section  28  of  the  Public 
Service  Commissions  Law  with  respect  to  publishing,  posting  and  filing  of  schedules, 
and  the  said  order  of  Commissioner  Wood  having  been  approved  and  confirmed  and 
ordered  filed  by  an  order  dulv  made  on  August  21,  1914 :  and  the  Central  Railroad 
Company  of  New  Jersey  having,  by  communication  dated  August  25,  1914,  applied 
for  similar  permission  with  respect  to  four  more  trolley  cars  switched  In  the  same 
manner  and  for  the  same  charges  on  August  21,  1914 ;  and  sufficient  reason  appear- 
ing for  the  granting  of  the  said  application,  it  is 

Ordered,  That  the  Central  Railroad  Company  of  New  Jersey  be,  and  hereby  Is, 
permitted,  on  or  before  August  22.  1914,  to  switch  at  the  terminal  yard  of  said 
company  at  Third  avenue  and  133d  street,  In  the  Borough  of  The  Bronx.  City  of 
New  York,  for  a  charge  of  five  dollars  per  car.  four  trolley  cars  from  the  com- 
pany's connection  with  the  tracks  of  the  Union  Railway  Company  to  the  water 
front  without  publishing,  posting  and  filln?  any  Kchedule  thereof  or  amending  its 
schedules  to  cover  the  said  service  and  rate. 

Fwriher  ordered.  That  this  order  shall  take  effect  nunc  pro  tunc  as  of  August 
20,  1914. 
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ALTERATION  OF  GRADE  CROSSINGS 


Long  Island  Railroad  Company  —  Alterations  of  grade  crossings  at  Fresh 
Pond  road  and   Metropolitan   avenue,  Bushwick  Junction 

Case  No.  1261. 

Resolution  Approving  Plans 

This  proceeding  was  begun  upon  motion  of  the  Commission,  under  Section  95  of 
the  Railroad  Law,  on  the  question  of  alterations  and  changes  In  the  grade  crossings 
of  Fresh  Fond  road  and  Metropolitan  avenue  at  Bushwick  Junction  with  the  tracks 
of  the  Long  Island  Railroad  Company.  Hearings  were  had  during  1910  and  1911. 
On  December  8,  1911,  the  Commission  Issued  a  final  order  and  determination  direct- 
ing that  certain  alterations  and  changes  be  made  in  the  grade  crossings  at  Fresh 
Pond  road  and  Metropolitan  avenue,  Bushwick  Junction,  and  that  the  details  of 
construction  of  the  bridge,  retaining  walls,  street  pavement  and  sidewalks  be  sub- 
mitted to  the  Commission  for  approval.  On  December  12,  1911,  the  Commission 
adopted  a  resolution  providing  for  the  appropriation  of  the  Staters  share  of  the 
cost  of  this  work.  On  December  12,  1911,  the  Commission  rendered  an  opinion 
(see  2  P.  S.  C.  R.  [1st  Dlst.  N.  T.],  763).  The  Board  of  Estimate  and  Apportion- 
ment having  requested  the  Commission  to  amend  the  order  of  December  8,  1911. 
the  Commission,  on  November  21,  1913,  Issued  an  order  amending  the  final  order 
and  determination  of  December  8,  1911,  so  as  to  conform  to  the  changes  In  the 
grades  of  Fresh  Pond  road  and  Metropolitan  avenue  made  by  that  Board. 

The  following  plans  have  been  approved  by  the  Commission,  by  resolutions 
adopted  on  the  dates  specified : 

Plan  and  details  of  masonry,  provided  that  the  rods  of  the  center  wall  should 
be  tied  together  with  a  satisfactory  lacing :  June  20,  1918. 

Grades  for  street  and  railroads  as  shown  by  profiles'  and  cross  sections; 
Aognst  1.  1918. 


Flans  for  temporarr  drainage;  November  14,  1913. 
Plan    modifying    plan 


and  details  of  masonry  approved  on  June  20,  1913; 
December  5.  1918. 

Plan  of  details  of  masonry  of  Metropolitan  Avenue  and  Fresh  Pond  Road  bridge ; 
December  81,  1913. 

Revised  drawings  showing  relocation  of  proposed  elevator  pit ;  May  7,  1914. 


Long  Island  Railroad  Company  —  Alteration  of  grade  crossing  at  Farmers 

avenue,  HoUis 

Case  No.  1262. 

Final  Order  and  Determination 

This  proceeding  was  begun  upon  motion  of  the  Commission,  under  Section  95  of 
the  Railroad  Law,  on  the  question  of  alterations  and  changes  in  the  grade  crossing 
of  Farmers  Avenue,  at  Hollis,  with  the  tracks  of  the  Long  Island  Railroad  Com- 
pany. Hearings  were  had  during  1910,  1911,  1912,  1913  and  on  January  13,  1914. 
On  February  6,  1914,  Commissioner  Cram  filed  a  memorandum  giving  his  views 
regarding  this  matter.     (See  5  P.  S.  C.  R.  [1st  Dlst.  N.  Y.],  Memoranda  of  Cases.) 

Thereupon  the  Commission  Issued  the  following  order  and  determination : 


In  ths  Matter 


or  THE 


Hearing  on  the  motion  of  the  Commission  on  the  ques- 
tion of  alterations  and  changes  in  the  following 
grade  crossing  with  the  tracks  of  The  Long  Island 
Railroad  Company: 

Farmers  Avenue  at  Hollls 


Case  No.  1262. 
Final    Order    and    Deter- 
mination   as   to   Altera- 
tions   and    Changes    In 
Grade  Crossing 
February  6,   1914 


Proceedings  for  the  alteration  of  the  above  named  grade  crossing  having  been 
Instituted  b/  the  Commission  by  the  adoption  on  July  22.  1910,  of  an  order  for 
hearing,  and  notice  of  such  hearing  of  more  than  ten  days  having  been  dulv  given 
to  the  City  of  New  York  and  to  The  Long  Island  Railroad  Company  by  service 
npon  each  of  them  of  a  copy  of  the  said  order  for  hearing  and  more  than  fourteen 
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dftys*  notice  of  the  hearing  having  been  duly  given  to  persons  interested  by  publi- 
cation of  notices  of  the  said  hearing  in  the  Long  Island  Farmer  and  in  the 
BoBOUOH  Democrat,  two  newspapers  published  in  the  locality  affected  by  this 
proceeding,  and  notices  of  the  said  hearing  haying  been  duly  posted  in  conspicuous 
places,  one  on  each  side  of  the  railroad  tracks  upon  or  near  Farmers  Avenue,  for 
at  least  fourteen  days  prior  to  the  said  hearing,  and  the  said  hearing  having  been 
duly  held  before  this  Commission  on  September  26,  1910,  and  on  various  adjourned 
dates  to  and  Including  January  13,  1914,  Hon.  Edward  M.  Bassett,  Commissioner, 
presiding  at  hearings  prior  to  June  8,  1911,  Hon.  William  McCarroll,  Commissioner, 
presiding  at  the  sessions  of  June  22.  July  24,  September  12,  October  17,  October 
23  and  November  10,  1911,  Hon.  John  Sf.  Eustls,  Commissioner,  presiding  at  the 
sessions  of  July  28  and  August  31,  1011,  Hon.  George  V.  S.  Williams,  Commis- 
sioner, presiding  at  the  sessions  of  July  17,  1912,  January  6,  January  27,  February 
10  and  July  8,  1913,  Hon.  George  V.  8.  Williams  and  Hon.  Mllo  B.  Maltble,  Com- 
missioners, presiding  at  the  session  of  July  18,  1918,  Hon.  Edward  E.  McCall,  Hon. 
John  E.  Eustis,  Hon.  Mllo  B.  Maltble,  Hon.  George  Y.  S.  Williams,  Commissioners, 
presiding  at  the  session  of  January  13,  1914,  W.  P.  Burr  and  William  J.  Clark, 
Assistant  Corporation  Counsel,  appearing  for  the  City  of  New  York,  Joseph  F. 
Keany,  appealing  for  The  Long  Island  Ballroad  Company,  H.  P.  Salisbury  appear- 
ing for  Hollis  Improvement  Association  and  Arthur  DuBols,  Assistant  Counsel, 
attending  for  the  Commission,  and  testimony  having  been  taken,  and  the  Com- 
missioners having  made  personal  examination  of  the  tracks  and  streets  in  the 
locality  affected. 

Now,  therefore.  It  is 

Ordered  and  determined.  That  the  following  alterations  and  changes  should  be 
made  on  the  main  line  of  The  Long  Island  Ballroad  Company  and  on  Farmers 
Avenue,  Hollis,  in  the  Borough  of  Queens,  City  of  New  York: 

Farmers  Avenue  shall  be  depressed  not  more  than  three  and  one-half  (3^)  feet 
below  its  present  grade  at  the  railroad  tracks  to  pass  under  the  two  main  tracks 
of  the  Long  Island  Ballroad  Company,  which  shall  be  elevated  so  as  to  give  a 
clearance  of  fourteen  (14)  feet  from  the  surface  of  the  street  ta  the  lowest  mem- 
ber of  the  bridge  carrying  the  railroad.  The  grades  of  Farmers  Avenue,  and  of 
Old  Country  Boad,  Seminole  Avenue  and  Atlantic  Avenue,  which  intersect  Farmeirs 
Avenue  at  or  near  the  point  of  intersection  with  the  tracks  of  the  railroad  com- 
pany, shall  not  be  greater  than  three  (3)  per  cent. 

The  bridge  shall  be  a  closed  bridge  constructed  of  steel  concrete  or  masonry, 
or  of  a  combination  of  these  materials. 

All  details  of  construction  shall  be  submitted  to  and  be  subject  to  the  approval 
of  the  Public  Service  Commission  for  the  First  District. 

Further  ordered  and  determined.  That  this  improvement  be  carried  out  in  the 
manner  provided  by  Sections  91  to  97.  inclusive,  of  the  Ballroad  Law. 

Fwrther  ordered  and  determined^  That  the  estimated  cost  of  the  work  to  be  done 
pursuant  to  this  order,  one  hundred  and  ninety-four  thousand  dollars  ($194,000), 
be  and  the  same  hereby  Is  approved,  and  that  the  State's  share  of  the  cost  of  the 
work  In  this  case,  now  estimated  at  forty-eight  thousand  Ave  hundred  dollars  ($48,- 
5CK))  be  and  the  same  hereby  is  appropriated  from  the  funds  available  for  that 
purpose.  

Long  Island  Railroad  Company  —  Alteration  of  grade  crossing  at  Hempstead 

and  Jamaica  ttimpike,  (j^ieens 

CJase  No.  1264. 

Order    Denying    Apollcatlon    for    Amend- 
ment of  Final  Order  and  Determination 

This  proceeding  was  begun  upon  motion  of  the  Commission,  under  Section  95 
of  the  Ballroad  Law,  on  the  question  of  alterations  and  changes  in  the  grade 
crossing  of  Hempstead  and  Jamaica  turnpike,  at  Queens,  with  the  tracks  of  the 
Long  Island  Ballroad  Company.  Hearings  were  had  during  1910,  1911  and  1913. 
The  Commission,  on  December  12,  1911,  rendered  an  opinion  (see  2  P.  S.  C.  B. 
[Ist  Dlst.  N.  Y.],  768).  On  December  8,  1911,  the  Commission  issued  a  final 
order  and  determination  directing  that  certain  alterations  and  changes  be  made 
In  the  above-named  grade  crossing,  and  that  the  details  of  construction  of  all 
bridges,  rails,  retaining  walls,  street  pavement  and  sidewalks  be  submitted  to  the 
Commission  for  approval.  On  December  12,  1911,  the  Commission  adopted  a  reso- 
lution providing  for  the  appropriation  of  the  State's  share  of  the  cost  of  this 
work.  On  February  11,  1913,  the  Commission,  upon  the  application  of  the  Com- 
mercial Board  of  Bellaire  and  Queens,  directed  that  a  further  hearing  be  had  on 
February  17,  1913,  upon  the  question  of  modifying  the  determination  as  to  the 
method  of  eliminating  the  grade  crossing.  Further  hearings  were  had  during 
1918.  and  on  January  13.  1914. 

On  February  6,  1914,  Commissioner  Cram  filed  a  memorandum  setting  forth  his 
views  in  the  matter.     (See  5  P.  S.  C.  B.  [Ist  Dlst.  N.  Y.],  Memoranda  of  Canes.) 
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Tbereapon  the  Commission  Issued  the  following  order: 


"1 


Case  No.  12G4, 


Order  Denyinf?  Application 
for  Amendment  of  Final 
Order  and  Determina- 
tion made  December  8, 
1911 

February  6.   1914 


Case   No.    1380 


In  THfl  Matter 

or  THE 

Hearing  on  the  motion  of  the  Commission  on  the 
question  of  alterations  and  changes  In  the  following 

J^rade  crossing  with  the  tracks  of  The  Long  Island 
iAiLBOAo  Company  : 

Hempstead  and  Jamaica  Turnpike 
In  the  Matteb 

or  THE 

Hearing  on  the  motion  of  the  Commission  on  the 
question  of  alterations  and  changes  in  the  following 
grade  crossings  with  the  tracks  of  The  Long  Island 
Kailhoao  Company  : 

Bennett  or  Baylls  Avenue       Creed   Avenue 
Wertland  Avenue  Madison   Avenue 

— ^    .        _  .  ^ 

The  Commission  having  duly  made  a  final  order  and  determination  herein  on 
December  8,  1911,  providing  for  the  elimination  of  the  above  named  grade  cross- 
ings by  the  elevation  of  the  tracks  of  The  Long  Island  Railroad  Company,  through 
Beilalre  and  Queens  in  the  Borough  of  Queens  and  the  Commercial  Board  of 
Bellalre  and  Que0ns  having  asked  for  a  reconsideration  of  the  provisions  con- 
tained In  said  final  order  and  determination  of  December  8,  1911,  and  a  rehearing 
having  been  duly  held  and  a  reconsideration  had  of  the  determination  made  in  said 
final  order,  on  February  17,  1913,  and  on  certain  adjourned  dates  to  and  including 
July  18,  1913,  before  Hon.  George  V.  S.  Williams,  C^ommissloner,  Joseph  F.  Keany 
appearing  for  The  Long  Island  Railroad  Company,  W.  P.  Burr,  Assistant  Corpora- 
tion Counsel,  appearing  for  the  City  of  New  York,  H.  B.  Salisbury  appearing  for 
HoUis  taxpayers  and  property  owners  and  Arthur  DuBois,  Assistant  Counsel, 
attending  for  the  Commission,  and  the  Commission  being  of  opinion  after  said 
rehearing  that  the  final  order  and  determination  made  herein  December  8,  1911, 
should  not  be  altered  or  amended ; 

Now,  therefore,  it  is 

Ordered,  That  the  application  for  the  amendemcnt  or  change  of  the  final  order 
and  determination  made  herein  December  8,  1911,  be  and  the  same  hereby  is  in  all 
respects  denied.  

Long  Island  Railroad  Company  —  Alterations  of  grade  crodsinga  on  North 

Side  Division,  Flushing 

Case  No.  1266, 

Approval   Resolutions 

Approval   and   Hearing   Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission,  under  Section  95  of 
the  Railroad  Law,  on  the  question  of  alterations  and  changes  In  the  following 
grade  crossings  with  the  tracks  of  the  North  Side  Division  of  the  Long  Island 
Railroad  Company,  In  Flushing :  Lawrence  street.  Main  street.  Parsons  avenue, 
Percy  street,  Wilson  avenue,  Boerum  avenue,  Murray  street,  22d  street  and  Broad- 
way. On  December  30,  1910,  the  Commission  rendered  an  opinion  (see  2  P.  S.  C. 
R.  [1st  Dlst.  N.  Y.],  469),  and  issued  an  order  directing  the  comiiany  to  make  cer- 
tain changes'  In  the  grade  crossings  at  the  above-named  streets,  and  that  the  details 
of  construction  of  all  bridges,  arches,  retaining  walls,  station  8upport,  street  pave- 
ment and  sidewalks  should  be  submitted  to  the  rommisslon  for  approval.  By 
several  resolutions  adopted  during  1911,  1912  and  1913,  the  Commission  approved 
or  authorized  various  plans,  estimates  and  contracts  in  connection  with  the  work. 
Upon  application  of  the  railroad  company  and  after  a  hearing,  the  Commission,  on 
June  28,  1912,  adopted  an  order  amending  the  final  order  and  determination  made 
herein  on  December  80,  1910,  by  striking  out  the  paragraph  providing  **tbat  the 
elevation  of  the  tracks  east  of  the  easterly  abutment  supporting  the  bridge  across 
Broadway  shall  be  carried  upon  concrete  arches,  and  providing  that  the  detail  of 
construction  of  the  bridge  as  changed  be  submitted  to  the  Commission  for  approval.'* 
The  company  and  the  City  of  New  York  having  been  unable  to  agree  as  to  how 
much  of  the  work  of  changing  Main  street  with  reference  to  drainage  was  properly 
chargeable  to  this  improvement,  and  having  agreed  to  submit  the  matter  to  the 
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Commission  for  determination,  the  Commission,  on  December  19  and  27.  1912,  beld 
bearings  in  respect  to  this  matter.  On  February  4,  1913,  tbe  Commission  adopted 
a  resolution  determining  the  portion  of  the  expense  which  was  necessitated  by  the 
improvement  of  eliminating  the  grade  crossing  at  Main  street. 

The  following  plans,  estimates  and  contracts  afPectlng  the  work  were  approved 
by  the  Commission  by  resolutions  adopted  on  the  dates  specified : 

Drawing  showing  stairways  leading  from  eastbound  platform  to  the  south  end 
of  the  foot  subway  at  Broadway  station.  Flushing ;  January  6,  1914. 

Drawings  showing  details  of  wing  walls  and  stairways  at  the  east  abutment  of 
the  Broadway  bridge.  Flushing ;  January  9,  1914. 

Drawing  snowing  drainage  system  at  Broadway  and  22d  street ;  January  18, 
1914. 

Drawings  showing  plans  and  details  for  passenger  station  at  Murray  Hill ;  Janu- 
ary 20,  1914. 

Drawing  showing  details  of  canopies  for  the  platforms  of  the  Murray  Hill  sta- 
tion;  February  6,  1914. 

Acceptance  of  bid  for  construction  of  new  station  at  Murray  Hill ;  February  6, 
1914. 

Acceptance  of  bid  for  drainage  work  at  Broadway  and  22d  street ;  February  10, 
1914. 

Drawings  showing  Boerum  Avenue  bridge :  April  14.  1014. 

Acceptance  of  bid  for  paving  on  22d  street,  Depot  lane.  Station  road,  and  the 
intersection  of  Broadway  and  Station  road  and  bridge  approaches  at  Boerum 
avenue,  Madison  avenue  and  Murray  street ;  July  9,  1914. 

A  hearing,  as  to  the  ornamentation  of  the  bridge  at  Broadway  and  22d  street, 
in  Flushing,  was  had  on  September  29,  1914,  and  closed.  On  November  17,  1914, 
the  Commission  approved  a  report,  by  Commissioner  Cram,  on  the  ornamentation 
of  the  bridge  at  Broadway  and  22d  street,  and  as  to  unflnished  details  of  other 
work. 

On  December  11,  1914,   the  Commission  adopted  the  following  resolution  : 


In  the  Mattee  of  the  Hearing 

ON  THE 

Motion  of  the  Commission  on  the  question  of  elimina- 
tion and  changes  in  the  following  grade  crossings 
with  the  tracks  of  the  North  Side  Division  of 
The  Long  Island  Railboad  Company  in  Flushing, 
namely : 


Lawrence  Street 
Main  Street 
Parsons  Avenue 
Percy  Street 
Wilson  Avenue 


Boerum  Avenue 
Murray  Street 
Twenty-second   Street  and 
Broadway 


Case  No.  1266, 
Resolution    Accepting    and 
Approving  Work  and  Di- 
recting   a    Hearing    for 
an  Accounting 
December  11,  1914 


Whereas,  On  December  30,  1910,  the  Commission  adopted  a  final  order  and  deter- 
mination in  the  above  entitled  proceedings ;  and 

Whereas.  On  June  28,  1912,  an  order  was  adopted  amending  the  final  order  and 
determination  made  herein  on  December  30th  In  certain  respects ;  and 

WhereaSt  From  time  to  time  resolutions  have  been  adopted  by  the  Commission 
approving  plans  for  the  work  necessary  to  tbe  grade  crossing  elimination  and 
authorizing  the  acceptance  of  bids  for  the  said  work;  and 

Wherecks.  The  Commission  has  been  advised  by  its  Chief  Engineer  that  the  work 
of  elimination  has  been  satisfactorily  completed  in  accordance  with  tbe  orders  and 
resolutions  of  the  Commission, 

Now,  therefore,  it  is 

Resolved,  That  the  work  of  eliminating  the  grade  crossings  at  I<4iwrence  street. 
Main  street,  Parsons  avenue,  Percy  street,  Wilson  avenue.  Boerum  avenue,  Murray 
street,  22d  street  and  Broadway  be  and  tbe  same  hereby  is  accepted  and  approved. 

grovided,  however,  that  nothing  contained  in  this  acceptance  and  approval  shall 
e  construed  as  binding  the  State  of  New  York  or  the  City  of  New  York  to  parti- 
cipate* in  the  payment  of  any  part  of  the  said  work  which  shall  be  or  which  shall 
be  determined  to  be  an  addition  or  betterment  to  the  railroad  over  and  above 
what  may  be  reasonably  necessary  to  the  proper  elimination  of  the  grade  crossings 
above  named,  and  provided  further,  that  nothing  contained  In  this  resolution 
shall  be  construed  as  binding  the  State  of  New  York  or  The  City  of  New  York  to 
pay  as  their  contributlve  share  of  the  expense  of  tbe  grade  crossing  eliminations 
any  sum  In  excess  of  two  hundred  thousand  dollars    ($200,000)   each. 

Further  resolved.  That  a  hearing  be  had  before  the  Commission  at  its  hearine: 
room,  No.  154  Nassau  street.  Borough  of  Manhattan,  City  of  New  York,  on  the 
28th  day  of  December,  1914,  at  11 :00  o'clock  In  the  forenoon,  at  which  hearing 
The  Long  Island  Railroad,  The  City  of  New  York  and  the  State  of  New  York  shall 
submit  accounts  and  give  testimony  showing  the  amounts  expended  by  each  with 
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interest,  to  the  end  that  the  CommlMion  may  determine  what  expenditaree  are 
properly  chargeable  to  the  State,  to  the  City  and  to  The  Long  Island  Railroad 
Company  in  tnis  erade  crossing  elimination  proceeding. 

Further  resolveaf.  That  notice  of  this  hearing  be  given  to  The  Long  Island  Rail- 
road Company  and  to  The  City  of  New  York  at  least  five  days  prior  to  the  date 
of  this  hearing  by  service  upon  each  of  them  of  a  copy  of  this  resolution. 

Hearing  was  had  on  December  28,  1914,  and  adjourned  to  January  7,  1015.  No 
further  action. 


December   8,    1911, 
to   alterations   and 


Long  Island  Railroad  Company  —  Alteration  of  grade  croBsing  at  Bennett 
or  Baylis  avenue,  Wertland  avenue,  Q'eed  avenue  and  Madison  avenue 

Case  No.  1880. 

Denial  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission,  under  Section  05  of 
the  Railroad  Law,  on  the  question  of  alterations  and  changes  in  the  grade  cross- 
ings of  the  tracks  of  the  Long  Island  Railroad  Company  at  Bennett  or  Baylis 
avenue,  Wertland  avenue.  Creed  avenue  and  Madison  avenue,  in  the  Borough  of 
Queens.  The  Commission,  on  August  1,  1011,  directed  that  a  hearing  be  had  on 
August  81,  1011.  Hearings  were  had  on  August  81,  1911,  and  on  subsequent  dates 
to  November  10,  1911.  The  Commission,  on  December  12,  1911,  rendered  an 
opinion  (see  2  P.  8.  C.  R.  [1st  Dist.  N.  Y.],  768).  On 
the  Commission  issued  a  final  order  and  determination  as 
changes  in  the  grade  crossings  above  named,  the  details  of  construction  of  all 
bridges,  rails,  retaining  walls,  street  pavement  and  sidewalks  to  be  submitted  to 
the  Commission  for  approval.  On  December  12,  1911,  the  Commission  adopted  a 
resolution  providing  for  the  appropriation  of  the  State's  share  of  the  cost  of  the 
elimination  of  the  grade  crossings.  Upon  application  of  the  Commercial  Board  of 
Bellaire  and  Queens,  of  the  Borough  of  Queens,  the  Commission,  on  February  11, 
1918,  directed  that  a  rehearing  be  had  on  February  17,  1918,  as  to  the  provisions 
of  the  final  order  of  December  8,  1911.  Rehearings  were  had  on  February  17  and 
21,  1918.  Further  hearings  were  had  on  July  8  and  18,  1918.  Upon  application  of 
the  company,  further  hearings  were  had  on  August  12  and  on  subsequent  dates  to 
January  18,  1914. 

On  February  6,  1914,  Commissioner  Cram  filed  a  memorandum  giving  his  views 
regarding  this  matter.     (See  6  P.  S.  C.  EL  [1st  Dist.  N.  Y.],  Memoranda  of  Cases.) 

On  February  6,  1914,  the  Commission  issued  the  following  order: 


In  the  MATTEa 


OF  THE 


Hearing  on  the  motion  of  the  Commission  on  the 
question  of  alterations  and  changes  in  the  following 
grade  crossing  with  the  tracks  of  The  Long  Island 
Railroad  Company: 

Hempstead  and  Jamaica  Turnpike 


In  the  Mattbb 

OF  THE 

Hearing  on  the  motion  of  the  Commission  on  the 
question  of  alterations  and  changes  in  the  following 
grade  crossings  with  the  tracks  of  The  Lono  Island 
Railroad  Company  : 


Bennett  or  Baylis  Avenue 
Wertland  Avenue 


Creed  Avenue 
Madison  Avenue 


Case  No.  1264, 


Order  Denying  Application 

for  Amendment  of  Final 

Order  and  Determination 

made  December  8,  1911 

February  6,  1914 


Case  No.   1380 


The  Commission  having  duly  made  a  final  order  and  determination  herein  on 
December  8,  1911,  providing  for  the  elimination  of  the  above  named  grade  crossings 
by  the  elevation  of  the  tracks  of  The  Long  Island  Railroad  Company  through  Bel- 
laire and  Queens  in  the  Borough  of  Queens  and  the  Commercial  Board  of  Bellaire 
and  Queens  having  asked  for  a  reconsideration  of  the  provisions  contained  in  said 
final  order  and  determination  of  December  8,  1911,  and  a  rehearing  having  been 
duly  held  and  a  reconsideration  had  of  the  determination  made  in  said  final  order, 
on  February  17,  1913,  and  on  certain  adjourned  dates  to  and  including  July  18, 
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1018.  before  Hon.  George  V.  S.  Williams,  Commissioner,  Joseph  F.  Keany  appearing 
for  The  Long  Island  Railroad  Company,  W.  P.  Bnrr,  Assistant  Corporation  Coun- 
sel, appearing  for  the  City  of  New  York,  H.  B.  Salisbury  appearing  for  Hollls 
taxpayers  and  property  owners  and  Arthur  DuBols,  Assistant  Counsel,  attending 
for  the  Commission,  and  the  Commission  being  of  opinion  after  said  rehearing 
that  the  final  order  and  determination  made  herein  December  8,  1911,  should  not 
be  altered  or  amended; 

3^010,  therefore.  It  Is 

Ordered,  That  the  application  for  the  amendment*  or  change  of  the  final  order 
and  determination  made  herein  December  8,  1011,  be  and  the  same  hereby  Is  In  all 
respects  denied.  

Long   Island   Railroad   Company  —  Alteration   of  grade   crosBing  at   Collina 

avenue   and   nine   other   crossings  on  the  Montauk   Division,   Borough  of 

Queens 

Case  No.  1384, 

Hearing  Besolutlon  on  Final  Plans 

This  proceeding  was  begun  upon  motion  of  the  Commission,  under  Section  05  of 
the  Ballroad  Law,  on  the  question  of  alterations  in  the  grade  crossings  of  the 
tracks  of  The  Long  Island  Railroad  Company  on  its  Montauk  Division,  in  the 
Borough  of  Queens,  with  the  following  streets :  Collins  avenue.  Flushing  avenue, 
Grand  street.  Old  Flushing  avenue  or  Flushing  road,  Maspeth  avenue,  Haberman's 
factory  (Munich  street).  Clifton  avenue,  Hobson  avenue  (Washington  avenue). 
Laurel  Hill  boulevard  and  Greenpoint  avenue.  Hearings  were  had  during  1011. 
The  Commission,  on  December  12,  1011,  rendered  an  opinion  (see  2  P.  8.  C.  R. 
[Ist  Dlst.  N.  Y.],  763),  and  issued  a  final  order  and  determination  as  to  altera- 
tions and  changes  in  the  above-named  grade  crossings,  and  provided  that  the 
details  of  construction  of  all  retaining  walls,  street  pavement  and  sidewalks  should 
be  submitted  to  the  Commission  for  approval.  On  I>ecember  12,  1011,  the  Commis- 
sion adopted  a  resolution  providing  for  the  appropriation  of  the  State's  share  of 
the  cost  of  the  elimination  of  the  grade  crossings.  Upon  application  of  the  com- 
pany rehearings  were  had  on  December  10,  1012,  January  6  and  27,  and  February 
10,  1018.  On  July  1,  1013,  the  Commission  directed  that  a  further  hearing  be  had 
on  July  8th.  Further  hearings  were  had  on  July  8  and  18,  1013.  On  July  22,  1018, 
the  Commission  issued  an  order  after  rehearing  denying  the  request  of  the  company 
for  a  modification  of  the  order  of  December  8,  1011. 

The  company  having  submitted  six  studies  or  plans  for  the  elimination  of  the 
grade  crossing  at  Laurel  Hill  boulevard,  the  Commission,  on  March  18.  1014, 
adopted  a  resolution  directing  that  a  hearing  be  had  on  March  20,  1014,  to  deter- 
mine what  plan  or  plans  should  be  finally  adopted  for  the  elimination  of  the  grade 
crossing  at  Laurel  Hill  boulevard.  Hearings  were  had  on  March  20,  1014,  and  on 
subsequent  dates  to  August  6,  1014,  when  the  hearing  was  adjourned  subject  to 
call.  

Long  Island  Railroad  Company  —  Alteration  of  grade  crossing  at  Norwood 
avenue  and  twenty-one  other  grade  crossings,  Atlantic  Avenue  Division 

Case  No.  1672, 

Approval  Resolution 
Amending  Order 
Approval   Besolutlon 
Approval  and  Hearing  Besolutlon 
Besolutlon  Authorizing  Certificate  of  Per- 
formance of  Work 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
alterations  and  changes  in  grade  crossings  with  the  tracks  of  the  Atlantic  Avenue 
Division  of  The  Long  Island  Railroad  Company  at  Atlantic  avenue  and  twenty-one 
other  grade  crossings.  Hearings  were  had  on  May  14  and  on  subsequent  dates  to 
December  30,  1013.  On  September  80,  1013,  the  Commission  Issued  an  order 
directing  the  construction  of  a  pedestrian  subway  beneath  the  tracks  at  Ballroad 
avenue.  On  December  81,  1013,  the  Commission  Issued  an  order  discontinuing  the 
proceeding. 

The  company  having  submitted  to  the  Commission  for  approval  a  drawing  show- 
ing details  of  construction  for  the  pedestrian  subway  beneath  the  tracks  of  the 
company  at  Ballroad  avenue,  the  Commission,  on  January  0,  1014,  adopted  a  reso- 
lution approving  such  drawing. 
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On  January  27.  1914,  the  Commission  Issued  tbe  following  order: 


In  the  Mattes 


OP  TUB 


Hearing  on  the  motion  of  the  Commission  on  the 
question  of  alterations  and  changes  In  the  following 
grade  crossings  with  the  tracks  of  the  Atlantic 
Avenue  Division  of  the  IjONO  Island  Railboad  Com- 
pany, in  the  City  of  New  York,  namely : 


Norwood  Avenue 
Logan  Avenue 
Euclid  Avenue 
Crescent  Street 
Railroad  Avenue 
Enfield  Street  or 
Elderts  Lane 
Rockaway  Plank  Road 
Shaw  Avenue 
Benedict  Avenue 
Woodhaven  Avenue 
Lefferts  Avenue 


Vanderveer  Place 
Napier  Avenue 
Union  Place 
Wyckotr  Avenue 
Grand  Avenue  and 
Napier   Place 
(ireenwood  Avenue 
Elm  and 
Linden    Streets 
.Tefferson  Avenue 
Johnson   Avenue 
Beech  Street 


Case  No.   1672, 
^  Order     Amending     Discon- 
tinuance Order 
January  27.   1014 


An  order  having  been  duly  made  in  the  above  entitled  matter  on  December  31, 
1913,  discontinuing  the  above  entitled  proceeding  without  prejudice  to  reopening 
and  continuing  the  same ;  and  it  being  the  intention  to  discontinue  the  said  pro- 
ceeding with  reference  to  the  grade  crossings  above-named  excepting  the  Railroad 
avenue  grade  crossing  as  to  which  an  order  was  duly  made  on  September  30,  1913, 
directing  certain  alterations  thereat,  it  is 

Ordered,  That  the  said  order  of  December  31,  1913,  be  and  the  same  hereby  Is 
amended  nunc  pro  tunc  as  of  December  31,  1913,  so  as  to  read  as  follows : 

"  Proceedings  for  the  alteration  of  the  above-named  grade  crossings  having  h^n 
instituted  by  the  Commission  by  the  adoption  on  April  18,  1913,  of  a  resolution  for 
a  hearing,  and  such  hearing  having  been  held  on  May  14,  1918,  and  on  adjourned 
dates  to  December  30,  1913,  before  Hon.  George  V.  S.  Williams,  Commissioner.  J. 
F.  Keany,  Esq.,  appearing  for  the  Long  Island  Railroad  Company,  and  other 
parties  appearing  in  person  or  by  representatives,  Arthur  DuBols,  Esq.,  and  H.  H. 
Chamberlain,  Esq.,  Assistant  Counsel,  attending  for  the  Commission ;  and  an  order 
and  determination  having  been  made  on  September  30,  1918,  as  to  alterations  in  the 
grade  crossing  at  Railroad  avenue :  and  further  proceedings  having  been  postponed 
because  of  the  lack  of  an  appropriation  to  pay  for  the  share  of  the  State  of  New 
York  of  the  cost  of  alterations  at  the  other  above-named  grade  crossings  If  a  deter- 
mination for  such  alterations  should  be  made  by  the  Commission ;  and  it  therefore 
appearing  desirable  to  the  Commission  not  to  make  a  determination  at  the  present 
time,  but  to  close  this  proceeding  upon  the  records  of  the  Commission  In  respect 
to  the  grade  crossings  other  than  at  Railroad  avenue,  and  to  reopen  and  continue 
the  same  at  a  later  date  when  an  appropriation  of  the  State's  share  of  the  cost  of 
alterations  may  be  available.  It  Is 

Ordered,  That  the  above  entitled  proceeding  be  and  the  same  hereby  is  discon- 
tinued as  to  all  the  above-named  grade  crossings,  excepting  the  grade  crossing  at 
Railroad  avenue,  but  that  said  proceeding  may  be  reopened  and  continued  at  any 
time  before  the  Commission,  ana  further  proceedings  may  be  had  therein  and  any 
order  or  determination  may  be  made  therein  with  reference  to  the  subject  matter 
of  this  proceeding." 

The  company  under  date  of  December  15,  1913.  having  submitted  to  the  Com- 
mission for  approval,  drawings  showing  details  of  stairways  and  stairway  shelters 
for  the  pedestrian  subway  beneath  the  tracks  of  the  company  on  the  Atlantic 
Avenue  Division  at  Railroad  avenue,  the  Commission,  on  January  27.  1914,  adopted 
a  resolution  approving  such  drawings. 

On  June  12,  1914,  the  CommlsKion  ndoptcl  the  following  resolution : 

Cask  No.  1672,  Resolution  Accbiting  and  Appbovino  Work  on  Railroad  Avenue 
Foot  Subway  and  Directing  a  Hearing  for  an  AccorNTiNo 

(June  12,  1914) 

Whereas,  on  September  80,  1913,  the  Commission  adopted  an  order  and  determin- 
ation in  this  proceeding  as  to  changes  in  Railroad  avenue ;  and 

Whereae,  the  Commission  on  December  31.  1913,  discontinued  the  above  entitled 
proceeding  except  as  to  Railroad  avenue ;  and 

Whereas,  the  Commission  on  January  27,  1914,  amended  the  said  order  of 
December  31.  1913,  In  certain  respects:  and 

Whereas,  from  time  to  time  resolutions  have  been  adopted  by  the  Commission 
approving  plans  for  the  work  necessary  to  the  change  in  grade  crossing  at  Rail- 
road avenue;  and 
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Whweiu,  tbe  Commission  has  been  adTlsed  by  its  Chief  Engineer  by  letter  dated 
May  12,  1914,  that  the  work  of  construction  of  the  foot  subway  under  the  tracks 
of  the  railroad  company  at  Railroad  avenue  has  been  satisfactorily  completed  in 
accordance  with  the  orders  and  resolutions  of  the  Commission, 

NoWt  therefore.  It  is 

Resolved,  That  the  work  of  changing  the  grade  crossing  at  Railroad  avenue  on 
the  Atlantic  Avenue  Division  of  The  Long  Island  Railroad  be  and  the  same  hereby 
is  accepted  and  approved. 

Further  Resolved,  That  a  hearing  be  had  before  the  Commission  at  its  hearing 
room  at  No.  154  Nassau  street.  Borough  of  Manhattan,  New  York  City,  on  the  lUth 
day  of  June,  1914,  at  10  :30  o'clock  In  the  forenoon,  at  which  hearing  The  Long 
Island  Railroad  Company  and  the  City  of  New  York  shall  submit  accounts  and 
give  testimony  showing  the  amounts  expended  by  each  with  Interest. 

Further  resolved.  That  notice  of  this  hearing  be  given  to  the  Long  Island  Rail- 
road Companv  and  The  City  of  New  York  at  least  ten  days  prior  to  the  date  of 
said  hearing  by  service  upon  each  of  them  of  a  copy  of  this  resolution. 

Hearings,   as   to  the  accounting  of  the  cost  of  work  on   Railroad  avenue  foot 
bridge,  were  had  on  June  19  and  26,  1914. 
Thereupon  the  Commission  adopted  tbe  following  resolution : 

Cask  No.  1672,  Resolution  Authobizing  Ceetificate  of  Pebfobmance  of  Work 

(June  27,  1914) 

Whereas,  a  final  order  and  determination  was  made  herein  on  September  30, 
1913,  directing  the  couHtruction  of  a  foot  subway  beneath  the  tracks  of  The  Long 
Island  Railroad  Company  at  the  Railroad  avenue  crossing;  and 

Whereas,  from  time  to  time  resolutions  have  been  adopted  by  the  Commission 
approving  plans  and  bids  for  the  work  necessary  to  tbe  elimination  of  the  grade 
crossing ;  and 

Whereas,  tbe  Commission  has  been  advised  by  its  Chief  Engineer  by  communi- 
cation dated  May  12,  1914,  that  the  work  of  tbe  construction  of  the  foot  subway 
had  been  satisfactorily  completed  in  accordance  with  the  order  of  the  Commission ; 
and 

Whereas,  the  Commission  by  resolution  adopted  June  12,  1914,  accepted  and 
approved  the  work  and  directed  a  hearing  for  an  accounting  by  the  Railway  Com- 
pany, the  City  of  New  York  and  the  Public  Service  Commission  to  determine  upon 
the  amount  expended  by  each  with  interest;  and 

Whereas,  a  nearing  was  held  pursuant  to  said  resolution  on  June  19,  1914,  and 
June  26,  1914,  before  Honorable  George  V.  S.  Williams,  Commissioner,  Joseph  F. 
Keany  appearing  for  The  Long  Island  Railroad  Company  ;  Vincent  Victory,  Assistant 
Corporation  Counsel,  appearing  for  the  City  of  New  York ;  Arthur  DuBois,  AsHistant 
Counsel,  attending  for  the  Commission,  and  The  Long  Island  Railroad  Company 
having  submitted  upon  said  accounting  a  statement  and  summary  showing  expendi- 
tures made  by  The  Long  Island  Railroad  Company,  and  the  Public  Service  Com- 
mission having  submitted  at  the  said  hearing  a  statement  of  expenditures  of  the 
Public  Service  Commission,  and  these  statements  having  been  examined  by  repre- 
sentatives of  the  City  of  New  York,  and  the  said  statements  having  been  accepted 
by  all  parties  represented  by  said  accounting  as  containing  a  proper  statement  of 
railroad  expenditures  and  of  expenditures  by  the  Public  Scr\-ice  Commission  and 
as  containing  a  proper  division  of  the  cost  among  the  Uailway  Company,  the  City 
of  New  York  and  the  State  of  New  York  pursuant  to  tbe  provisions  of  the  Railroad 
Law,  except  as  to  a  certain  item  of  $169.23,  representing  expenditures  by  the  Public 
Service  Commission  which  The  Long  Island  Railroad  Company  had  reported  as 
expended  by  the  State  of  New  York,  whereas  the  said  sum  was  expended  by  the 
City  of  New  York,  and 

whereas,  it  appears  upon  the  said  accounting  that  The  Long  Island  Railroad 
Company  has  expended  on  neccKsary  work  on  changes  in  the  highway  the  sum  of 
$8,100.86,  including  Interest,  and  that  the  City  of  New  York  through  the  Public 
Service  Commission  for  the  FirMt  District  has  expended  on  such  work  the  sum  of 
$160.23,  including  interest,  and  that  the  State  of  New  York  has  made  no  expendi- 
ture in  connection  with  said  work,  and  details  of  all  expenditures  being  shown  in 
the  statement  submitted  by  The  Long  Island  Railroad  Company  and  by  the  Public 
Service  Commission  for  the  Hrst  District, 

Sou-,  therefore,  it  is 

Resolved,  That  the  Chairman  and  the  Secretary  of  the  Commission  be  and  they 
hereby  are  authorized  to  execute  and  file  with  the  Comptroller  of  tbe  State  of  New 
York  and  with  the  Comptroller  of  the  City  of  New  York  a  certificate  in  the  form 
attached  hereto  and  made  a  part  hereof  to  the  effect  that  the  entire  work  of  altera- 
tion of  an  existing  grade  crossing  at  Railroad  avenue  has  been  properly  performed, 
and  that  the  total  cost  of  the  necessary  work  of  such  change,  including  interest  to 
July  1,  1914.  was  $8,270.09. 

That  of  this  total  cost  The  Long  Island  Railroad  Company  expended  $7,925.12 
which,  with  interest  to  July  1,  1914.  amounted  to  $8,100.86. 

That  of  said  total  cost  the  City  of  New  York  expended  in  supervision  by  the 
Public  Service  Commission  for  the  First  District  the  sum  of  $165.55  which,  with 
Interest  to  July  1,  1914,  amounting  to  $3.68,  totals  $169.23. 

That  the  balance  due  to  The  Long  Island  Railroad  Company  from  the  State  of 
New  York  on  July  1,  1914,  Including  interest,  is  one-quarter  of  the  total  cost  of 
the  alteration  —  $2,067.52. 
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niat  the  balance  dae  to  The  Long  Inland  Railroad  ComiMiny  from  the  City  of 
New  York  on  July  1,  1914»  Including  interest,  is  equal  to  the  difference  between 
one-quarter  of  the  total  cost  of  the  alteration  —  $2,067.52  —  and  the  amount 
expended  by  the  City  of  New  York  through  the  Public  Service  Commission  with 
interest  — 1169.28,  or  $1,808.29. 

At  an  Adjourned  Meeting  of  the  Public  Service  Commission 
for   the   First   District,   duly   held   at   its   office.   No.   154 
Nassau   street,   in   the   Borough   of  Manhattan.   City  and 
State  of  New  York,  on  the  27th  day  of  June,  1014. 
Present: 

Edward  E.  McCall. 

Chairman, 

Mild  R.  Maltbib, 
RoBBET  C.  Wood, 

Commisaionera, 


In  thb  Mattbe 


OF  THB 


Hearing  on  the  motion  of  the  Commission  on  the 
guesnon  of  alterations  and  changes  in  the  following 
grade  crossings  with  the  tracks  of  the  Atlantic 
Avenue  Division  of  Thb  Lono  Island  Railroad  Com- 
pany, in  the  City  of  New  York,  namely : 


Norwood  Avenue 
Logan  Avenue 
Euclid  Avenue 
Crescent  Street 
Railroad  Avenue 
Enfield  Street  or 
Elderts  Lane 
Rockaway  Plank  Road 
Shaw  Avenue 
Benedict  Avenue 
Woodhaven  Avenue 
Lefferts  Avenue 


Vanderveer  Place 
Napier  Avenue 
Union  Place 
Wyckoff  Avenue 
Grand  Avenue  and 
Napier  Place 
Greenwood  Avenue 
Elm  and 
Linden  Streets 
Jefferson  Avenue 
Johnson  Avenue 
Beech  Street 


Case  No.  1672, 
Certificate      of      Perform- 
ance   of    Work    and    of 
the  Cost  Thereof 


A  final  order  and  determination  having  been  made  herein  by  the  Commission  on 
September  80,  1913,  directing  an  alteration  of  the  grade  crossing  of  Railroad 
avenue,  a  copy  of  which  order  and  determination  is  hereto  attached  and  made  a 

Bart  hereof,  and  it  appearing  that  The  Long  Island  Railroad  Company  pursuant  to 
be  provisions  of  the  Railroad  Law  and  under  the  supervision  and  direction  of  the 
Commission  has  completed  the  work  of  the  alteration  and  has  submitted  to  the 
Commission  a  verified  statement  and  account  showing  the  total  cost  of  the  altera- 
tion to  be  $8,270.09.  including  interest  to  July  1,  1914.  the  expenditure  by  said 
Railroad  Company  on  account  of  said  work  being  $7,925.12.  with  interest  to  July  1, 
1014,  of  $175.74 — a  total  of  $8,100.86.  the  expenditure  of  the  City  of  New  York 
for  supervision  on  account  of  said  work  being  $165.55,  with  interest  to  July  l^t 
of  S8.68  —  a  total  of  $169.23,  there  being  no  expenditures  by  the  State  of  New 
York  in  connection  with  said  work,  the  details  of  all  expenditures  having  been 
reported  to  the  Commission  and  examination  by  the  Commission  in  a  hearing  hold 
in  connection  with  this  case  for  the  purpose  of  considering  the  account,  and  the 
City  of  New  York  and  the  Long  Island  Railroad  Company  having  agreed  upon 
the  amounts  above  stated  as  correctly  representing  expenditures  properly  made  for 
the  necessary  work  of  the  alteration, 

Now,  therefore.  The  Public  Service  Commission  for  the  First  District  does  hereby 
certify : 

First:  That  an  order  directing  alterations  in  the  grade  crossing  of  Railroad 
avenue  with  the  tracks  of  the  Atlantic  Avenue  Division  of  The  Long  Island  Rail- 
road Company  was  made  by  the  Commission  on  September  80,  1918.  On  Decem- 
ber 81,  1918,  an  order  was  adopted  by  the  Commission  discontinuing  the  above 
entitled  proceeding  except  as  to  Railroad  avenue,  and  on  January  27.  1914,  the  said 
order  of  December  81.  1918.  was  amended  In  certain  respects.  Copies  of  the  said 
orders  are  hereto  attached  and  made  part  hereof. 

Second:  That  the  said  crossing  Is  situated  at  the  intersection  of  Railroad  avenue 
and  the  tracks  of  the  Atlantic  Avenue  Division  of  The  Long  Island  Railroad  Com- 
panv  in  the  Borough  of  Brooklyn.  Citv  of  New  York. 

TMrd:  That  the  necessary  expenditureH  made  by  The  Long  Island  Railroad 
Company  for  work  of  alteration  ox  the  grade  crossing,  including  interest  to  July  1. 
1914,  was  $8,100.86. 

That  the  necessary  expense  of  supervision  by  the  Public  Service  Commission  for 
the  First  District  paid  for  by  the  City  of  New  York,  including  interest  to  July  1, 
1014,  was  $169.28. 

That  the  total  cost  of  all  necessary  expenditures  for  said  grade  crossing  altera- 
tion, including  interest  to  July  1,  1914,  was  $8,270.00. 
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That  the  one-quarter  share  of  the  total  necessary  cost  of  the  grade  crossing  altera- 
tion to  be  borne  by  the  State  of  New  York  pnrsoant  to  the  Railroad  Law,  Including 
Interest  to  July  1,  1014,  Is  $2,067.52.  No  expenditure  was  made  by  the  State  of 
New  York  In  connection  with  this  alteration  at  grade  crossing.  The  balance  due 
from  the  State  of  New  York  to  The  Long  Island  Railroad  Company,  Including 
Interest  to  July  1,  1914,  Is  therefore  $2,067.62. 

That  the  one-quarter  share  of  the  total  necessary  cost  of  the  grade  crossing 
alteration  to  be  borne  by  the  City  of  New  York  pursuant  to  the  provisions  of  the 
Railroad  Law,  Including  Interest  to  July  1,  1914,  Is  $2,067.52.  Deducting  the  total 
expenditures  made  by  the  City  of  New  York  through  the  Public  Service  Commis- 
sion for  the  First  District  for  supervision,  including  Interest  to  July  1,  1014, 
$160.28,  the  balance  due  from  the  City  of  New  York  to  The  Long  Island  Railroad 
Company,  including  Interest  to  July  1,  1014,  Is  $1,808.20. 

Public  Sbbvice  Commission  fob  thk  First  District 

By Chairman 

Attest 

Becretary 


Long  Island  Railroad  Company  —  Alteration  of  grade  crossing  at  Greenpoint 

avenue,  Montauk  Division 

Case  No.  1865, 

Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
alterations  and  changes  in  the  grade  crossing  of  the  tracks  of  the  Montauk  Division 
of  The  Long  Island  Railroad  Company  with  Greenpoint  avenue,  In  the  Borough  of 
Queens.  The  Commission,  on  September  11,  1014,  directed  (see  blank  form  of 
hearing  resolution,  page  881)  that  a  hearing  be  had  on  October  IS,  1014.  Hear- 
ings were  had  on  October  13,  1014,  and  on  subsequent  dates  to  December  14, 
1014,  when  the  hearing  was  adjourned  to  January  5,  1015.     No  further  action. 


Staten  Island  Railway  Company  —  Alterations  of  grade  crossings  at  Amboy 

road  and  at  Sharott  avenue,  Pleasant  Plains 

Case  No.  1780 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
alterations  and  changes  In  the  grade  crossings  with  the  tracks  of  the  Staten  Island 
Railway  Company  at  Amboy  road  and  at  Sharott  avenue,  Pleasant  Plains,  in  the 
Borough  of  Richmond.  The  Commission,  on  December  81,  1018,  directed  (see  blank 
form  of  hearing  resolution,  page  881)  that  a  hearing  be  had  on  February  17th. 
Hearings  were  had  on  February  17,  1014,  and  on  subsequent  dates  to  July  23, 
1014,  when  the  hearing  was  closed. 


Staten  Island  Railway  Company  —  Alteration  of  grade  crossing  of  the  Amboy 

road  at  Huguenot  avenue 

Case  No.  1270, 

Resolution  Authorizing   Certificate  of  Per- 
formance of  Work 

This  proceeding  was  begun  upon  motion  of  the  Commission,  under  Section  05  of 
the  Railroad  Law,  on  the  question  of  alterations  and  changes  in  the  grade  crossing 
of  the  Amboy  road,  at  Huguenot  avenue,  with  the  tracks  of  the  Staten  Island  Rail- 
way Company.  Hearings  were  had  during  1010.  On  February  7,  1011,  the  Com- 
mission Issued  a  final  order  and  determination  for  the  elimination  of  the  grade 
crossing.  During  1011,  1012  and  1018,  the  Commission  by  resolutions  approved 
plans,  estimates  and  bids  in  connection  with  the  work.  Upon  notification  by  the 
company  of  the  completion  of  the  work  of  elimination,  the  Commission,  on  Octo- 
ber 28,  1018,  adopted  a  resolution  accepting  and  approving  the  work  and  directing 
that  a  hearing  as  to  an  accounting  be  had  on  November  18,  1018.  Hearings  were 
had  on  November  18.  1013,  and  on  subsequent  dates  to  January  0,  1014. 
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Thereupon  the  Commission  adopted  the  following  resolution : 


In  thk  Matter 


OF  THE 


Hearing  on  the  motion  of  the  Commission  on  the 
question  of  alterations  and  changes  in  the  following 
grade  crossing  of  the  tracks  of  the  Staten  Island 
liAiLWAY  Company  : 

Crossing  of  the  Amboy  Boad  at  Huguenot  Avenue 


Case  No.   1270. 
Resolution  Authorising  Cer- 
tificate   of    Performance 
of  Work 

February  6.  1914 


W*ere(w.  A  final  order  and  determination  was  made  herein  on  February  7.  1911. 
directing  the  elimination  of  the  grade  crossing  above  named;  and 

Whereas,  From  time  to  time  resolutions  have  been  adopted  by  the  Commission 
approving  plans  and  bids  for  the  work  necessary  to  the  elimination  of  the  grade 
crossing;  and 

Whereas,  The  Commission  has  been  advised  by  its  Chief  Engineer  by  communi- 
cation dated  October  18,  1913,  that  the  work  of  the  eliminatlou  has  been  satis- 
factorily completed  in  accordance  with  the  orders  and  resolutions  of  the  Com- 
mission ;  and 

Whereas,  The  Commission  by  resolution  adopted  October  28,  1913,  accepted  and 
approved  the  work  and  directed  a  hearing  for  an  accounting  by  the  railway  com- 
pany, the  City  of  New  York  and  the  Public  Service  Commission  to  determine  upon 
the  amount  expended  by  each  with  interest ;  and 

Whereae,  A  hearing  was  held  pursuant  to  said  resolution  on  November  18,  Novem- 
ber 21,  December  6,  December  19,  1913,  and  on  January  2  and  January  6,  1914. 
before  Honorable  J.  Sergeant  Cram.  Commissioner;  R.  II.  Nielson  of  Counsel  for 
Staten  Island  Railway  Company ;  W.  B.  Redgrave,  Engineer  Maintenance  of  Way 
of  Staten  Island  Railway  Company,  appearing  for  Staten  Island  Railway  Company ; 
Nelson  P.  Lewis,  Chief  Engineer  of  the  Board  of  Estimate  and  Apportionment, 
appearing  for  the  City  of  New  York ;  Lewis  Nixon.  Commissioner  of  Public  Works, 
and  EUarson  Stout,  appearing  for  the  Borough  President  of  the  Borough  of  Rich- 
mond; Arthur  DuBois,  Assistant  Counsel,  attending  for  the  Commission,  and  the 
Staten  Island  Railway  Company  having  submitted  upon  the  said  accounting  '*  state- 
ment showing  cost  and  division  of  same,  elimination  of  grade  crossings,  Amboy 
road.  Huguenot.  Staten  Island,"  and  this  statement  having  been  examined  by  repre- 
sentatives of  the  City  of  New  York  and  by  the  engineers  of  the  Public  Service 
Commission  and  certain  changes  having  been  made  in  this  statement  as  embodied 
in  a  revised  statement  and  later  in  a  final  statement  verified  January  21,  1914,  by 
William  B.  Redgrave,  Engineer  Maintenance  of  Way  of  Staten  Island  Railway  Com- 
pany, and  said  final  statement  having  been  agreed  to  by  all  parties  represented  on 
the  said  accounting  as  containing  a  proper  statement  of  railroad  expenditures  and 
a  proper  division  of  the  said  cost  among  the  railway  company,  the  City  of  New 
York  and  the  State  of  New  York  pursuant  to  the  provisions  of  the  Railroad  Law; 
and 

Whereasr  It  appears  upon  the  said  accounting  that  the  Staten  Island  Railway 
Company  has  expended  on  the  necessary  work  of  grade  crossing  elimination  the 
sum  of  $63,726.39  and  interest ;  that  the  City  of  New  York  through  the  authorities 
of  the  Borough  of  Richmond  has  expended  on  the  necessary  work  of  grade  crossing 
elimination  the  sum  of  $3,226.35  and  interest,  and  that  the  said  City  through  the 
Public  Service  Commission  has  expended  on  said  work  the  sum  of  $115.84  with 
Interest,  and  that  the  State  of  New  York  through  the  Public  Service  Commission 
has  expended  on  said  work  in  supervision  the  sum  of  $582.36  with  interest,  and 
details  of  all  expenditures  being  shown  in  a  report  of  the  Chief  Engineer  of  the 
Public  Service  Commission  dated  January  29.  1914, 

A'oir,  therefore,  it  is 

Resolved,  That  the  Chairman  and  the  Secretary  of  the  Commission  be  and  they 
hereby  are  authorized  to  execute  and  file  with  the  Comptroller  of  the  State  of 
New  York  a  certificate  in  the  form  attached  hereto  iind  made  part  hereof  to  the 
effect  that  the  entire  work  of  grade  crossing  elimination  has  been  properly  per- 
formed ;  that  the  total  cost  of  the  necessary  work  of  elimination  exclusive  of  rail- 
road betterment  and  including  interest  to  February  1,  1914,  was  $72,43S.41  ; 

That  of  this  total  cost  the  Staten  Island  Railway  Company  expended  $6:<.726.39 
which  with  Interest  to  February  1,  1914,  amounting  to  $4,506.56.  totals  $68,231.95; 

That  of  said  total  cost  the  State  of  New  York  expended  in  supervision  the  sum 
of  $582.36  which,  with  interest  to  February  1,  1914.  amounting  to  $31.90,  totals 
$614.35 ; 

That  of  said  total  cost  the  City  of  New  York  expended  $3,842.19  which  with 
Interest  to  February  1,  1914,  amounting  to  $249.92,  totals  $3,592.11 ; 

That  the  balance  due  to  the  Staten  Island  Railway  Company  from  the  State  of 
New  York  on  February  1,  1914,  including  interest,  is  equal  to  the  difference 
between  one-quarter  of  the  total  cost  of  the  elimination  ($18,109.60)  and  the 
amount  expended  by  the  State  of  New  York  with  interest  ($614.35)  or  $17,495.25 ; 
and  that  tne  balance  due  to  the  Staten  Island  Railway  Company  from  the  City  of 
New  York  on  February  1.  1914,  including  interest,  is  equal  to  the  difference  between 
one-quarter  of  the  total  cost  of  the  elimination  ($18,109.60)  and  the  amount 
expended  by  the  City  of  New  York  with  interest  ($3,952.11)  or  $14,517.49. 
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Cabb  No.  1270,  Fobm  of  Ckrtificatb  of  Pbrfobmancb  of  Work  and  Cost  Thbrbof 

A  final  order  and  determination  bavine  been  made  herein  by  the  Commission  on 
Febmary  7.  1911.  directing  the  elimination  of  the  grade  crossing  above  named,  a 
copy  of  which  order  and  determination  is  hereto  attached  and  made  a  i>art  hereof* 
and  it  appearing  that  the  Staten  Island  Railway  Company,  pursuant  to  the  pro- 
visions of  the  Railroad  Law  and  under  the  supervision  and  direction  of  the  Com- 
mission, has  completed  the  worlc  of  the  elimination  and  has  submitted  to  the  Com- 
mission a  verified  statement  and  account  showing  the  total  cost  of  the  elimination 
exclusive  of  railroad  betterment  to  be  $72,438.41,  including  Interest  to  February  1, 
1914 ;  the  expenditure  by  said  Railway  Company  on  account  of  the  said  work  being 
$03,726.39,  with  interest  to  February  1,  1914,  of  $4,505.56,  a  total  of  $68,231.95; 
the  expenditure  of  the  State  of  New  York  for  supervision  on  account  of  said  grade 
crossing  being  $582.36,  with  interest  to  February  1,  1914,  of  $31.99,  a  total  of 
$614.35,  and  the  expenditure  of  the  City  of  New  York  on  account  of  said  grade 
crossing  being  §3,342.19,  with  Interest  to  February  1,  1914,  of  $249.92.  a  total  of 
$3,592.11,  the  details  of  all  expenditures  having  been  reported  to  the  Commission 
and  examined  by  the  Commission  in  a  hearing  held  in  connection  with  this 
Case  No.  1270  for  the  purpose  of  considering  the  account,  and  The  City  of  New 
York  and  the  Staten  Island  Railway  Company  having  agreed  upon  the  amounts 
above  stated  as  correctly  representing  expenditures  properly  made  for  the  necessary 
work  of  the  grade  crossing  elimination,  now,  therefore,  the  Public  Service  Com- 
mission for  the  First  District  does  hereby  certify 

First:  That  an  order  directing  changes  in  the  grade  crossing  of  the  Amboy  road 
with  the  tracks  of  the  Staten  Island  Railway  Company  near  Huguenot  was  made 
by  the  Commission  on  Februarv  7,  1911.  A  copy  of  the  said  order  is  hereto 
attached  and  made  a  part  hereof. 

Second:  That  the  said  crossing  is  situated  at  the  intersection  of  the  Amboy  road 
near.  Huguenot  and  the  tracks  of  the  Staten  island  Hallway  Company  in  the 
Borough  of  Richmond,  County  of  Richmond,  City  of  New  York. 

Third:  That  the  necessary  expenditures  made  by  the  Staten  Island 
Railway  Company  for  work  of  grade  crossing  elimination  including 
interest  to  February  1,  1914,  was $68,231  95 

That  the  necessary  expense  of  supervision  by  the  State  of  New  York 
through  the  Public  Service  Commission,  including  interest  to 
February  1,  1914,  was 614  35 

That  the  necessary  expenditure  made  by  the  City  of  New  York, 
including  Interest  to  February  1,  1914,  was .* 3,r)02  11 

That  the  total  cost  of  the  necessary  expenditures  for  said  grade 
crossing  elimination  Including  interest  to  February  1,  1914,  was 72,438  41 

That  in  addition  the  Staten  Island  Railway  Company  has  expended 
In  railroad  betterment  and  additions  not  included  in  this  accounting, 
no  part  of  which  is  to  be  paid  for  by  the  State  of  New  York  and  the 
City  of  New  York,  the  sum  of (19,678  61) 

That  the  %  share  of  the  total  necesKary  cost  of  the  grade  crossing 
elimination  work  to  be  borne  by  the  State  of  New  York  pursuant  to 
the  Railroad  Law  Includiug  interest  to  February  1,  1914 18,109  60 

Deducting  the  total  expenditures  made  by  the  State  of  New  York  In 
connection  with  said  work  including  Interest  to  February  1,  1914 614  35 

The  balance  due  from  the  State  of  New  York  to  the  Staten  Island 
Railway  Company,  including  Interest  to  February  1,  1914,  is $17,495  25 


That  the  %  share  of  the  total  necessary  cost  of  grade  crossing  to 
be  borne  by  the  City  of  New  York  pursuant  to  the  provisions  of  the 
Railroad  l^iw  Including  interest  to  February  1,  1914,  is $18,109  60 

De<luotlng  the  total  expenditures  made  by  the  City  of  New  York  in 
connection  with  said  work  including  interest  to  February  1,  1914....  8,592  11 


The  balance  due  from  the  C\ty  of  New  York  to  the  Staten  Island 
Railway  Company,  Including  interest  to  February  1,  1914,  is $14,517  49 


.Attest 

Perrctarp. 


PrnLTO  Service  Commission  for  the  First  District. 
By Chairman, 


Staten  Island  Railway  Company  —  Alteration  of  grade  of  Crooks  Crossing 

on  the  Am.boy  road,  at  Oiffords 

Case  No.  1272. 

Approval  Resolutions 

Resolution  Accepting  Work  and   Directing 

Accounting 
Resolution   Authorizing  Certificate  of   Per- 
formance of  Work 

This  proceeding  was  begun  upon  motion  of  the  Commission,  under  Section  95 
of  the  Railroad  Law,  on  the  question  of  alterations  and  changes  In  the  grade  cross- 
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ing  of  the  tracks  of  the  Staten  Island  Railway  Company  at  Crooks  Crossing  on 
the  Amboy  road,  at  GifTords.  Hearings  were  had  daring  1910  and  1011.  The 
Commission  on  February  24,  1911,  rendered  an  opinion  (see  2  P.  S.  C.  R.  [Ist  Dist. 
N.  Y.],  508),  and  on  the  same  date  issaed  an  order  for  the  elimination  of  the  grade 
crossing  by  elevating  the  highway  over  the  railroad.  Upon  the  application  of  the 
company,  and  after  a  rehearing,  the  Commission,  on  May  21,  1912,  issued  an  order 
modifying  the  order  of  February  24,  1911,  and  directing  that  the  grade  be  elim- 
inated by  a  diversion  of  the  highway  under  the  railroad  and  the  elevation  of  the 
railroad.  By  resolutions  adopted  on  the  dates  specified,  the  Commission  approved 
the  following :  plan  of  drainage  system,  February  11,  1913 ;  plan  of  construction  of 
west  end  of  drainage  system,  August  19,  1918 ;  bids  for  construction  of  superstruc- 
ture of  bridge  over  the  Amboy  road,  August  19,  1918 ;  plan  of  masonry  for  under- 
grade crossing,  September  9,  1913 ;  plan  of  paving  of  Amboy  road  at  the  Crooks 
Crossing,  March  17,  1914;  acceptance  of  bid  for  paving  of  roadway  on  Amboy 
road,  April  28,  1914. 

The  company  having  notified  the  Commission  of  the  completion  of  the  work  of 
the  elimination,  the  Commission  on  October  6,  1914,  adopted  the  following 
resolution : 


In  the  Mattbb 


OF  THE 


Hearing  on  the  motion  of  the  Commission  on  the 
quesuon  of  alterations  and  changes  in  the  following 
grade  crossing  of  the  tracks  of  the  Staten  Island 
Railway  Company  : 

Crooks  Crossing  on  Amboy  Road  at  GifTords 


Case  No.  1272, 
Resolution    Accepting    and 
Approving      Work     and 
Directing  a  Hearing  for 
an  Accounting 

October  6,  1914 


Whereas,  On  February  24,  1911,  the  Commission  adopted  a  final  order  and  deter- 
mination in  this  proceeding  as  to  changes  in  the  grade  crossing  above  mentioned ; 
and 

Whereaa,  On  May  21,  1912,  the  Commission  adopted  a  final  order  and  determina- 
tion as  to  elimination  of  grade  crossing  after  renearing  amending  the  said  order 
of  February  24,  1911,  in  certain  respects;  and 

Whereas,  From  time  to  time  resolutions  have  been  adopted  by  the  Commission 
approving  plans  for  the  work  necessary  to  the  grade  crossing  elimination  and 
authorizing  the  acceptance  of  bids  for  the  said  work ;  and 

Whereas,  The  Commission  has  been  advised  by  its  Chief  Engineer  by  communi- 
cation dated  September  24,  1914.  that  the  work  of  elimination  has  been  satisfac- 
torily completed  in  accordance  with  the  orders  and  resolutions  of  the  Commission ; 

^010,  therefore,  it  is 

Resolved,  That  the  work  of  eliminating  the  grade  crossing  of  the  tracks  of  the 
Staten  Island  Railway  Company  of  the  Amboy  road  at  Giffords,  known  as  Crooks 
Crossing,  be  and  the  same  hereby  is  accepted  and  approved.  Provided,  however, 
that  nothing  contained  in  this  acceptance  and  approval  shall  be  construed  as  bind- 
ing the  State  of  New  York  or  the  City  of  New  York  to  participate  in  the  payment 
of  any  part  of  the  said  work  which  shall  be  determined  to  be  an  addition  or  better- 
ment to  the  railroad  over  and  above  what  may  be  reasonably  necessary  to  the 
proper  elimination  of  the  grade  crossing  in  this  proceeding. 

rurther  resolved.  That  a  hearing  be  had  before  the  Commission  at  its  hearing 
room,  No.  154  Nassau  street,  Borough  of  Manhattan,  City  of  New  York,  on  the  20th 
day  of  October,  1914,  at  11  o'clock  in  the  forenoon,  at  which  hearing  the  Staten 
Island  Railway  Company  and  the  City  of  New  York  shall  submit  accounts  and  give 
testimony  showing  the  amounts  expended  by  each  with  interest. 

To  the  end  that  the  Commission  may  determine  what  expenditures  are  properly 
chargeable  to  this  grade  crossing  elimination  proceeding. 

Further  resolved.  That  i^otice  of  this  hearing  be  given  to  the  Staten  Island  Rail- 
way Company  and  to  The  City  of  New  York  at  least  three  days  prior  to  the  date 
of  this  hearing  by  service  upon  each  of  them  of  a  copy  of  this  resolution. 

Hearings  were  had  on  October  20  and  November  17,  1914,  when  the  hearing  was 
closed. 

Thereupon  the  Commission  adopted  the  following  resolution  : 

Case  No.  1272,  Resolution  Authobizino  Cbetificate  of  Performance  of  Work 

(November  20,  1914) 

Whereas,  A  final  order  and  determination  was  made  herein  on  Februarv  24,  1911, 
directing  the  elimination  of  the  grade  crossing  above  named  and  after  rehearing 
was  on  May  21,  1912,  amended  in  certain  respects ;  and 
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Whtreat,  From  tiioe  to  time  reaolutloiis  liave  beeo  adopted  by  the  Commluloo 
■pproTlne  plana  and  btda  tor  the  work  neceaaary  to  tbe  ellmliiatlon  of  tbe  aald 
gnule  croaaiDs;  and 

Wheretu,  Hie  CommlsBloD  has  been  advised  br  Its  Chtel  Enslneer  by  commnnt- 
eBtlon  dated  September  24,  1014,  that  the  warh  a(  the  ellmlnatloD  baa  been  Mtl*- 
(actoiily  completed  io  accotdance   with   tbe  ordera  aod   lesolutlona  o(  the  Com- 


WherciM,  Tbe  CommUaloi]  by  reaolatlon  adopted  October 
ipproTOd  Ibe  work  and  directed  a  ' '~  ~  '"  "~    ""  " 


approved  Ibe  work  and  directed  a  bearing  tor  ao  accouDtlog  by  the  Bi 
.1.,  ,....   _.   «.„   ^..i.   „j   .,.,   Public   " — '-   " ■-'—   •- 

Wherttu,  A  bearing  was  beld  parsuanl  t. 

aDdNoTember  IT.  1U14,  before  Honorable  J.  Ser|[eant  Cram,  Commlulon 

)'(?ity°o^'SJw   Yol 


Sergeanl 
nd  Ralli 


I  counsel  tor  Statea  Island  Rallwaj 

n   Counsel,   appearing   (or  The   C-.,    —   _  — 

Stout  appearing  for  tbe  Borough  FresidenC  of  the  Borouxh  ot  Ricbm< 
EluBolB,  Aaalalant  Counsel.  attendiUK  tor  the  Conunissiou.  and  the  81 
Hallway  Company  bsvlug  subcaltted  upon  tbe  said  accouDtiUK  a  Btatem 

cost  »nd  division  ot  the  same,  and  tbe  City  of  New  York  and  the  Pu 

Commission  tor  the  First  District  having  submitted  verlQed  statemeate  showing 
tbeir  expenses  made  in  connection  with  the  said  grsde  crossing  elimination,  and  the 
Bald  statements  and  accounts  hsTlng  tieen  agreed  to  by  all  parties  represented  on 
the  aald  accounting  as  containing  a  proper  statement  of  nllroad  expenditures  and 
a  proper  statement  of  expendltnreB  by  the  City  of  New  York  by  the  Public  Servle* 
CommlBBion  (or  tbe  First  District  and  a  proper  division  of  the  said  coat  among  tbe 
Railway  Company,  the  City  ot  New  York  and  tbe  State  of  New  York,  pursuant  to 
proviilonB  ot  the  Kallcoad  Law.  having  been  set  fortb  in  the  statement  submitted 
by  tbe  Staten  Island  Railway  Company ;  and 

Whereat,  It  appears  [rom  tbe  said  accounting  that  tbe  Staten  island  Ballwoy 
Company  has  eipeoded  on  tbe  necessary  work  ot  grade  crossing  elimination  tbe 
■um  ot  t93, 117,65  and  Interest :  tbaC  tbe  City  of  New  York  through  the  autboritiea 
ot  tbe  Boraueh  of  Kictamond  has  expended  on  the  nepessary  work  of  grade  croailDg 
elimination  tbe  sum  of  (S0D.G9  and  interest,  and  that  tbe  said  City  tbtougb  tbe 
Public  Service  Commission  for  tbe  First  District  hai  eipeoded  OD  said  motk  tbe 
•tun  o(  tT81.e9  and  Interest :  and  that  tbe  State  □(  New  York  through  tbe  Pnbitc 
Service  Commission    for   tbe   FnTst    District   has  expended   on   aald   work   In  niper- 

Tlalon  tbe  sum  o(  $027,30  and  interest ;  and  deUlls  o(  all  ei "' ■-■ ■- 

In    a    report   o(    the   Chief   Engineer   ot    the    Public    Serv 
November  12,  1914  ; 

J/ote,  theretore.  It  Is 

Retolved,  Tbat  tbe  Cbalrman  and  tbe  Secretary  ot  the  Commission  be  and  they 
hereby  are  authorized  to  execute  and  Hie  with  the  Complroller  o(  the  State  ot  New 
York  and  wllb  the  Comptroller  of  t)ic  City  of  New  York  a  cerUfleate  in  the  form 
attached  hereto  and  made  pact  hereof  to  the  effect  that  the  entire  work  ot  grade 
crossing  ellmlOBtlon  has  been  properly  performed ;  that  the  total  cost  of  the  neces- 
sary work  ot  elimination  exclusive  o(  railroad  betterment  and  Including  Interest  to 
December  I.  1B14.  was  1101,447.73. 

Tbat  ot  tbls  total  cost  the  Stateu  Island  Railway  Company  expended  (08,117.66 
which  wllb  Interest  to  December  1,  1914,  amounting  to  10,94^.82,  totals  t90,08S.97. 

Tbat  of  RBid  total  cost  the  Stale  ot  New  York  expended  In  supervision  the  sum 
of  1927.30  which  wllb   Interest   to  Itecember  1.   1B14.  amounting  to  I4S.23,   totals 

tOTS.se, 

Tbat  ot  said  total  cost  the  City  ot  New  York  expended  (1,201.28  which  with 
interest  to  December  1.  1914.  amounting  to  (06.80,  totals  tl.388.1T. 

Tbat  tbe  balance  due  to  tbe  Staten  Island  Railway  Company  (rom  the  State  ot 
New  York  as  ot  December  1,  1014,  Including  Interefit.  Is  equal  to  the  difference 
between  one-Quarter  of  the  total  cost  o(  the  elimination  ($26,381.94)  and  the 
amount  expended  by  tbe  SUte  ot  New  York  with  Interest  (J9T5.B9I  or  $24,: 
and  that  the  balance  due  to  tbe  Rtnten  Island  Railway  Company  from  tbe 

New   York   as   of   December   1.   1B14,   Including  Interest,   Is   equal   to   tbe   dli 

U-. ...    .*    ....-    .,._.    .^^.    Q,    gjg   elimination    ($26,381.04)    and    tbe 

ork  with  Interest   ($1,388,17)  or  |2S,973.T7. 

.-, -    , -Tom   the  SUte  of  New  York  to  the  Staten 

.y  Company  be  made  later  than  December  1.  1914.  the  balance  due 
illway  Company  from  the  State  o(  New  York  shall  be  $24,386.85  and 
:I,T31.S7  from  December  1,  1014.  to  tbe  date  of  payment  at  tbe  rate 

. ,...- .  J21.T31.B7  being  the  net  amoant  expended 

<(  Interest,  maintenance,  and  tbe  percentage 

„ —  ...   —  ..  .,,  , .-  deducting  tbe  expenditures  made  by  tbe 

State  of  New  York). 

And  provided  further  tbat  If  poyment  from  the  City  ot  New  York  to  the  Staten 
Island  Railway  Company  be  made  later  than  December  1.  1914,  the  balance  due  to 
the  said  Railway  Company  from  the  City  of  New  York  shall  be  $23,073.77  and 
Interest  on  (21,318.00  from  December  1.  1014,  to  tbe  date  of  payment  at  tbe  rate 
Ot  six  per  cent  per  annnm  (said  sam  of  $21,318.99  being  the  net  amount  expended 
by  the  said  Railway  Company,  excluglve  of  interest,  maintenance,  and  tbe  per- 
centage chanted  for  the  use  of  tools,  etc.,  and  after  deducting  tbe  eipendltnrea 
made  by  t^"  **<*-  '.*  w*— ■  v«*i,^ 


Iway  Company  exclusive  o(' 
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At  a  stated  Meetlnf?  of  the  Pablic  Service  CommiBBlon  for 
the  nrst  District  duly  held  at  Its  ofDce  No.  154  Nassau 
street,  In  the  Borouj^h  of  Manhattan.  City  and  State  of 
New  York,  on  the        day  of  November,  1914. 


Present : 


Commission  erg 


In  the  Matter 


OB'  THE 


Hearing  on  the  motion  of  the  rommission  on  the 
question  of  alterations  in  the  following  grade  cross- 
ings with  the  tracks  of  the  Staten  Island  Railway 
Company  : 

Crooks  Crossing  on  Amboy   Road  at  Olffords 


y 


Case  No.  1272, 
Certificate  of   Performance 
of      Work       and      Cost 
Thereof 


A  final  order  and  determination  having  been  made  herein  by  the  Commission  on 
February  24,  1911,  and  an  order  amending  said  final  order  having  been  made 
herein  on  May  21,  1912,  directing  the  elimination  of  the  grade  crossing  above 
named,  a  copy  of  which  order  and  determination  is  hereto  attached  and  made  a 
part  hereof,  and  It  appearing  that  the  Staten  Island  Railway  Company,  pursuant 
to  the  provisions  of  the  Railroad  Law,  and  under  the  superA'lslon  and  direction  of 
the  Commission,  has  completed  the  work  of  the  elimination  and  has  submitted  to 
the  Commission  a  verified  statement  and  account  showing  the  total  cost  of  the 
elimination  exclusive  of  railroad  betterment  to  be  $101,447.73,  including  interest 
to  December  1,  1914,  the  expenditure  by  said  Railway  Company  on  account  of  the 
said  work  being  $93,117.6n,  with  interest  to  December  1.  1914,  of  $5,966.32,  a  total 
of  $09,083.97 ;  the  expenditure  of  the  State  of  New  York  for  supervision  on  account 
of  said  grade  crossing  elimination  being  $927.36.  with  interest  to  December  1.  1914. 
$48.23,  a  total  of  $975.59 :  and  the  expenditure  of  the  City  of  New  York  on  account 
of  said  grade  crossing  elimination  being  $1,291.28,  with  interest  to  December  1, 
1914,  $06.89,  a  total  of  $1,388.17,  the  details  of  all  expenditures  having  been 
reported  to  the  Commission  and  examined  by  the  Commission  In  a  hearing  held  in 
connection  with  this  case  No.  1272  for  the  purpose  of  considering  the  account, 
and  the  City  of  New  York  and  the  Staten  Island  Railway  Company  having  agreed 
upon  the  amounts  above  stated  as  correctly  representing  expenditures  properly  made 
for  the  necessary  work  of  the  grade  crossing  elimination,  now,  therefore,  the  Public 
Service  Commission  for  the  First  District  does  hereby  certify 

First:  That  an  order  directing  the  changes  in  the  grade  crossing  of  the  Amboy 
road  with  the  tracks  of  the  Staten  Island  Railway  Company  at  GlflTords  (Great 
Kills),  Borough  of  Richmond,  City  of  New  York,  was  made  by  the  Commission  on 
February  24,  1911,  as  amended  by  order  of  the  Commission  made  May  21,  1912. 
Copies  of  the  said  orders  are  hereto  attached  and  made  part  hereof. 

Second:  That  the  said  crossing  is  situated  at  the  intersection  of  the  Amboy 
road  at  GifPords  (Great  Kills)  and  the  tracks  of  the  Staten  Island  Railway  Com- 
pany, in  the  Borough  of  Richmond,  County  of  Richmond,  City  of  New  York. 

Third:  That  the  necessary  expenditures  made  by  the  Staten  Island 
Railway  Company  for  work  of  grade  crossing  elimination,  including 
Interest  to  December   1.   1914.  was $99,083  97 

That  the  necessary  expense  of  supervision  by  the  State  of  New 
York  through  the  Public  Service  Commission,  including  Interest  to 
December  1,  1914,  was 

That  the  nccosHary  expenditures  made  by  the  City  of  New  York, 
including  interont  to  December  I,   1914,  was 

That  the  total  cost  of  the  necessary  expenditures  for  said  grade 
crossing  elimination.  Including  interest  to  December  1.  1914,  was....       101.447  73 

That  the  %  share  of  the  total  necessary  cost  of  the  grade  crossing 
elimination  work  to  be  borne  by  the  State  of  New  York  pursuant  to 
the  Railroad  Law,  including  interest  to  December  1,  1914,  Is 

Deducting  the  total  expenditures  made  by  the  State  of  New  York 
in  connection  with  said  work,  including  Interest  to  December  1,  1914.  975  59 


975  59 
1,388  17 


25,361  94 


The  balance  due  from  State  of  New  York  to  the  Staten  Island  Rail- 
way Company,  including  Interest  to  December  1,  1914.  is 


$24,386  35 


That  the  M  share  of  the  total  necessary  cost  of  the  grade  crossing 
to  be  borne  by  the  City  of  New  York,  pursuant  to  the  provisions  of 
the  Railroad  Law,  including  Interest  to  December  1,  1914.  Is.. 

Deducting  the  total  expenditures  made  by  the  City  of  New  Y'ork  In 
connection  with  the  said  work  of  grade  crossing  elimination,  including 
interest  to  December  1.  191 4 


$25,361  94 


1,388  17 


The  balance  due  from  the  City  of  New  York  to  the  Staten  Island 
Railway  Company,  including  Interest  to  December  1,  1914,  is   


$23,973  77 
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Should  the  KMtyment  from  the  State  of  New  York  to  the  Staten  Island  Bailway 
Company  be  made  later  than  December  1,  1014,  the  balance  due  to  the  said  Ball-' 
way  Company  from  the  State  of  New  xork  shall  be  $24,886.85  and  Interest  on 
$21,731.57  from  December  1,  1914,  to  the  date  of  payment  at  the  rate  of  six  per 
cent  per  annum  (said  sum  of  $21,781.57  being  the  net  amount  expended  by  the 
said  Railway  Company  exclusive  of  Interest,  maintenance,  and  the  percentage 
charged  for  use  of  tools,  etc.,  and  after  deducting  the  expenditures  made  by  the 
State  of  New  York). 

Should  the  pa/ment  from  the  City  of  New  York  to  the  Staten  Island  Railway 
Company  be  made  later  than  December  1,  1914,  the  balance  due  to  the  said  Ball- 
way  Company  from  the  City  of  New  York  shall  be  $23,978.77  and  Interest  on 
$21,818.99  from  December  1,  1914,  to  the  date  of  payment  at  the  rate  of  six  per 
cent  per  annum  (said  sum  of  $21,318.09  being  the  net  amount  expended  by  the 
said  Railway  Company  exclusive  of  Interest,  maintenance,  and  the  percentage 
charged  for  the  use  of  tools,  etc.,  and  after  deducting  the  expenditures  made  by 
the  City  of  New  York). 

Public  Sebvicb  Commission  fob  thb  First  Distbict. 


Attest 
(L.S.) 


By Chairman, 

Becretary, 


Staten  Uland  Railway  Company  —  Alterations  of  grade  crossings  at  Seguine, 
Bay  view  and  Manee  avenues  (Princes  Bay),  and  Wood  vale  avenue  (Pleasant 

Plains) 

Case  No.  1811. 

Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
alterations  and  changes  in  the  grade  crossings  with  the  tracks  of  the  Staten  Island 
Railway  Company  at  Segulne,  Bay  view  and  Manee  avenues  (Princes  Bay),  and 
Woodvale  avenue  (Pleasant  Plains),  in  the  Borough  of  Richmond.  The  Commis- 
sion on  March  24,  1914,  directed  (see  blank  form  of  hearing  resolution,  page  381) 
that  a  hearing  be  had  on  April  14,  1914.  Hearings  were  had  on  April  14,  1914,  and 
on  subsequent  dates  to  July  28,  1914,  when  the  hearing  was  closed. 

Staten  Island  Rapid  Transit  Railway  Company  —  Alteration  cf  grade  cross- 
ing at  Pennsylvania  avenue,  Rosebank 

Case  No.  1756. 

Final  Order  and  Determination 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
alterations  and  changes  in  the  grade  crossing  with  the  tracks  of  the  Staten  Island 
Rapid  Transit  Railway  Company  at  Pennsylvania  avenue,  Rosebank,  in  the  Borough 
of  Richmond,  under  the  provisions  of  Section  95  of  the  Railroad  Law.  Hearings 
were  had  on  November  25,  1918,  and  on  subsequent  dates  to  June  16,  1914. 

Thereupon  the  Commission  Issued  the  following  order: 


In  thb  Mattbb 

OF  THB 

Hearing  on  the  motion  of  the  Commission  on  the 
quesuon  of  alterations  and  changes  in  the  following 
grade  crossing  of  the  tracks  of  the  Statbn  Island 
Rapid  Tbansit  Railway  Compamt: 

Crossing  at  Pennsylvania  Avenue,  Rosebank 


In  thb  Mattbb 

OF  THB 

Hearing   on    the   motion   of    the   Commission    on   the 
question  of  alterations  and  changes  in  the  following 

grade  crossings  of  the  tracks  of  the  Statbn  Isi«and 
APiD  Transit  Railway  Company  : 

Crossings  at  Clifton  Avenue  and  Maryland  Avenue 
at  Rosebank 


Case  No.  1756. 


Final  Order  and  Determi- 
nation as  to  Elimination 
of  Grade  Crossings 
July  1,  1914 


Case  No,  179T 


Proceedings  for  the  elimination  of  the  above  named  grade  crossings  having  been 
instituted  by  the  Commission  by  the  adoption  on  October  28,  1913,  of  an  order  for 

16 
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bearing  In  Case  No.  1756  as  to  Pennsylvania  avenue  and  by  tbe  adoption  on  Feb- 
ruary 17,  1014,  of  an  order  for  bearing  as  to  Clifton  avenue  and  Maryland  avenue 
and  notice  of  sucb  bearings  of  more  tban  ten  days  baving  been  duly  given  to  tbe 
City  of  New  York  ana  to  tbe  Stuten  Island  Itapid  Transit  Railway  Company  by 
service  upon  eacb  of  tbem  of  copies  of  tbe  orders  for  bearing,  and  more  tban 
fourteen  days'  notice  of  tbe  bearing  baving  been  duly  given  to  owners  of  tbe  lands 
adjoining  tbe  crossings  and  adjoining  tbe  parts  of  tbe  street  to  be  cbanged  in 
grade  or  location  by  publication  of  tbe  notices  of  tbe  said  bearings  in  tbe  New 
York  Herald  and  tbe  New  Vork  Press,  two  newspapers  publisbed  in  tbe  locality 
affected  by  tbe  application,  and  notices  of  tbe  said  bearings  baving  been  duly 
posted  in  conspicuous  places  one  on  eacb  side  of  tbe  railroad  track  upon  or  near 
eacb  of  tbe  said  streets  for  at  least  fourteen  days  prior  to  tbe  bearing,  and  a 
bearing  baving  been  duly  beld  before  tbis  Commission  as  to  Pennsylvania  avenue 
on  November  25,  li)13,  and  on  December  0,  1013,  and  as  to  Pennsylvania  avenue. 
Clifton  avenue  and  Maryland  avenue  on  Marcb  3  and  Marcb  13,  1014,  before 
Honorable  J.  Sergeant  Cram,  Commissioner ;  William  P.  Burr,  Assistant  corpora- 
tion Counsel,  appearing  for  Tbe  City  of  New  York ;  R.  U.  Neilson  appearing  for 
tbe  Staten  Island  Rapid  Transit  Itailway  Company  ;  Alderman  Jobn  J.  O'Rourke 
appearing  for  Mr.  Wall  and  otber  residents  of  tbe  section ;  Louis  L.  Tribus,  acting 
Commissioner  of  Public  Works,  appearing  for  tbe  President  of  tbe  Borougb  of 
Rlcbmond ;  Edward  J.  Rowe,  Samuel  H.  Lake,  Andrew  Nasb,  Louis  F.  Bardea, 
James  R.  Tilson,  Mrs.  Catberine  Miller.  Miss  K.  V.  Mitcbeil,  James  Dillon,  Jobn 
O'Ualloran,  Patrick  Larkin,  Felix  Nigro,  Mrs.  Jobn  B.  Swenson,  Carlo  Poragzi, 
Ralpb  Dispango,  owners  of  property  in  tbe  vicinity,  appearing  in  person ;  Robert 
McDowell  appearing  for  tbe  Estate  of  Peter  Murpby  *  Miss  K.  V.  Mitcbeil  appear- 
ing for  Catberine  V.  Mitcbeil ;  James  Wall  appearing  for  bis  sister,  owner  of 
No.  132  Pennsylvania  avenue,  Rosebank ;  Artbur  DuBois,  Assistant  Counsel,  attend- 
ing for  tbe  Commission ;  and  testimony  baving  been  taken  and  tbe  presiding  Com- 
missioner baving  made  personal  examination  of  tbe  tracks,  streets  and  localities 
affected,  and  it  appearing  from  tbe  evidence  submitted  at  tbe  said  bearings  tbat 
public  safety  requires  alterations  in  tbe  existing  crossings,  tbe  discontinuance  of 
the  crossings  at  Clifton  avenue  and  at  Maryland  avenue  and  tbe  diversion  of 
travel  tbereon  to  Pennsylvania  avenue,  and  a  furtber  bearing  baving  been  duly 
held  before  tbe  Commission  on  April  28,  1014,  and  on  certain  adjourned  dates  to 
and  including  June  16,  1014,  for  tbe  purpose  of  allowing  the  owners  of  landa 
adjoining  suL>n  crossings  and  adjoining  those  parts  of  tbe  streets  to  be  cbanged  In 
grade  or  location  or  tbe  land  to  be  opened  for  a  new  crossing,  to  be  beard,  and 
discussion  having  been  had  at  sucb  furtber  hearing  of  tbe  terms  to  be  embodied 
in  tbis  final  order  and  determination,  it  is 

Ordered  and  determined,  Tbat  tbe  existing  grade  crossings  of  Pennsylvania 
avenue,  Clifton  avenue  and  Maryland  avenue.  Rosebank,  Staten  Island,  with  tbe 
tracks  of  the  Staten  Island  Rapid  Transit  Railway  Company  shall  be  altered  in 
tbe  following  manner : 

(1)  Tbe  grade  of  tbe  northerly  44  feet  of  Pennsylvania  avenue  shall  be  raised 
not  more  than  10  feet  above  its  present  grade  at  tbe  point  of  intersection  with  the 
railroad  tracks,  and  tbe  tracks  of  the  railroad  shall  be  depressed  to  such  an  extent 
as  may  be  necessary  to  provide  a  clearance  of  16  V^  feet  from  the  top  of  rail  to  the 
lowest  member  of  tbe  bridge. 

(2)  I*ennsylvanla  avenue  between  Vermont  avenue  on  the  west  and  the  point 
of  intersection  with  tbe  railroad  tracks  shall  be  constructed  on  a  fill  66  feet  in 
width,  inclusive  of  sidewalks,  and  between  Anderson  street  on  the  east  and  the 
point  of  intersection  with  tbe  tracks  Pennsylvania  avenue  shall  be  constructed  at 
to  its  northerly  44  feet  upon  a  fill  supported  by  masonry  retaining  walls  with  a 
roadway  80  feet  in  width  and  one  sidewalk  12^  feet  in  width.  The  remaining 
southerly  26  feet  of  the  street  is  to  be  retained  as  a  low  level  street  with  a  20  foot 
roadway  adjoining  the  masonry  retaining  walls  and  with  a  6  foot  sidewalk  of 
cement  construction  adjoining  tbe  building  lines  of  the  improved  lots  situated  to 
tbe  south  of  the  present  lines  of  Pennsylvania  avenue.  The  roadways  on  the 
Pennsylvania  avenue  approaches  shall  be  constructed  of  bituminous  macadam.  A 
stairway  shall  be  constructed  providing  access  from  tbe  low  level  street  to  the 
bridge  spanning  the  railroad  tracks.  The  grade  of  Pennsylvania  avenue  approach- 
ing the  crossing  shall  not  exceed  6%  per  cent.  There  shall  be  no  grade  crossing 
of  tbe  tracks  of  the  railroad  by  the  low  level  portion  of  the  street  or  by  the  side- 
walk adjoining  the  same.  Suitable  fences  shall  be  constructed  along  the  line  of 
the  right  of  way  of  the  railway  company  preventing  the  crossing  of  the  tracks  at 
grade  i>y  vehicles  or  pedestrians. 

(8)  The  highway  bridge  and  the  stairway  shall  be  constructed  of  steel,  concrete 
or  masonry  or  of  a  combination  of  these  materials. 

(4)  Clifton  avenue  and  Maryland  avenue  shall  be  closed  to  traffic  across  the 
railroad  tracks  by  the  erection  of  suitable  fences  not  less  than  6  feet  in  height 
along  the  lines  of  tbe  right  of  way  of  the  railway  company. 

(5)  Vermont  avenue  between  Maryland  avenue  and  Clifton  avenue  shall  be 
graded  for  its  full  width  to  provide  access  from  Clifton  avenue  and  Maryland 
avenue  to  the  new  crossing  at  Pennsylvania  avenue  and  shall  be  provided  with  a. 
roadway  of  waterbound  macadam  18  feet  in  width  and  with  one  cement  sidewalk 
4  feet  In  width. 

(6)  A  new  street  50  feet  in  width  shall  be  constructed  connecting  Pennsyl- 
vania avenue  and  Maryland  avenue  at  a  point  about  350  feet  east  of  Ihe  railroad 
tracks.  Tbis  street  shall  be  constructed  with  a  roadway  of  waterbound  macadam 
18  feet  in  width  and  with  a  sidewalk  4  feet  in  width.  The  details  of  construction 
of  the  bridge,  approaches,  embankment,  retaining  walls,  street  pavement  and  side- 
walks shall  be  substantially  as  shown  on  the  drawing  entitled  *'  Plan  and  Profiles 
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Bhowlog  tbe  Proposed  Grade  Crossing  and  Elimination  of  Pennsylyania  Avenue, 
Rosebank,  with  Staten  Island  Rapid  Transit  Railway  Case  1756  G.  C.  1287,"  a 
copy  of  which  was  received  in  evidence  marked  Exhibit  1  of  March  3,  1914,  and 
sball  be  submitted  to  and  be  subject  to  the  approval  of  tbe  Public  Service  Com- 
mission for  tbe  I^^rst  District. 

(7)  That  the  City  of  New  York  be  and  hereby  is  authorized  to  acquire  in  the 
manner  provided  by  law  any  lands,  rights  or  easements  necessary  or  required  for 
the  purpose  of  carrying  out  the  provisions  of  this  order. 

Further  ordered  and  determined.  That  this  improvement  shall  be  carried  out  in 
the  manner  provided  in  Sections  91  to  97.  inclusive,  of  the  Railroad  Law. 

Further  ordered  and  determined.  That  the  estimated  cost  of  the  said  work  sixty- 
nine  thousand  five  hundred  dollars  ($69,500),  exclusive  of  damages  to  real  estate 
be  and  tbe  same  hereby  is  approved,  and  that  the  State's  share  of  said  cost,  now 
estimated  at  seventeen  thousand  three  hundred  and  seventy-five  dollars  ($17,375), 
be  and  tbe  same  hereby  is  appropriated  out  of  the  funds  available  for  that  purpose. 


Staten  Island  Rapid  Transit  Railway  Company  —  Crossings  at  Clifton  avenue 

and  Maryland  avenue,  Rosebank 

Case  No.  1797. 

Hearing  Order 

Final  (Jrder  and  Determination 

This  proceeding  was  begun  on  the  motion  of  the  Commission  on  the  question  of 
alterations  and  changes  in  the  grade  crossings  with  the  tracks  of  the  Staten  Island 
Rapid  Transit  Railway  Company  at  Clifton  avenue  and  Maryland  avenue,  Rose- 
bank,  in  the  Borough  of  Richmond.  The  Commission  on  February  17,  1914, 
directed  (see  blank  form  of  bearing  resolution,  page  381)  that  a  hearing  be  had  on 
March  3,  1914.  Hearings  were  had  on  March  3,  1914,  and  on  subsequent  dates  to 
June  16,  1914. 

Thereupon  the  Commission  issued  an  order  on  July  1,  1914,  which  is  set  out  in 
full  on  page  481  of  this  volume  in  connection  with  Case  No.  1756. 


FRANCHISE  MATTERS  NOT  ARISING  FROM  SPECIFIC  APPLICATIONS 


East  River  Terminal  Railroad  and  Brooklyn  Eastern  District  Terminal  —  In- 
vestigation  as  to  organization,  operations,  franchises,  etc. 

Case  No.  1852. 

Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  organi- 
zation, operations,  duties  and  obligations  of  the  East  River  Terminal  Railroad  and 
Brooklj'n  Eastern  District  Terminal,  particularly  with  reference  to  their  failure 
to  report  accidents  and  locomotive  boiler  inspections.  The  Commission  on  July  16, 
1914,  directed  (see  blank  form  of  bearing  resolution,  page  381)  that  a  hearing  be 
had  on  July  22,  1914.  A  bearing  was  bad  on  July  22,  1914,  and  closed.  Con- 
sideration of  a  decision  in  the  matter  came  up  before  tbe  Commission  at  meetings 
on  November  6,  10,  17,  20,  24  and  30  and  December  18  and  29,  1914. 

Assurances  were  given  by  the  attorney  for  the  corporations  that  reports  of 
accidents  and  locomotive  boiler  inspections  would  be  made  by  those  corporations 
in  accordance  with  the  orders  of  the  Commission  and  that  an  application  would 
be  filed  by  tbe  East  River  Terminal  Railroad  with  a  view  of  perfecting  its.  rights 
to  operate  over  certain  tracks  involved  in  the  proceeding. 


Yellow  Tajdcab  Company  and  Mason-Seaman  Transportation  Company  — 
Investigation  as  to  consolidation  into  Mason-Seaman  Transportation  Com- 
pany and  as  to  issue  of  securities  by  consolidated  company 

Case  No.  1854, 

Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  as  to  the  alleged 
consolidation  of  the  Yellow  Taxicab  Company  and  the  Mason-Seaman  Transporta- 
tion Company  into  a  new  corporation,  known  as  the  Mason-Seaman  Transportation 
Company,  and  particularly  as  to  the  failure  of  the  companies  to  secure  from  the 
Commission  an  order  authorizing  the  issue  of  any  stocks,  bonds,  notes  or  other 
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Lines  operated  by  The  Brooklyn  Heights  Railroad  Company: 

Avenue  C  Lorimer  Street 

Bushwick  Avenue  Meeker  Avenue 

Calvary  Cemetery  Montague  Street 

Court  Street  Myrtle  Avenue 

Crosstown  Nassau  Avenue 

Cypress  Hills  Nostrand  Avenue 

Flatbusb  Avenue  Nostrand-Culver 

Flushing  Avenue  Nostrand-Prospect  Park 

Flushing-Knickerbocker  Nostrand  Avenue  Shuttle 

Furman  Street  Putnam  Avenue 

Flushing-Ridgewood  Richmond  Hill 

Fulton  Street  Sixteenth  Avenue 

Gates-Prospect  Park  Third  Avenue 

Grand  Street  Tompkins  Avenue 

Graham  Avenue  Tompkins-Culver 

Greenpolnt  Union  Avenue 

Greene  and  Gates  Wyckoff  Avenue  Shuttle 

Hamilton  Avenue  39th  Street  Ferry-Fort  Hamilton 

Holy  Cross  Shuttle  65th  Street-Bay  Ridge  Avenue 

Hunters  Point  Shuttle  6oth  Street-Fort  Hamilton 

Lines  operated  by  the  Nassau  Electric  Railroad  Company: 

Bergen  Street  Park  Avenue 

Church  Avenue  Ral-^h  Avenue  Shuttle 

Fifth  Avenue  Ralph-Rockaway  Avenue 

Fifteenth  Street  Rogers  Avenue 

Flatbush-Seventh  Avenue  Seventh  Avenue 

Hamburg  Avenue  St.  Johns  Place 

Hicks  Street  Fnlon  P^treet 

Hoyt  and  Sackett  Streets  Vanderbilt  Avenue 

New  Lots  Avenue  Rflth  Street  Ferry-Coney  Island 

Ocean  Avenue  65th  Street-86th  Street 

Lines  operated  by  the  Brooklyn,  Queens  County  and  Suburban  Railroad  Company : 

Broadway  Reid  Avenue 

Grand  Street-Broadway  Ferry  Shuttle  Sumner  Avenue 

Jamaica  Avenue  T'tica  Avenue 

Metropolitan  Avenue  Wyckoff  Avenue 
Metropolitan  Avenue  Shuttle 

Lines  operated  by  the  Coney  Island  and  Brooklyn  Railroad  Company : 

DeKalb  Avenue  Hamilton  Ferry 

Franklin  Avenue  Smith  Street 

Lines  operated  by  the  Coney  Island  and  Gravesend  Railway  Company : 

Sea  Gate 

SCHEDULE  A 

DEFINITIONS 
FEEDER   LIITE: 

A  Feeder  Line  is  a  line  that  gives  its  passengers  cash  fare  rights  on  intersect- 
ing trunk  lines,  limited  in  some  cases,  so  as  to  preclude  a  return  trip  to 
their  originating  point  for  a  single  fare 

OOKKECTnrO  FEEDER  LIVE: 

A  Connecting  Feeder  Line  is  a  trunk  line  that  gives  special  transfer  rights  to 
enable  passengers  to  use  this  line  in  making  connections  between  certain 
other  designated  trunk  lines  which  do  not  Intersect 

SPECIAL  FEEDER  PRIYILEOE: 

Special  Feeder  Privileges  are  rights  given  on  certain  portions  of  trunk  lines 
to  passengers  transferring  to  other  designated  trunk  lines  wblcti  will  give 
passengers  a  retransfer 

No.  1.  Except  as  otherwise  affected  by  "  Feeder  Lines  ",  "  Feeder  Privileges  " 
and  "Special  Privileges"  (as  herein  defined),  a  transfer  will  be  issued  only  upon 
payment  of  a  cash  fare,  and  no  transfer  will  be  Issued  on  a  transfer. 

No.  2.  Transfers  will  not  be  issued  to  passengers  presenting  Coney  Island 
half  rate  commutation  tickets  issued  by  the  Coney  Island  and  Brooklyn  Railroad 
Company. 

No.  3.  This  schedule  is  not  intended  to  change  or  modify  the  present  ten  (10c.) 
cent  fare  regulations  of  said  companies  with  respect  to  transportation  to  or  from 
Coney  Island.  North  Beach  or  Flushing. 


Ordebs  of  the  Commission  Issued  in  1914         487 

feeder  lines 

Avenue  "  C  '*  New  Lots  Avenue 

Calvary  Cemetery  Nostrand  Avenue  Shuttle 

Cypress  Hills  Ralph  Avenue  Shuttle 

Furman  Street  Richmond  Hill 

Grand  Street-Broadway  Ferry  Shuttle  Utica  Avenue  Shuttle 

Holy  Cross  Cemetery  Shuttle  Wyckoff  Avenue  Shuttle 

Hunter's  Point  Shuttle  39th  Street  Ferry-Fort  Hamilton 

Jamaica  Avenue  65th  Street-Bay  Ridge  Avenue 

Meeker  Avenue  65th  8tre«t-Fort  Hamilton 

Montague  Street  65th  Street-86th  Street 
Nassau  Avenue 

FEEDER  PRIVILEGES 
BsrfSB  Btrest  Lins: 

Between  City  Line  and  Rockaway  and  Liberty  Avenues  to  the  Hamburg  Avenue. 
Ralph-Rockaway  Avenue  Lines  westbound  and  vice  versa 

Between  Rockaway  and  Liberty  Avenues  and  St.  Johns  Place  and  Buffalo 
Avenues,  a  connecting  feeder  between  the  Hamburg  Avenue  Line  in  both 
directions  and  St.  Jonns  Place  Line  westbound  and  between  the  St.  Johns 
Place  Line  eastbound  and  the  Hamburg  Avenue  Line  in  both  directions 

Between  Ralph  Avenue  and  St.  Johns  Place  and  Buffalo  Avenue  and  St.  Johns 
Place  a  connecting  feeder  from  the  Ralph-Rockaway  Line  and  the  Ralph 
Avenue  Shuttle  In  ooth  directions  to  the  St.  Johns  Place  Line  westbound  and 
from  the  St.  Johns  Place  Line  eastbound  to  the  Ralph-Rockaway  Line  and 
the  Ralph  Avenue  Shuttle  Line  in  both  directions 

Broadway  Lins: 

Between  Crescent  Street  and  Alabama  Avenue  to  the  Fulton  Street  Line  west- 
bound and  vice  versa 

Ohvreh  Avenus  Lias: 

From  Rockaway  Avenue  to  the  39th  Street  Ferry,  to  be  a  feeder  to  all  north- 
bound Intersecting  street  surface  lines  and  also  to  be  a  connecting  feeder 
between  all  northbound  and  southbound  intersecting  street  surface  lines  in 
the  same  general  directions,  except  from  southbound  Brooklyn  Heights  Rail- 
road lines  to  89th  Street  Ferry-Coney  Island  Line  and  vice  versa,  and  to 
retain  the  special  privileges  between  all  northbound  and  southbound  street 
surface  lines 

Crosstown   Line: 

Westbound  (toward  Hunter's  Point),  between  Coffey  Street  and  Hamilton 
Avenue  to  the  Hamilton  Avenue,  15th  Street  and  Hamilton  Ferry  Lines  east- 
bound  and  vice  versa 

Eastbound  (toward  Erie  Basin),  between  Depot  and  Greenpoint  Avenue  to  the 
Calvary  Cemetery  Line  in  both  directions  and  to  the  Graham  Avenue,  Lorlmer 
Street,  Tompkins-Culver  and  Union  Avenue  Lines  toward  Broadway  and  vice 
versa 

Between  Williamsburg  Bridge  Plaza  and  Borough  Hall,  a  connecting  feeder 
between  Grand  Street  and  Metropolitan  Avenue  Lines  westbound  to  the 
Yanderbllt  Avenue,  Seventh  Avenue.  Flatbush-Seventh  Avenue,  Fifth  Avenue, 
Third  Avenue,  Court  Street  and  Union  Street  Lines  eastbound  and  vice  versa 

riatbnsh  Avenue  Line: 

Westbound  between  Bergen  Beach  and  Flatbush  Avenue  and  Malbone  Street  to 
the  Lorlmer  Street  and  Tompkins  Avenue  Lines  westbound  and  vice  versa 

Fifth  Avenue  Line: 

Between  39th  Street  and  Fifth  Avenue  and  Adams  and  Concord  Streets,  a  con- 
necting feeder  between  the  89th  Street  Ferry-Coney  Island  Line  westbound 
to  all  intersecting  Nassau  Electric  R.  R.  Company's  Lines  in  both  directions 
and  from  all  Nassau  Electric  Railroad  Company  s  lines  to  the  39th  Street 
Ferry-Coney  Island  Line  eastbound 

Flnshing-Ridgewood  Line: 

From  Cedar  Grove  Cemetery  to  Maspeth  Depot 
Tnlton  Street  Line: 

A  connecting  feeder  between  Rockaway  Avenue  and  Borough  Hall,  from  the 
Hamburg  Avenue,  Ralph-Rockaway  Avenue,  Reld  Avenue,  Sumner  Avenue, 
Tompkins  Avenue,  Tompkins-Culver,  Ocean  Avenue,  Nostrand  Avenue,  Lorl- 
mer Street  and  Franklin  Avenue  Lines  westbound  to  the  Vanderbilt  Avenue, 
Sixteenth  Avenue,  Greenpoint,  Third  Avenue,  Seventh  Avenue,  Flatbush- 
Seventh  Avenue,  Fifth  Avenue,  Crosstown.  Hicks  Street,  Court  Street  and 
Union  Street  Lines  eastbound  and  from  the  westbound  trips  of  the  Union 
Street,  Court  Street,  Hicks  Street,  Crosstown,  Fifth  Avenue,  Flatbush-Seventh 
Avenue,  Seventh  Avenue,  Third  Avenue,  Vanderbilt  Avenue,  Sixteenth  Avenue 
and  Greenpoint  Lines  to  the  Franklin  Avenue,  Lorlmer  Street,  Nostrand 
Avenue,  Ocean  Avenue,  Tompkins-C^ulver,  Tompkins  Avenue,  Sumner  Avenue, 
Reld  Avenue,  Ralph-Rockaway  Avenue  and  Hamburg  Avenue  Lines  eastbound 

Between  Crescent  Street  and  Alabama  Avenue  to  the  Broadway  Line  westbound 
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Orand  Street  Line: 

Westbound  between  the  eastbound  second  fare  point  and  Williamsburg  Bridge 
Plaza  to  the  Crosstown,  Graham  Avenue  ana  Lorimer  Street  Lines  toward 
Broadway  and  vice  versa 

Between  Flushing  Astoria  Road  and  Maspeth  Depot 

Oraham  Avenue  Line: 

Between  Greenpolnt  and  Manhattan  Avenues  and  the  Crosstown  Depot 

Hamburg  Avenue  Line: 

Between  Canarsle  Shore  and  Rockaway  and  New  Lots  Avenue 

Eamilton  Avenue  Line: 

Eastbound  trips  between  Hamilton  Ferry  and  Richards  Street  to  the  Crosstown 
and  Hicks  Street  Lines  and  vice  versa 

Hamilton  Ferry  Line: 

Between  Hamilton  Ferry  and  Richards  Street  eastbound  to  the  Crosstown  and 
Hicks  Street  Lines  westbound  (toward  Borough  Hall)  and  vice  versa 

Hoyt  and  Backett  Street  Line: 

Eastbound  between  Hamilton  Ferry  and  Hoyt  and  Bergen  Streets  to  all  inter- 
secting lines,  westbound,  and  vice  versa 

Hetropolitan  Avenue  Line: 

• 

Westbound  between  St.  Johns  Cemetery  and  'Williamsburg  Bridge  Tlaza  to  the 
Graham  Avenue,  Lorimer  Street  and  Crosstown  Lines  toward  Broadway  and 
vice  versa 

Nostrand  Avenue  Line: 

Westbound  between  Flatbush  Avenue  and  Malbone  Street  to  the  Lorimer  Street 
and  Tompkins  Avenue  Lines  and  vice  versa 

Ocean  Avenue  Line: 

Between  Sheepshead  Bay  and  Flatbush  Avenue  to  the  Rogers  Avenue  Line  and 
vice  versa 

Sixteenth  Avenue  Line: 

Westbound  between  Borough  Park  and  Ninth  Avenue  Depot  to  all  intersecting 
lines  and  vice  versa 

•SPECIAL  PRIVILEGES 
Crosstown  Line: 

After  leaving  Grand  Street  on  tripe  towards  Hunter's  Point  passengers  paying 
cash  fares  are  entitled  to  special  tickets  good  to  the  Greenpolnt,  Graham 
Avenue,  Lorimer  Street,  Tompkins-Culver  and  Union  Avenue  Lines  toward 
Broadway 

Graham  Avenue  Line: 

After  leaving  Grand  Street  on  trips  toward  Greenpolnt  Ferry  passengers  paying 
cash  fares  are  entitled  to  special  tickets  good  to  the  Crosstown,  Greenpolnt, 
Lorimer  Street,  Tompklns-Culver,  and  Union  Avenue  Lines,  toward  Broadway 

Greenpolnt  Line: 

After  leaving  Grand  street  on  trips  toward  Hunter's  Point  pasaengers  paying 
cash  fares  are  entitled  to  special  tickets  good  to  the  Crosstown,  Graham 
Avenue,  Lorimer  Street,  Tompkins-Culver  and  Union  Avenue  lines  toward 
Broadway 

Lorimer  Street  Line: 

After  leaving  Grand  Street  on  trips  toward  Greenpolnt  Ferry  passengers  pay- 
ing cash  fares  are  entitled  to  special  tickets  good  to  the  Crosstown,  Green- 
polnt and  Graham  Avenue  Lines  toward  Broadway 

Tompkins-Culver  Line: 

After  leaving  Grand  Street  on  trips  toward  Greenpolnt  Ferry  passengers  paying 
cash  fares  are  entitled  to  special  tickets  good  to  the  Crosstown,  Greenpolnt 
and  Graham  Avenue  Lines  toward  Broadway 

XTnion  Avenue  Line: 

After  leaving  Grand  street  on  trips  toward  Greenpolnt  Ferry  passengers  paving 
cash  fares  are  entitled  to  special  tickets  good  to  the  Crosstown,  Greenpolnt 
and  Graham  Avenue  Lines  toward  Broadway 

*  Transfers  are  Issued  at  all  short  car  points  including  Borough  Hall,  Williams- 
burg Bridge  Plasa  and  at  Sands  and  Washington  Streets. 
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•avenue  "c"  line 

(Feeder  Line) 
Aveniie  "  0  "  and  rUtbnih  Avenue: 

Eastbound  to  Flatbnsh  Avenue  Line  in  both  directions 
Avenue  "  0"  and  Coney  leland  Avenue: 

Westbound  to  the  Smith  Street  and  Franklin  Avenue  Lines  in  both  dlrectione 

BUSHWICK  AVENUE  LINE 
ICyrtle  and  Wyckoff  Avenues: 

Eastbound  to  the  Bichmond  Hill  Line,  Cypress  Hills  Line  and  the  Wyckoff 
Avenue  Shuttle 

ICyrtle  and  Oates  Avenues: 

Eastbound  to  the  Greene  and  Gates  Avenue  line  and  the  Gates-Prospect  Park 
Line  westbound 

Vyrtle  and  Hamburg  Avenues: 

Westbound  to  the  Hamburg  Avenue  Line  In  both  directions 
Eastbound  to  Hamburg  Avenue  Line  eastbound 

ICyrtle  and  Central  Avenues: 

Westbound  to  the  Park  Avenue  Line  in  both  directions 
Eastbound  to  the  Park  Avenue  Line  eastbound 

ICyrtle  and  DeKalb   Avenues: 

Westbound  to  the  DeKalb  Avenue  Line  westbound 
Eastbound  to  the  DeKalb  Avenue  Line  in  both  directions 

Bush  wick  and  Kyrtle  Avenues: 

Eastbound  to  Myrtle  Avenue  Line  westbound 

Bushwiok  avenue  and  Jefferson  Street: 

Westbound  to  the  Park  Avenue  Line  westbound 
Eastbound  to  the  Park  Avenue  Line  In  both  directions 

Bushwiok  and  Flushing  Avenues: 

Both  directions  to  the  Flushing  Avenue  Line  in  both  directions 
Eastbound  to  the  Flushing-Knickerbocker  Une  in  both  directions 
Westbound  to  the  Flushing-Knickerbocker  Line  westbound 
Westbound  to  the  Union  Avenue  Line  westbound 
Eastbound  to  the  Union  Avenue  Line  eastbound 

Bushwiok  Avenue  and  KoKibbin  Street: 

Westbound  to  the  Wyckoff  Avenue  Line  westbound 
Eastbound  to  the  Wyckoff  Avenue  Line  eastbound 

Bushwiok  and  Johnson  Avenues: 

Westbound  to  the  Hamburg  Avenue  Line  westbound 
Eastbound  to  the  Hamburg  Avenue  Line  eastbound 

ICeserole  Street  and   Graham  Avenue: 

Both  directions  to  the  Graham  Avenue  Line  in  both  directions 

ICeserole  and  Lorimer  Streets: 

Both  directions  to  Lorimer  Street  Line  and  the  Tompkins-Culver  Line  in  both 
directions 

Keserole  Street  and  Union  Avenue: 

Westbound  to  the  Union  Avenue  Line  westbound 
Eastbound  to  the  Union  Avenue  Line  in  both  directions 

Bridge  Plasa: 

Westbound  to  the  Nostrand  Avenue,  Nost rand-Culver,  Nostrand-Prospect  Park, 

Tompkins  Avenue,  Franklin  Avenue  and  Ocean  Avenue  Lines  eastbound 
Both  directions  to  the  Crosstown  Line  in  both  directions 

Broadway  and  Kent  Avenue   (via  shuttle  car) : 

Westbound  to  Greenpoint  Line  in  both  directions 
Metropolitan  Avenue  shuttle  eastbound 

•  Note  :    This  line  gives  feeder  rights  to  every  intersecting  surface  line. 
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bergen  street  line 

(See  feeder  privileges) 

Eait  Kew  York  and  Rockaway  Avennei: 

Both  directions  to  Hamburg  Avenue  Line  in  both  directions 
Westbound  to  Ralph-Roclcaway  Avenue  Line  in  both  directions 

St.  Johni  Place  and  Ralph  Avenue: 

Both  directions  to  Ralph  Avenue  Shuttle  eastbound 
Eastbound  to  Ralph-Kockaway  Avenue  Line  in  both  directions 

St.  Johns  Place  and  Buffalo  Avenue: 

Westbound  to  the  St.  Johns  Place  Line  westbound 
Bergen  Street  and  Utlca  Avenue: 

Both  directions  to  the  Reid  Avenue  Line  In  both  directions 
Bergen  Street  and  Troy  Avenue: 

Both  directions  to  the  Sumner  Avenue  Line  westbound 

Westbound  to  Hoyt  and  Sackett  Street  Line  westbound  with  cash  fare  rlghta 
on  this  line 

Bergen  Street  and  Kingston  Avenue: 

Both  directions  to  the  Tompkins  Avenue  Line  in  both  directions 
Westbound  to  Tompklns-Culver  Line  in  both  directions 

Bergen  Street  and  Hostrand  Avenue  or  Rogers  Avenue: 

Both  directions  to  the  Ocean  Avenue  Line  In  both  directions 

Bergen  Street  and  Kostraad  Avenue: 

Both    directions    to   the   Lorlmer    Street,    Nostrand   Avenue,    Nostrand-Culver, 
Nostrand-Prospect  Park  and  Gates-Prospect  Park  Lines  in  both  directions 

Bergen  Street  and  Rogers  Avenue: 

Eastbound  to  Tompklns-Culver  Line  in  both  directions 
Bergen  Street  and  Franklin  Avenue: 

Both  directions  to  the  Franklin  Avenue  Line  In  both  directions 

Bergen  Street  and  Washington  Avenue: 

Westbound  to  the  St.  Johns  Place  and  the  Rogers  Avenue  Lines  westbound 
Eastbound   to   the   St.   Johns  Place  and   the   Rogers  Avenue   Lines  eastbound 

Bergen  Street  and  YaaderbUt  Avenue: 

Both  directions  to  the  Greenpolnt  Line  in  both  directions ;  westbound  to  the 
Sixteenth  Avenue  and  Vanderbilt  Avenue  Lines  In  both  directions ;  eastbound 
to  the  Sixteenth  Avenue  and  Vanderbilt  Avenue  Lines  eastbound 

Bergen  Street  and  Flatbush  Avenue: 

Westbound  to  Flatbush  Avenue,  Flatbush-Seventh  Avenue  and  Seventh  Avenue 

Ijines  in  both  directions 
Eastbound    to   the    Seventh   Avenue,   Flatbush    Avenue   and    Flatbush-Seventh 

Avenue  Lines  eastbound 

Bergen  Street  and  Fifth  Avenue: 

Westbound  to  Fifth  Avenue  Line  in  both  directions 
Eastbound  to  Fifth  Avenue  Line  eastbound 

Bergen  Street  and  Third  Avenue: 

Westbound  to  Third  Avenue  Line  In  both  directions 
Eastbound  to  Third  Avenue  Line  eastbound 

Bergen  and  Hoyt  Streets: 

Eastbound  to  the  Hoyt  and  Sackett  Street  Line  westbound 

Bergen  and  Smith  Streets: 

Westbound  to  Smith  Street  Line  in  both  directions 
Eastbound  to  Smith  Street  Line  eastbound 

Boerum  Place  and  Atlantic  Avenue: 

To  all  South  Ferry  and  Park  Row  cars  Including  Ilicks  Street 

Boerum  Place  and  Livingston  Street: 

Eastbound  to  St.  Johns  Place,  Flatbush  Avenue  and  the  Rogers  Avenue  Lines 
eastbound 

Boerum  Place  and  Fulton  Street: 

Westbound   to  Flatbush-Seventh  Avenue,   Rogers  Avenue  and   St.  Johns  Place 

Lines  westbound 
Eastbound  to  Flatbush-Seventh  Avenue,  16th  Avenue  and  Third  Avenue  Lines 

eastbound 
Westbound    to    Putnam    Avenue,    DeKalb    Avenue    and    Gates    Avenue    Lines 

eastbound 
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Adami  and  Willoughby  Street! : 

Both  directions  to  Crosstown  Line  in  both  directions 
Adami  Street  and  llyrtle  Avenue: 

Eastbound  to  Myrtle  Avenue  Line  eastbound 
Westbound  to  Myrtle  Avenue  Line  In  both  directions 
Concord  and  Adama  Streets: 

Westbound  to  Park  Avenue  Line  eastbound 

Adams  and  Bands  Streets: 

Westbound  to  Flushing  Avenue,  Flushing-Knickerbocker  and  Graham  Avenue 
Lines  ea8tt>ound 

Sands  and  Washington  Streets: 

Both  directions  to  Montague  Street  Line  toward  Fulton  Ferry 

BROADWAY  LINE 
(See  feeder  privileges) 
Jamaica  Avenne  and  Crescent  Street: 

Eastbound  to  Jamaica  Avenue  Line  eastbound 
Jamaica  and  Alabama  Avennes: 

Westbound  to  Fulton  Street  Line  westbound 
Eastbound  to  Fulton  Street  Line  in  both  directions 

Broadway  and  Rockaway  Avenue: 

Westbound  to  Hamburg  Avenue  Line  In  both  directions 
Eastbound  to  Hamburg  Avenue  Line  eastbound 

Broadway  and  Kalsey  Street: 

Both  directions  to  Putnam  Avenue  Line  In  both  directions 

Broadway  and  Oates  Avenne: 

Both  directions  to  Green  and  Gates  Avenue  and  Gates-Prospect  Park  Lines  in 
both  directions 

Broadway  and  Balph  Avenue: 

Westbound  to  Ralph-Rockaway  Avenue  Line  eastbound 
Broadway  and  DeKalb  Avenue: 

Both  directions  to  DeKalb  Avenue  Line  in  both  directions 
Broadway  and  Raid  Avenue: 

Westbound  to  Reid  Avenue  Line  eastbound 
Broadway  and  Kyrtle  Avenue: 

Both  directions  to  Myrtle  Avenue  Line  in  both  directions 
Broadway  and  Park  Avenae: 

Both  directions  to  Park  Avenue  Line  in  both  directions 
Broadway  and  Sumner  Avenue: 

Westbound  to  Sumner  Avenue  Line  eastbound 

Broadway  and  Flushing  Avenue: 

Both  directions  to  Flushing  Avenue  and  Flushing-Knickerbocker  Lines  in  both 

directions 
Westbound  to  Union  Avenue  Line  in  both  directions 
Eastbound  to  Union  Avenue  Line  eastbound 

Broadway  and  Graham  Avenue: 

Both  directions  to  Graham  Avenue  Line  In  both  directions 
Broadway  and  Lorimer  Street: 

Both  directions  to  Lorimer  Street  and  Tompkins-Culver  Lines  in  both  directions 
Broadway  and  KcXlbbin  Street: 

Westbound  to  Wyckoff  Avenue  Line  eastbound 

Broadway  and  Union  Avenue: 

Westbound  to  Union  Avenue  Line  westbound 
Eastbound  to  Union  Avenue  Line  in  both  directions 

Broadway  and  Karcy  Avenue: 

Westbound  to  Ocean  Avenue  Line  eastbound 

Bridge  Plaza: 

Both  directions  to  Crosstown  Line  in  both  directions 

Westbound  to  Franklin  Avenue,  Grand  Street,  Metropolitan  Avenue,  Nostrand 

Avenue,    Nostrand-Culver,    Nost rand-Prospect    Park   and    Tompkins    Avenue 

Lines  eastbound 

Broadway  and  Kent  Avenue: 

Westbound   to   Greenpolnt   line  in   both   directions,   and   Metropolitan   Avenue 
Shuttle  eastbound 
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CALVARY  CEMETERY 

(Feeder  Line) 

Oreenpoint  and  Kanhattmn  Avenuei: 

Westbound  to  Tompklns-Culver,  Lorlmer  Street  and  Union  Avenue  tJnes  east- 
bound,  with  cash  fare  rights  on  these  lines  .     ^  .^  ^.      ^  *<..•. 

Both  directions  to  Crosstown  and  Graham  Avenue  Line  In  both  alrecnont.  witn 
cash  fare  rights  on  these  lines 

Oreenpoint  Avenne  and  Franklin  Street: 

Both  directions  to  Greenpoint  Line  in  both  directions,  with  cash  fare  rights  on 
this  line 

•  CHURCH  AVENUE  LINE 
(See  list  of  feeder  privileges) 

Rockaway  Avenue  and  New  Lots  Road: 

Eastbound  to  the  Hamburg  Avenue  Line  In  both  directions;  to  the  Ralph- 
Rockaway  Avenue  Line  westbound  and  to  the  New  Lots  Avenue  Line 
eastbound 

Hew  Lots  Avenue  and  East  98th  Street: 

Both  directions  to  the  Ralph  Avenue  Shuttle 

Church  and  Utica  Avenues: 

Westbound  to  the  Reld  Avenue  Line  in  both  directions 
Both  directions  to  the  Utica  Avenue  Shuttle 

Church  and  Hostraad  Avenues: 

Both  directions  to  the  Nostrand  Avenue  Line  in  both  directions 

Church  and  Rogers  ATsaves: 

Both    directions    to    the    Ocean    Avenue    and    Rogen   Avenue    lines    in    both 

directions 
Westbound  to  the  Tompklns-Culver  Line  In  both  directions 

Church  and  Flatbush  Avenues: 

Both  directions  to  the  Flatbush  Avenue  Line  in  both  directions 

Church  and  Coney  Island  Avenues: 

Both  directions  to  the  Franklin  Avenue  and  Smith  Street  Lines  in  both 
directions 

Church  and  Gravesend  Avenues: 

Eastbound  to  the  Reld  Avenue,  Nostrand-Cnlver  and  Tompklns-Culver  Lines  in 

both  directions 
Both  directions  to  the  Sixteenth  Avenue  Line  In  both  directions 

S9th  Street  and  Fifth  Avenue: 

Both  directions  to  the  Fifth  Av«nue  Line  in  both  directions 

Westbound  to  the  89th  Street  Ferry-Coney  Island  Line  eastbound  i 

88th  Street  and  Third  Avenue: 

Both  directions  to  the  Third  Avenue  and  Hamilton  Avenue  Lines  in  both 
directions 

S8fh  Street  and  Second  Avenue: 

Westbound  to  the  39th  Street  Ferry-Fort  Hamilton  Line  eastbound 

COURT  STREET  LINE 
Bush  Street  Depot: 

*  Eastbound  to  Hamilton  Avenue  Line  in  both  directions 
Eastbound  to  Fifteenth  Street  Line  in  both  directions 

Court  and  West  Ninth  Streets: 

Both  directions  to  Hamilton  Ferry  Line  (Coney  Island  and  Brooklyn  Railroad) 
in  both  directions 

Court  and  Union  Streets: 

Westbound  to  Union  Street  Line  eastbound 

t Court  and  Sackett  Streets: 

Both  directions  to  Hoyt  and  Sackett  Street  Line  in  both  directions 

*  This  line  is  a  feeder  line  to  every  Intersecting  surface  line. 

t  Passengers  transferring  from  Hamilton  Avenue  Line  westbound  and  from  east- 
bound  cars  of  the  Hoyt  and  Sackett  Street  Line  have  full  cash  fare  rights  on  Court 
Street  Line 
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Court  Street  and  Atlantio  Aveniie: 

Both  directions  to  Fifth  and  Seventb  Ayenue  Lines  in  botb  directions 
Westbound  to  Crosstown  Line  in  both  directions 
Westbound  to  the  Hiclss  Street  Line  east  bound 

Gourt  and  Livlactton  Streets: 

Westbound  to  Flatbush  Avenue,  Putnam  Av^iue,  Gates  ATenae,  Rogers  Avenue 
and  St.  Johns  Place  Lines  eastbound 

Court  and  Joralemon  Streets: 

Westbound  to  Flatbusb-Seventh  and  Sixteenth  Avenue  Lines  eastbound 
Eastbound  to  Crosstown  Line  in  both  directions 

Borough  Hall: 

Westbound  to  Fulton  Street,  Putnam  Avenue,  Gates  Avenue,  Myrtle  Avenue 
and  DeKalb  Avenue  Lines  eastbound 

Fulton  and  Tillary  Streets  (or  Borough  Hall): 

Both  directions  to  the  Montague  Street  Line  in  both  directions 

Bands  and  Washington  Streets: 

Westbound  to  Flushing  Avenue,  Flushing-Knickerbocker,  Graham  Avenue.  Park 
Avenue  and  Vanderbilt  Avenue  Lines  eastbound 

CROSSTOWN  LINE 

(See  feeder  and  special  privileges) 

Westbound  —  toward  Hunter's  Point 
Eastbound  —  toward  Erie  Basin 

Richards  Street  and  Hamilton  Avenue: 

Both  directions  to  the  Fifteenth  Street,  Hamilton  Fen'y  <  Coney  Island  and 
Brooklyn  Railroad)  and  Hamilton  Avenue  Lines  in  both  directions 

Columbia  and  Union  Streets: 

Both  directions  to  the  Union  Street  Line  in  both  directions 
Columbia  and  Saokett  Streets: 

Both  directions  to  the  Hoyt  and  Sackett  Street  Line  in  both  directions 

Columbia  Street  and  Atlantic  Avenue: 

Both  directions  to  the  Furman  Street  Line  westbound 

Westbound  to  the  Fifth  Avenue  and  Seventh  Avenue  Lines  eastbotmd 

Atlantio  Avenue  and  Court  Street: 

Westbound  to  the  Court  Street  and  Union  Street  Unes  in  both  directions 
Eastbound  to  the  Fifth  Avenue  and  Seventh  Avenue  Lines  eastbovnd 

Court  and  Livingston  Streets: 

Westbound  to  the  Flatbush  Avenue  and  Putnam  Avenue  Lines,  in  both  direc- 
tions and  to  Third  Avenue,  Gates  Avenue,  St.  Johns  Place  and  Rogers  Avenue 
Lines  eastbound 

AAaas  and  WiUoaghhy  Streets: 

Both  directions  to  the  Bergen  Street,  Fifth  Avenue.  Fultoa  Street,  Putnam 
Avenue,  Gates  Avenue.  FlatbuAh-Seventh  Avenue,  Sixteenth  Avcswe,  Seventh 
Avenue  and  DeKalb  Avenue  Lines  tn  both  directions 

Willoughhy  and  Jay  Streets: 

Both  directions  to  the  Smith  Street  Line  in  both  directions 
Rajrmond  Street  and  Hyrtle  Avenue: 

Westbound  to  the  Myrtle  Avenue  Line  eastbound 
Navy  Street  and  Hyrtle  Avenue: 

Eastbound  to  Myrtle  Avenue  Line  westbound 
Park  Avenue  and  Raymond  Street: 

Westbound  to  Park  and  Vanderbilt  Avenue  Lines  in  both  direetSom 
Park  and  Yenderbilt  Avenues: 

Eastbound  to  Vanderbilt  Avenue  Line  in  both  directions 
Park  and  Washington  Avenues: 

Westbound  to  Greenpoint  Line  in  both  directions 
Eastbound  to  Greenpoint  Line  eastbound 
Eastbound  to  Park  Avenue  Line  in  both  directions 

Washington  and  Flashing  Avenaaai 

Westbound  (toward  Greenpoint)  to  Graham  Avenue  Line  In  both  directions 
Both    directions    to    Flushing    and    Flushing-Knickerbocker    Lines    in    both 

directions  ......    ^         *  ««  au^    ^ 

Eastbound  (toward  Erie  Basin)  to  Graham  Avenue  Line  westbound 
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WeihlBfton  and  Kent  Aveniiei: 

Westbound  to  Greenpoint  Line  westbound 

Kent  Avenue  and  Broadway: 

East  bound  (toward  Erie  Basin)   to  Green  i>oint  Line  eastbound 
Westbound  to  Nostrand  Avenue  Line  eastbound 
Westbound  to  Broadway  Ferry  Shuttle  toward  Grand  Street 
Westbound  to  Ocean  Avenue  Line  eastbound 

Bridge  Plaia: 

Both  directions  to  the  Broadway,  Busbwlck  Avenue,  Franklin  Avenue,  Hambura 
Avenue,  Grand  Street,  Metropolitan  Avenue,  Nostrand  Avenue,  Nostrand- 
Culver,  Nostrand-Prospect  Park,  Reld  Avenue.  Ralph-Rockaway  Avenue, 
Sumner  Avenue,  Tompkins  Avenue,  Wyckoff  Avenue  and  Ocean  Avenue  Lines 
eastbound 

Both  directions  to  all  New  York  bound  cars 

Driggs  Avenue  and  Grand  Street: 

Westbound  to  the  Broadway  Ferry  Shuttle  In  both  directions 
Bedford  Avenue  and  Orand  Street: 

Eastbound  to  the  Broadway  Ferry  Shuttle  In  both  directions 

Bedford  and  Ketropolltan  Avenuei: 

Eastbound  to  the  Metropolitan  Avenue  Shuttle  in  both  directions 

Driggs  and  Ketropolltan  Avenues: 

Westbound  to  the  Metropolitan  Avenue  Shuttle  in  both  directions 

Driggs  and  Union  Avenues: 

Westbound  to  the  Union  Avenue  Line  In  both  directions 

Driggs  Avenue  and  Lorlmer  Street: 

Westbound  to  the  Lorlmer  Street  and  Tompklns-Culver  Lines  In  both  directions 

Driggs   and   Manhattan   Avenues: 

Westbound  to  the  Graham  Avenue  Line  toward  Greenpoint  Ferry 

Manhattan  and  Kassan  Avenues: 

Both  directions  to  the  Nassau  Avenue  Line  eastbound 

Manhattan  and  Greenpoint  Avenues: 

Both  directions  to  the  Calvary  Cemetery  Line  in  both  directions 
Eastbound  to  the  Graham  Avenue.  Lorlmer  Street,  Tompklns-Culver  and  Union 
Avenue  Lines  in  both  directions 

CroBstowB  De^iot: 

Westbound  to  Hunter's  Point  Shuttle 

CYPRESS  HILLS  LINE 

(Feeder  Line) 
Rldgewood  Depot: 

Westbound  to  Gates  Avenue,  Gates-Proapect  Park,  Myrtle  Avenue,  Bush  wick 
Avenue,  Union  Avenue,  Wyckoff  Avenue,  Flushius-Knickerbocker  and  Wyokoff 
Avenue  Shuttle  Lines  with  full  cash  fare  rUhts  on  these  lines  except  that  the 
transfer  to  the  Broadway  and  the  Fulton  Street  Lines  eastbound  will  be  final 

*Cypres8  and  Myrtle  Avenues: 

Westbound  to  Richmond  Hill  Line  eastbound 

Westbound  to  DeKalb  Avenue  Line  wentbound   (same  notation  as  above) 

DEKALB  AVENUE  LINE 
DeKalb  and  Metropolitan  Avenues: 

Eastbound  to  Metropolitan  Avenue  Line  in  both  directions.   (When  operated) 
Seneca  (Covert)  and  Elm  Avenues: 

Eastbound  to  Richmond  Hill  and  Cypress  Hills  Lines  eastbound 
DeKalb  and  Covert  Avenues: 

From  Metropolitan  Avenue  car  in  both  directions  to  the  Rldgewood  car  east- 
bound  and  from  Rldgewood  car  In  both  directions  to  MetropoUtan  Avenue 
car  eastbound 

DeKalb  and  Wyckoff  Avenues: 

Westbound  to  Wyckoff  Avenue  Line  westbound 
Eastbound  to  Wyckoff  Avenue  Line  in  both  directions 


•  NoTS :     To  give  passengers  transferring  from  the  westbound  Jamaica  Avenue 
cars  additional  transfers  good  to  the  Cypress  Hills  Line  toward  Fresh  Pond  road 
At  present  this  privilege  is  granted  on  eastbound  trips. 
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DeKalb  and  Xniokerboeker  ATonnei: 

Westbound  to  Flushing-Knickerbocker  and  Union  Avenue  Lines  westbound 
Eastbound  to  Flushing-Knickerbocker  Line  eastbound  and  Union  Avenue  Line 
in  both  directions 

DeKalb  and  Hamburg  Avenues: 

Both  directions  to  Hamburg  Avenue  Line  In  both  directions 

DeKalb  and  Central  Avenues: 

Westbound  to  Park  Avenue  Line  in  both  directions 
Eastbound  to  Myrtle  Avenue  and  Park  Avenue  Lines  eastbound 
Westbound  to  Bushwick  Avenue  and  Myrtle  Avenue  Lines  westbound 
Eastbound  to  Bushwick  Avenue  Line  in  both  directions 

DeKalb  Avenue  and  Broadway: 

Both  directions  to  Broadway  and  Ralph-Rockaway  Avenue  Lines  in  both 
directions 

DeKalb  and  Reid  Avenues: 

Both  directions  to  Reid  Avenue  Line  in  both  directions 

DeKalb  and  Sumner  Avenues: 

Both  directions  to  the  Sumner  Avenue  Line  in  both  directions 
DeKalb  and  Tompkins  Avenues: 

Both  directions  to  the  Tompkins  Avenue  and  Tompklns-Culver  Lines  in  both 
directions 

DeKalb  and  Marcy  Avenues: 

Both  directions  to  the  Ocean  Avenue  Line  In  both  directions 

DeKalb  and  Nostrand  Avenues: 

Both  directions  to  Nostrand  Avenue,  Nostrand-Culver,  Nostrand-Prospect  Park 
and  Lorimer  Street  Lines  in  both  directions 

DeKalb  and  Franklin  Avenues: 

Both  directions  to  Franklin  Avenue  Line  in  both  directions 

DeKalb  and  Yanderbllt  Avenues: 

Westbound  to  Yanderbllt  Avenue  Line  In  both  directions 
Eastbound  to  Yanderbllt  Avenue  Line  eastbound 
Both  directions  to  Greenpoint  Line  in  both  directions 

DeKalb  Avenue  and  Fulton  Street: 

Westbound  to  the  EHatbush  Avenue,  Third  Avenue,  Sixteenth  Avenue,  St.  Johns 
Place,  Rogers  Avenue,  Flatbush- Seventh  Avenue,  Fulton  Street  and  Putnam 
Avenue  Lines  eastbound 

Fulton  and  Smith  Streets: 

Westbound  to  the  Smith  Street  line  in  both  directions 
Eastbound  to  the  Smith  Street  Line  eastbound    ' 

Fulton  Street  and  Boerum  Plaoe: 

Westbound  to  Fifth  Avenue  Line  in  both  directions  and  to  the  Seventh  Avenue 

and  Bergen  Street  Lines  eastbound 
Both  directions  to  Crosstown  Line  In  both  directions 
Eastbound  to  Fifth  Avenue  Line  eastbound 

Borough  HaU: 

Westbound  to  Court  Street,  Union  Street  and  Hicks  Street  Lines  eastbound 
Both  directions  to  Montague  Street  Line  in  both  directions 

Sands  and  Washington  Streets: 

Westbound  to  Flushing  Avenue  and  Graham  Avenue  Lines  eastbound 

FIFTH  AVENUE  LINE 
(See  feeder  privileges) 

Fifth  Avenue  and  86th  Street: 

Both  directions  to  the  65th  Street-86th  Street  Line  eastbound 
Westbound  to  the  39th  Street  Ferry-Coney  Island  Line  and  the  65th  Street- 
86th  Street  Line  in  both  directions 

Fifth  Avenue  and  Bay  Bidge  Avenue: 

Westbound  to  65th  Street-Bay  Ridge  Avenue  in  both  directions 
Eastbound  to  65th  Street-Bay  Ridge  Avenue  eastbound 

Fifth  Avenue  and  39th  Street: 

Both  directions  to  Church  Avenue  Line  in  both  directions 
Eastbound  to  39th  Street  Ferry-Coney  Island  Line  in  both  directions 

Fifth  Avenue  and  Fifteenth  Street: 

Both  directions  to  the  Fifteenth  Street  Line  in  both  directions 
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Fifth  Avenue  and  Ninth  Street: 

Westbound  to  the  Smith  Street  l^lne  in  both  directions 
Bastbound  to  the  Smith  Street  Line  eastbound 

Fifth  Avenue  and  Union  Street: 

Westbound  to  the  Union  Street  Line  in  both  directions 
Eastbound  to  the  Union  Street  Line  eastbound 

Fifth  Avenue  and  Bergen  Street: 

Both  directions  to  Hoyt  and  Sackett  Street  Line  in  both  directions 
Westbound  to  the  Berpren  Street  Line  in  both  directions 
Eastbound  to  the  Bergen  Street  Line  eastbound 

Fifth  Avenue  and  Flatbush  Avenue: 

Westbound  to  Flatbush -Seventh  Avenue  Line  westbound 
Westbound  to  the  Flatbush  Avenue  Line  in  both  directions 

Fifth  Avenue  and  Atlantic  Avenue: 

Westbound  to  the  St.  Johns  Place,  the  Rogers  avenue  and  16th  Avenue  Lines 
in  both  directions 

Atlantic  and  Flatbush  Avenues: 

Eastbound  to  the  Flatbush-Seventh  Avenue,  the  Flatbush  Avenue,  the  St.  Johns 
Place,  Rogers  Avenue  and  16th  Avenue  Lines  eastbound 

Atlantic  and  Third  Avenues: 

Eastbound  to  the  Third  Avenue  Line  eastbound 
Westbound  to  the  Third  Avenue  Line  westbound 

Atlantic  Avenue  and  Smith  Street: 

Westbound  to  the  Smith  Street  Line  westbound 
Eastbound  to  the  Smith  Street  Line  eastbound 

Atlantic  Avenue  and  Boemm  Place: 

Both  directions  to  Hicks  Street  Line  eastbound 

Boemm  Place  and  Livingston  Street: 

Eastbound   to   St.   Johns   Place,    Rogers  Avenue  and   Flatbush   Avenue   Lines 
eastbound 

Boemm  Place  and  Fulton  Street: 

Eastbound    to    the    Flatbush-Seventh    Avenue    and    Sixteenth    Avenue    Lines 

eastbound 
Both  directions  to  the  Fulton  Street,  Greene  and  Gates  Avenue,  Putnam  Avenue 

and  DcKalb  Avenue  Lines  eastbound 

Adams  and  Willoughby  Streets: 

Both  directions  to  tbe  Crosstown  Line  in  both  directions 

Adams  Street  and  Vyrtle  Avenue: 

Westbound  to  the  Myrtle  Avenue  Line  in  both  directions 
Eastbound  to  the  Myrtle  Avenue  Line  eastbound 

Adams  and  Ooneord  Streets: 

Both  directions  to  the  Park  and  Vanderbilt  Avenue  Lines  in  both  directions 

Adams  and  Sands  Streets: 

Both    directions    to    Flushing    Avenue,    Flushing-Knickerbocker    and    Graham 
Avenue  Lines  eastbound 

Atlantic  Avenue  and  Court  Street  (South  Ferry  Branch) : 

Westbound  to  tbe  Union  Street  Line  westbound  and  to  the  Hicks  Street  Line 

eastbound 
Eastbound  to  tbe  Union  Street  Line  eastbound 
Both  directions  to  the  Court  Street  Line  in  both  directions 

Atlantic  Avenue  and  Furman  Street: 

Westbound  to  the  Furman  Street  Line  westbound 
Bands  and  Washington  Streets: 

Transfers  to  all  cars  to  and  from  Manhattan. 

FIFTEENTH  STREET  LINE 

Hlath  Avenue  and  Ftft««Bth  Street: 

Eastbound  to  Vanderbilt  Avenue  and  Union  Street  Lines  westbound 
Eastbound  to  Greenpoint  and  Sixteenth  Avenue  Lines  westbound 
Westbound  to  Smith  Street  Line  westbound 
Eastbound  to  Smith  Street  Line  eastbound 

Fifteenth  Street  and  Seventh  Avenue: 

Westbound  to  Flatbush-Seventh  and  Seventh  Avenue  Lines  westbound 
Eastbound  to  Flatbush-Seventh  and  Seventh  Avenue  Lines  in  both  directions 
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Fifteenth  Street  and  Fifth  Avenue: 

Both  dlrectioxiB  to  the  Fifth  Avenue  Line  in  both  directions 

Fifteenth  Street  and  Third  Avenne: 

Both  directions  to  the  Third  Avenne  Line  in  both  directions 

Fifteenth  Street  and  Hamilton  Avenue: 

Westbound  to  the  Hamilton  Avenue  Line  castbound 

Hamilton  Avenne  and  Court  Street: 

Both  directions  to  the  Court  Street  Line  westbound 

Hamilton  Avenue  and  West  Hlath  Street: 

Westbound   to   Hamilton   Ferry  Line    (Coney   Island  and   Brooklyn   Bailroad) 
eastboundt  final 

Hamilton  Avenne  and  Hicks  Street-Bichards  Street: 

Both  directions  to  Hicks  Street  and  Crosstown  lines  in  both  directions 
Hamilton  Avenne  and  Saokett  Street: 

Westbound  to  Hoyt  and  Sackett  Street  Line  eastbound 

FLATBUSH  AVENUE  LINE 
(See  feeder  privileges) 
Utica  Avenue  and  Avenue  "  K  " : 

Both  directions  to  the  Utica  Avenue  Shuttle  westbound,  giving  further  feeder 
privileges  in  same  general  directions 

Kostrand  and  Flathnsh  Avenues: 

Westbound  to  the  Nostrand  Avenue  Line  westbound  with  full  cash  fare  rights 

on  this  line 
Eastbound  to  the  Nostrand  Avenue  Line  westbound 
Both  directions  to  the  Nostrand  Avenue  Shuttle  eastbound 

Flatbush  and  Rogers  Avenues  (Avenue  "  F  ") : 

Both  directions  to  the  Ocean  Avenue  Line  In  both  directions 
Westbound  to  the  Rogers  Avenue  Line  westbound 

Flatbush  Avenue  and  Avenue  "C"    (Cortelyou  Boad)   or  Vernon  Avenue: 

Both   directions  to   the  Avenue   **  C "   Line  eastbound    (toward   Coney   Island 
Avenue) 

Flatbush  and  Church  Avenues: 

Both  directions  to  the  Church  Avenue  and  Reid  Avenue  Lines  in  both  directions 
Both  directions  to  the  Tompkins-Culver  Line  in  both  directions 
Westbound  to  the  Noetrand-Culver  Line  in  both  directions 

Flatbush  Avenue  and  Maltene  Street: 

Both  directions  to  Franklin  Avenue  Line  in  both  directions,  to  Gates-Prospect 
Park   Line  eastbound   and   to   Lorlmer   Street   and   Tompkins  Avenue  Lines 

westbound 
Eastbound  to  the  Nostrand-Culver  Line  in  both  directions 

Prospect  Park  Plaza: 

Westbound  to  the  Union  Street  Line  In  both  directions 

Flatbush  and  Vanderbilt  Avenues: 

Both  directions  to  the  Greenpoint  Line  In  both  directions 

Westbound   to   the   Sixteenth   Avenue  and    Vanderbilt   Avenue   Lines   in   both 

Eastbound  to  the  Sixteenth  Avenue  and  Vanderbilt  Avenue  Lines  eastbound 

Flatbush  and  Seventh  Avenues: 

Westbound  to  the  Seventh  Avenue  Line  In  both  directions 
Westbound  to  the  Flatbush- Seventh  Avenue  Line  eastbound 
EMtbound   to   the   Flatbush-Seventh   Avenue  and   the   Seventh   Avenue  Lines 
eastbound 

Flatbush  Avenue  and  Bergen  Street: 

Westbound  to  the  Bergen  Street  and  Hoyt  and  Sackett  Street  Lines  in  both 

Eaitb^ulid**to  the  Hoyt  and  Sackett  Street  Line  in  both  directions  and  to  the 
Bergen  Street  Line  eastbound 
Flatbush  and  Fifth  Avenues: 

Westbound  to  the  Fifth  Avenue  Une  In  both  directions 
Eastbound  to  the  Fifth  Avenue  Line  eastbound 

Flatbush  and  Atlantic  Avenues: 

Westbound  to  the  St.  Johns  Place  Line  eastbound 
Flatbush  and  Third  Avenues: 

Westbound  to  the  Third  Avenue  Line  eastbound 
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riatbuih  and  Lafayette  Avennei  (Fulton  Street) : 

Westbound   to   the   Fulton   Street,   Putnam   Avenue  and   Gates  Avenue  Lines 
eastbound 

Fulton  Street  (Livinciton,  Street)  and  DeKalb  Avenue: 
Westbound  to  the  DeKalb  Avenue  Line  eastbound 

Fulton  Street  (Livingrston  Street)  and  Smith  Street: 

Westbound  to  the  Smith  Street  Line  In  both  directions 
Eastbound  to  the  Smith  Street  Line  eastbound 

Livingston  and  Court  Streets  (Borough  Hall) : 

Both  directions  to  the  Crosstown  Line  in  both  directions  and  westbound  to  the 
Court  Street  and  Hicks  Street  Lines  eastbound 

Borough  Eall: 

Westbound  to  the  Myrtle  Avenue  Line  eastbound 

Borough  Kall-TiUary  Street: 

Both  directions  to  the  Montague  Street  Line  in  both  directions 

Sands  and  Washington  Streets: 

Westbound  to  the  Flushing  Avenue,  Flushing-Knickerbocker,  Park  Avenue  and 
Graham  Avenue  Lines  eastbound 

FLATBUSHSEVENTU  AVENUE  LINE 

Ninth  Avenue  =.nd  80th  Street: 

Eastbound,   feeder  privileges   to  the   Sixteenth   Avenue  Line  toward   Borough 
Park 

Seventh  Avenue  ?.nd  Fifteenth  Street: 

Westbound  to  the  Fifteenth  Street  Line  westbound 
Eastbound  to  the  Fifteenth  Street  Line  in  both  directions 

Seventh  Avenue  and  Ninth  Street: 

Westbound  to  the  Smith  Street  Line  westbound 
Eastbound  to  the  Smith  Street  Line  eastbound 

Seventh  Avenue  and  Union  Street: 

Westbound  to  the  Union  Street  Line  westbound 
Eastbound  to  the  Union  Street  Line  eastbound 

Seventh  and  Flatbush  Avenues: 

Westbound  to  the  Flatbush  Avenue  Line  eastbound 

Flatbush  Avenue  and  Bergen  Street: 

Westbound  to  the  Bergen  Street  and  Hoyt  and  Sackett  Street  Lines  in  both 

directions 
Eastbound  to  the  Hoyt  and  Sackett  Street  Line  in  both  directions  and  to  the 

Bergen  Street  Line  eastbound 

Flatbush  and  Fifth  Avenues: 

Westbound  to  the  Fifth  Avenue  Line  westbound 
Eastbound  to  the  Fifth  Avenue  Line  eastbound 

Flatbush  and  Atlantic  Avenues: 

Westbound  to  the  St.  Johns  Place  Line  and  the  Rogers  Avenue  Line  eastbound 
Flatbush  and  Third  Avenues: 

W^estbound  to  the  Third  Avenue  Line  eastbound 

Flatbush  Avenue  and  Fulton  Street-Lafayette  Avenue: 

Westbound   to   the   Fulton   Street,   Putnam   Avenue   and   Gates   Avenue   Lines 
eastbound 

Fulton  Street  and  DeKalb  Avenue: 

Westbound  to  the  DeKalb  Avenue  Line  eastbound 

Fulton  and  Smith  Streets: 

Westbound  to  the  Smith  Street  Line  westbound 
Eastbound  to  the  Smith  Street  Line  eastbound 

Fulton  Street  and  Boerum  Place: 

Westbound    to   the  Bergen   Street,   Seventh   Avenue  and   Fifth   Avenue   Lines 

westbound 
Both  directions  to  the  Crosstown  Line  in  both  directions 

Borough  Hall: 

Westbound    to    the    Hicks    Street,    Court    Street    and    Myrtle    Avenue    Linea 

eastbound 
Westbound  to  the  Montague  Street  Line  in  both  directions 
Westbound  to  the  Hushing  Avenue,  Flushing-Knickerbocker.  Graham  Avenue. 

Park  Avenue  Lines  via  tne  Montague  Street  Line  to  Sands  Street 
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flushing  avenue  line 

Vaipeth  Depot: 

Feeder    privileges    with    the    Flushing- Rldgewood    and    Grand    Street    Lines 
east  bound 

Yluihing  Avenue  and  Grand  Street: 

Eastbound  to  the  Grand  Street  Line  westbound 
Ylnshlng  Avenue  and  Frethpond  Bead: 

Eastbound  to  the  Flushing-Ridgewood  Line  westbound 
Tinahing  and  Ketropolitan  Avenues: 

Both  directions  to  the  Metropolitan  Avenue  Line  In  both  directions 
Flushing  and  Wyckoff  Avenues: 

Westbound  to  the  Wyckoff  Avenue  Line  westbound 
Flushing  and  Knickerbocker  Avenues: 

Westbound  to  the  Union  Avenue  Line  westbound 
Flushing  and  Hamburg  Avenues: 

Both  directions  to  the  Hamburg  Avenue  Line  in  both  directions 
Flushing  and  Morgan  Avenues: 

Eastbound  to  the  Wyckoff  Avenue  Line  In  both  directions 

Flushing  and  Bushwiok  Avenues: 

Both  directions  to  the  Bushwlck  Avenue  Line  westbound 
Eastbound  to  the  Bushwlck  Avenue  Line  eastbound 

Flushing  Avenue  and  Broadway: 

Both  directions  to  the  Broadway,  Ralph-Rockaway  Avenue,  Reid  Avenue,  and 
Sumner  Avenue  Lines  in  both  directions 

Flushing  and  Graham  Avenues: 

Westbound  to  the  Graham  Avenue  Line  eastbound   (toward  Greenpoint) 

Flushing  and  Throop  Avenues: 

Eastbound  to  the  Union  Avenue  Line  in  both  directions 

Flushing  and  Tompkins  Avenues: 

Both  directions  to  Tompkins  Avenue  and  Tompkins-Culver  Lines  In  both 
directions 

Flushing  and  Marcy  Avenues: 

Both  directions  to  the  Ocean  Avenue  Line  in  both  directions 

Flushing  and  Nostrand  Avenues:    . 

Both  directions  to  the  Nostrand  Avenue,  Nostrand-Culver,  Nostrand-Prospect 
Park  and  Lorimer  Street  Lines  in  both  directions 

Flushing  and  Franklin  Avenues: 

Both  directions  to  the  Franklin  Avenue  Line  in  both  directions 
Flushing  and  Classon- Washington  Avenues: 

Both  directions  to  the  Crosstown  and  Greenpoint  Lines  in  both  directions 
Bands  and  Adams  Streets: 

Westbound  to  the  Seventh  Avenue  and  Bergen  Street  Lines  eastbound 
Bands  and  Washington  Streets: 

*  Westbound  to  the  Fulton  Street,  Putnam  Avenue,  Gates  Avenue,  Flatbush 
Avenue,  Court  Street,  Union  Street  Lines  eastbound  at  High  Street  Station 
(on  structure)  or  at  Borough  Hall,  via  the  Montague  Street  Line 

Westbound  to  the  Flatbusb-Seventh  Avenue,  Hicks  Street,  Rogers  Avenue. 
St.  Johns  Place,  Sixteenth  Avenue  and  Third  Avenue  Lines  via  the  Montague 
Street  Line  at  Borough  Hall 

Westbound  to  Montague  Street  Line  in  both  directions 

Westbound  to  Smith  Street,  Fifth  Avenue,  DeKalb  Avenue  and  Vanderbilt 
Avenue  Lines  eastbound 

FLUSHING-KNICKERBOCKER  LINE 
JCyrtle  and  Wyckoff  Avenues: 

Eastbound  to  Cypress  Hills,  Richmond  Hill  and  Wyckoff  Avenue  Shuttle  Lines 
Xnickerhooker  and  DeXalh  Avenues: 

Westbound  to  DeKalb  Avenue  Line  westbound 

Eastbound  to  DeKalb  Avenue  Line  eastbound 

Flushing  and  Knickerbocker  Avenues: 

Westbound  to  the  Flushing  Avenue  Line  eastbound 

flushing  and  Hamburg  Avenues: 

Westbound  to  the  Hamburg  Avenue  Line  westbound 
Eastbound  to  the  Hamburg  Avenue  Line  in  both  directions 
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Flaihing  and  Morgan  Avenues: 

Eastbound  to  the  Wyckoff  Avenue  Line  in  both  directions 

Flnsbing  and  Bnshwiok  Avenues: 

Westbound  to  the  Bushwick  Avenue  Line  westbound 
Eastbound  to  the  Bushwick  Avenue  Line  in  both  directions 

Flushing  Avenue,  Graham  Avenue  and  Broadway: 

Westbound  to  the  Graham  Avenue  Line  eastbound 

Both  directions  to  the  Broadway,  Balph-Bockaway  Avenue,  Beid  Avenue.  Sum- 
ner Avenue  Lines  in  both  directions 

FluBhing  and  Throop  Avenues: 

Eastbound  to  Union  Avenue  Line  westbound  (towards  Greenpoint) 

Flushing  and  Tompkins  Avenues: 

Both    directions    to    Tompkins    Avenue   and   Tompkins-Culver    Lines    in    both 
directions 

Flushing  and  Marcy  Avenues: 

Both  directions  to  the  Ocean  Avenue  Line  in  both  directions 

Flushing  and  Kostrand  Avenues: 

Both  directions  to  the  Nostrand  Avenue,   Nbstrand-Culver,  Nostrand-Prospect 
Park  and  Lorimer  Street  Lines  In  both  directions 

Flushing  and  Franklin  Avenues: 

Both  directions  to  the  Franklin  Avenue  Line  in  both  dlrectlona 
Flushing  and  Classon-Washington  Avenues: 

Both  directions  to  the  Crosstown  and  Greenpoint  Lines  in  both  directions 
Bands  and  Adams  Streets: 

Westbound  to  the  Seventh  Avenue  and  Bergen  Street  Lines  eastbound 
Sands  and  Washington  Streets: 

Westbound  to  Court  Street,  Flatbush  Avenue,  Putnam  Avenue,  Union  Street 

and   Fulton   Street   Lines   eastbound  at   High   Street    (on  structure)    or  at 

Borough  Hall  via  Montague  Street  Line 
Westbound  to  Montague  Street  Line  in  both  directions 
Westbound   to    the   Flatbush-Seventh   Avenue,    Hicks    Street,    Rogers   Avenue, 

St.  Johns  Place,  Sixteenth  Avenue,  and  Third  Avenue  Lines  via  the  Montague 

Street  Line  at  Borough  Hall 
Westbound    to    Smith    Street,    Fifth    Avenue,    and    Vanderbllt   Avenue    Lines 

eastbound 

FLUSHING-RIDGEWOOD  LINE 

(See  feeder  privileges) 
ITnlon  and  Junction  Avenues: 

Westbound  to  North  Beach  Line  eastbound 

Special  Tickets  to  passengers  boarding  cars  eas  of  Cedar  Grove  Cemetery,  which 

are  good  to  Flushing-Astoria  Boaa;  passengers  boarding  car  west  of  (Jedax- 

Grove  Cemetery  receive  transfer  good  to  North  Beach 

Xaspeth  Depot: 

Feeder  privileges  to  Flushing  Avenue  and  Grand  Street  Lines 
Grand  Street  and  Flushlag  Avenue: 

Eastbound  to  Grand  Street  Line  westbound 
Fresh  Pond  Bead  and  Flushing  Avenue: 

Eastbound  to  Flushing  Avenue  Line  westbound 
Fresh  Pond  Bead  and  Metropolitan  Avenue: 

Both  directions  to  Metropolitan  Avenue  Line  in  both  directions 

•  FBANKLIN  AVENUE  LINE 
Keptune  Avenua-West  Fifth  Street-Coney  Island  Avenue: 

Westbound  to  Sea  Gate  Line  eastbound 
Eastbound  to  Sea  Gate  Line  in  both  directions 

Coney  Island  Avenue  and  Avenue  "  C  " : 

Both  directions  to  Avenue  "  C  '*  Line  eastbound 

Coney  Island  and  Churoh  Avenues: 

Both  directions  to  the  Church  Avenue  JAne  in  both  directions 

Westbound   to  the  Reld  Avenue,  Tompklns-Culver  and  Nostrand-Culrer  Lines^ 

westbound 
Eastbound    to    Reld    Avenue,    Tompkins-Culver    and    Nostrand-Culver    Linea 

eastbound 


•  Note  :     Passengers  transferring  to  this  line  at  Park  Circle  from  northboundL 
Smith  Street  Line  will  have  full  cash  fare  rights  on  this  line 
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Park  Circle: 

Eastbound  to  Smitli  Street  Line  westbound 
Eastbound  to  Smith  Street  line  eastbound 

Flatbuili  Aveaae  and  Xalbone  Street: 

Both  directions  to  the  Flatbush  Avenue  Line  In  both  directions 
Westbound  to  Lorlmer  Street  and  Tompkins  Ayenae  Lines  westbound 

Franklin  Avenue  and  Bterlln;  Plaoe: 

Both  directions  to  St.  Johns  Place  and  Rogers  Avenne  Lines  in  both  directions 

Franklin  Avenue  and  Bergen  Street: 

Both  directions  to  the  Bergen  Street  and  Hoyt  and  Sackett  Street  Lines  in 
both  directions 

Franklin  Avenue  and  Fulton  Street: 

Both  directions  to  the  Fdlton  Street  Line  in  both  directions* 

Franklin  and  Putnam  Avenues: 

Both  directions  to  the  Putnam  Avenue  Line  in  both  directions 

Franklin  and  Oates-Oreene  Avenues: 

Both  directions  to  the  Greene  and  Gates  Avenue  Line  in  both  directions 
Franklin  and  DeKalb  Avenues: 

Both  directions  to  the  DeKalb  Avenue  Line  In  both  directions 
Franklin  and  Myrtle  Avenues: 

Both  directions  to  the  Myrtle  Avenue  Line  in  both  directions 

Franklin  and  Park  Avenues: 

Both  directions  to  the  Park  Avenue  Line  in  both  directions 
Franklin  and  Flushing  Avenues: 

Both  directions  to  the  Flushing  Avenue,  Flushing-Knickerbocker,  and  Graham 
Avenue  Lines  in  both  directions 

Bridge  Plasa: 

Both  directions  to  the  Crosstown  Line  In  both  directions 

Westbound  to  Grand  Street,  Metropolitan  Avenue,  Bushwick  Avenue,  Hamburg 
Avenue,  Broadway,  Ralph-Rockaway  Avenue,  Sumner  Avenue  and  WyckoS 
Avenue  Lines  eastbound  and  to  Greenpoint  Line  In  both  directions,  and  the 
Metropolitan  Avenue  Shuttle  at  Broadway  Ferry  via  Broadway  Ferry  Shuttle 
at  Bridge  Plasa 

FULTON  STREET  LINE 

(See  feeder  privileges) 

Crescent  Street  and  Jamaica  Avenue: 

Eastbound  to  Jamaica  Avenue  Line  eastbound 

Fulton  Street  and  Alabama  Avenne: 

Westbound  to  the  Broadway  Line  westbound 
Eastbound  to  the  Broadway  Line  In  both  directions 

Fulton  Street  and  Rookaway  Avenue: 

Both  directions  to  the  Hamburg  Avenue  Line  in  both  directions 

Fulton  Street  and  Ralph  Avenue: 

Both  directions  to  the  Ralph-Rockaway  Avenue  Line  in  both  directions 

Fulton  Street  and  Reid-TTtica  Avenues: 

Both  directions  to  the  Reid  Avenue  Line  In  both  directions 

Fulton  Street  and  Troy-Sumner  Avenues: 

Both  directions  to  the  Sumner  Avenue  Line  In  both  directions 

Fulton  Street  and  Kingston  Avenue-Tompldns  Avenue: 

Both  directions  to  the  Tompkins  Avenue  and  Tompkins-Culver  Lines  in  both 
directions 

Fulton  Street  and  Marey  Avenue-JTostrand  Avenne: 

Both  directions  to  the  Ocean  Avenue  Line  in  both  directions 

Fulton  Street  and  Vostrand  Avenue: 

Both  directions  to  the  Lorimer  Street,  Nostrand  Avenue,  Nostrand-Culver, 
Nostrand-Prospect  Park  and  Gates- Prospect  Park  Lines  in  both  directions 

Fulton  Street  and  Franklin  Avenue: 

Both  directions  to  the  Franklin  Avenue  Line  in  both  directions 
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Fulton  Street  aad  Vanderbilt  Avenue: 

Westbound  to  the  Vanderbilt  Avenue  Line  in  both  directions 

Eastbound  to  the  Vanderbilt  Avenue  Line  eastbound 

Both  directions  to  the  Greenpolnt  Line  in  both  directions 

Fulton  Street  and  Greene  Avenue: 

Westbound  to  Greene  and  Gates  Avenue  Line  eastbound 

Fulton  Street  and  Flatbush  Avenue: 

Westbound  to  the  Flatbush  Avenue*  Flatbush-Seventh  Avenue,  Third  Avenue, 
and  Sixteenth  Avenue  Lines  eastbound 

Fulton  Street  and  DeKalb  Avenue: 

Westbound  to  the  DeKalb  Avenue  Line  eastbound 

Fulton  and  Smith  Streets: 

Westbound*  to  the  Smith  Street  Line  in  both  directions 
Eastbound  to  the  Smith  Street  Line  eastbound 

Fulton  Street  and  Boerum  Place: 

Westbound  to  the  Fifth  and  Seventh  Avenue  Lines  in  both  directions,  and  to 

the  Bergen  Street  Line  westbound 
Eastbound  to  the  Fifth  Avenue  Line  eastbound 

Fulton  and  WiUoughby  Streets: 

Both  directions  to  the  Crosstown  Line  in  both  directions 

Borough  Hall: 

Westbound  to  the  Court  Street,  Hicks  Street,  Myrtle  Avenue  and  Union  Street 
Lines  eastbound  and  to  the  Montague  Street  Line  in  both  directions 

Sands  and  Fulton  Streets: 

Eastbound  to  Montague  Street  Line  in  both  directions 

Sands  and  Washington  Streets: 

Westbound  to  Flushing  Avenue,  Graham  Avenue,  Flushing-Knickerbocker  and 
Park  Avenue  Lines  eastbound 

FURMAN   STREET  LINE 
Furman  Street  and  Atlantic  Avenue: 

Eastbound  to  the  Fifth  and  Seventh  Avenue  Lines  eastbound,  and  to  the  Cross- 
town  Line  in  both  directions.    With  full  cash  fare  rights,  on  these  lines 

Furman  and  Montague  Streets: 

Both   directions  to   the  Montague   Street  Line  eastbound  with   full  cash   fare 
rights 

Furman  end  Fulton  Streets: 

Eastbound  to  the  Montague  Street  Line  towards  Borough  Hall  with  full  cash 
fare  rights 

GATES-PROSPECT  PARK  LINE 

Wyckoir  and  Myrtle  Avenues: 

Eastbound   to  Cypress   Hills  Line,    Richmond    Hill   Line  and   Wyckoff  Avenue 
Shuttle,  and  to  the  Wyckoff  Avenue  Line  westbound 

Gates  and  Myrtle  Avenues: 

Eastbound  to  the  Bushwick  Avenue,  Myrtle  Avenue  and  Union  Avenue  Lines 
westbound 

Gates  and  Hamburg  Avenues: 

Both  directions  to  the  Hamburg  Avenue  Line  in  both  directions 

Gates  and  Central  Avenues: 

Both  directions  to  the  Park  Avenue  Line  in  both  directions 
Gates  Avenue  and  Broadway: 

Both  directions  to  Broadway  Line  In  both  directions 
Gates  and  Ralph  Avenues: 

Both  directions  to  the  Ralph-Rockaway  Avenue  Line  in  both  directions 

Gates  and  Reid  Avenues: 

Both  directions  to  the  Reid  Avenue  Line  in  both  directions 

Gates  and  Sumner  Avenues: 

Both  directions  to  the  Sumner  Avenue  Line  in  both  directions 

Gates  and  Tompkins  Avenues: 

Westbound  to  Tompkins  Avenue  and  Tompklns-Culver  Lines  in  both  directions 
Eastbound  to  Tompkins  Avenue  and  Tompklns-Culver  Lines  westbound 
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Gatei  and  Xaroy  Avenaet: 

Westbound  to  the  Ocean  Avenue  Line  In  both  directions 
Eastbound  to  the  Ocean  Avenue  Line  westbound 

Gates  and  Kostrand  Avennes: 

Westbound  to  the  Nostrand  Avenue,  Nostrand-Culver  Lines  in  both  directions, 
and  to  the  Lorimer  Street  and  Nostrand-Prospect  Park  Lines  westbound 

Kostrand  and  Putnam  Avennes-Halsey  Street: 

Westbound  to  the  Putnam  Avenue  Line  westbound 
Eastbound  to  the  Putnam  Avenue  Line  in  both  directions 

Kostrand  Avenue  and  Fulton  Street: 

Both  directions  to  Fulton  Street  Line  in  both  directions 

Kostrand  Avenue  and  Bergen  Street: 

Both  directions  to  the  Bergen  Street  and  Hoyt  and  Sackett  Street  Lines  in 
both  directions 

Kostrand  Avenue  and  St.  Johns  Place: 

Both  directions  to  the  St.  Johns  Place  Line  In  both  directions 
Kostrand  Avenue  and  Malbone  Street: 

Eastbound  to  the  Nostrand  Avenue  Line  in  both  directions 

Malbone  Street  and  Rogers  Avenue: 

Westbound  to  the  Tompklns-Culver  and  the  Ocean  Avenue  Line  eastbound 
Eastbound  to  the  Tompklns-Culver  and  Ocean  Avenue  Lines  in  both  directions 
Both  directions  to  tiie  Rogers  Avenue  Line  in  both  directions 

Malbone  Street  and  Flatbush  Avenne: 

Westbound  to  the  Flatbush  Avenue  Line  in  both  directions 

GRAND  STREET  LINE 

(See  feeder  privileges) 
Junction  and  Union  Avenues: 

Westbound  to  the  Flushing-Ridge  wood  Line  eastbound 

Special  Tickets  good  from  North  Beach  to  Cedar  Grove  Cemetery,  and  from 
Flushing-Astoria  Road  to  Flushing 

Maspeth  Depot: 

Feeder  privileges  exchanged  between  the  Flushing  Avenue  and  FIushing-Rldge- 
wood  Lines 

Flushing  Avenue  and  Grand  Street: 

Eastbound  to  Flushing  and  Flushlng-Rldgewood  Lines  westbound 

Metropolitan  Avenue  and  Grand  Street: 

Westbound  to  the  Metropolitan  Avenue  Line  eastbound  and  to  the  Metropolitan 
Avenue  Shuttle  westbound 

Grand  Street  and  Graham  Avenue: 

Both  directions  to  the  Graham  Avenue  Line  in  both  directions 

Grand  Street  and  Lorlmer  Street: 

Both  directions  to  the  Lorlmer  Street  and  Tompklns-Culver  Lines  in  both 
directions 

Grand  Street  and  Union  Avenue: 

Both  directions  to  the  Union  Avenue  Line  in  both  directions 

Williamsburg  Bridge  Plata: 

Both  directions  to  the  Crosstown  Line  in  both  directions 

Westbound  to  the  Broadway,  Franklin  Avenue,  Nostrand  Avenue,  Nostrand- 
Culver,  Nostrand-Prospect  Park,  Ocean  Avenue,  Ralph-Rockaway  Avenue, 
Reld  Avenue,  Sumner  Avenue,  Hamburg  Avenue  and  Tompkins  Avenue  Lines 
eastbound 

Broadway  Ferry: 

Westbound  to  the  Greenpoint  Line  in  both  directions,  via  Broadway  Ferry 
Shuttle  at  Bridge  Plaza 
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•grand  street-broadway  perry  shuttle 

(Feeder  Line) 

Westbound — ^toward  Grand  Street  and  Marcy  Avenue 
Eastbound — toward  Ilavemeyer  Street  and  Broadway 

Bridir*  Plasa: 

Eastbound  to  the  Broadway,  Bushwlck  Avenue.  Franklin  Avenue,  Grand  Street, 
Hamburg  Avenue,  Metropolitan  Avenue,  Nostrand  Avonue,  Nostrand-Culver, 
Nostrand-Proapect  Park,  Ralph-Rockaway  Avenue.  Reld  Avenue,  Sumner 
Avenue,  Tompkins  Avenue  and  Wyckoff  Avenue  Lines 

Broadway  Ferry: 

Westbound  to  the  Greenpolnt  Line  in  both  directions  and  Metropolitan  Avenue 

Shuttle  eastbound 
Eastbound  to  the  Crosstown  Line  In  both  directions  and  Ocean  Avenue  Line 

eastbound 

tXent  Avenue  and  Grand  Street: 

Eastbound  to  the  Greenpolnt  Line  In  both  directions  and  to  Metropolitan 
Avenue  Shuttle  eastbound 

Grand  Street  and  Bedford  Avenue: 

Both  directions  to  the  Crosstown  Line  eastbound 

Grand  Street  and  Driggs  Avenue: 

Both  directions  to  the  Crosstown  Line  westbound 

tGrand  Street  and  Maroy  Avenue: 

Westbound  to  the  Grand  Street  and  Metropolitan  Avenue  Lines  eastbound 

Bridge  Plasa: 

Connecting:  feeder  between  all  Williamsburg  Bridge  Lines  (except  Grand  Street 
and  Metropolitan  Avenue  Lines)  and  the  Greenpolnt  Line  and  Metropolitan 
Avenue  Shuttle  at  Kent  Avenue  and  Broadway 

GRAHAM  AVENUE  LINE 

(See  feeder  and  special  privileges) 

Westbound  —  toward  Park  Row 

Eastbound  —  toward  Greenpolnt  and  Manhattan  Avenues 

tGreenpoint  Avenue  and  Franklin  Strvet: 

Westbound  to  the  Greenpolnt  Line  In  both  directions 

Eastbound  to  the  Greenpolnt  Line  westbound  (toward  Hunter's  Point) 

Greenpolnt  and  Manhattan  Avenues: 

Westbound  to  the  Crosstown  Line  In  both  directions 
Eastbound  to  the  Crosstown  line  toward  Hunter's  Point 

^Manhattan  and  Nassau  Avenues: 

Both  directions  to  the  Nassau  Avenue  Line  eastbound 

^Graham  and  Meeker  Avenues: 

Both  directions  to  the  Meeker  Avenue  Line  eastbound 

Graham  and  Metropolitan  Avenues: 

Both  directions  to  the  Metropolitan  Avenue  Shuttle  in  both  directions 

Graham  Avenue  and  Grand  Street: 

Both  directions  to  the  Grand  Street  and  Metropolitan  Avenue  Lines  in  both 
directions 

Graham  Avenue  and  Meserole  Street: 

Both  directions  to  the  Bushwlck  Avenue  Line  in  both  directions 

Graham  Avenue  and  Johnson  Avenue: 

Both  directions  to  the  Hamburg  Avenue  Line  in  l>oth  directions 

Graham   Avenue  and   McKibbin  Street: 

Both  directions  to  the  Wyckoff  Avenue  Line  in  both  directions 

*  Note  :  This  line  is  a  feeder  as  well  as  a  connecting  feeder,  as  noted  above,  and 
gives  cash  fare  rights  on  all  intersecting  lines 

t  Connecting  feeder  between  Metropolitan  Avenue  lines  at  Grand  Street  and 
Marcy  Avenue  and  the  Greenpolnt  line  at  Grand  Street  and  Kent  Avenue 

t  Note  :  —  Holders  of  transfers  from  the  Crosstown  Line,  north  of  Greenpolnt 
Avenue,  and  from  the  Nassau  Avenue  and  Meeker  Avenue  Lines  have  full  cash  fare 
rights  on  this  line 
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Oraluun  Avenue  and  Broadway: 

Both  directions  to  the  Broadway,  Ralph-Rockaway  Avenue,  Reld  Ayenae,  and 
Sumner  Avenue  Lines  in  both  directions,  westbound  to  Flushinjc  Avenue, 
Flushing-Knickerbocker  and  Union  Avenue  Lines  eastbound 

Flnahing  and  Throop  Avenues: 

Eastbound  to  the  Union  Avenue  line  In  both  directions 

Flushing  and  Tompkins  Avennes: 

Both  directions  to  the  Tooopkins  Avenue  Line  in  both  directions 
Westbound  (toward  Park  Row)  to  Tompkins-Cniver  Line  eastbound 
Eastbound  to  Tompklns-Culver  line  in  both  directions 

Flushing  and  Karcy  Avenues: 

Both  directions  to  the  Ocean  Avenue  Line  in  both  directions 

Flnshin^  and  Kostrand  Avennes: 

Westbound  to  the  Lorimer  Street  Line  eastbound 
Eastbound  to  the  Lorimer  Street  Line  in  both  directions 

Both  directions  to  the  Nostrand  Avenue,  Nostrand-Culver  and  Nostrand- 
Prospect  Park  lines  in  both  directions 

Flushing  and  Franklin  Avenues 

Both  directions  to  the  Franklin  Avenue  line  in  both  directions 

FlaahiBff  and  Classoa- Washington  Avenues : 

Westbound  to  the  Crosstown  and  Oreenpolnt  Lines  eastbound 
Eastbound  to  the  Crosstown  and  Oreenpolnt  Lines  in  both  directions 

Bands  and  Adams  Streets: 

Westbound  to  the  Seventh  Avenue  and  Bergen  Street  Lines  eastbound  and  to 
the  Fifth  Avenue  Line  westbound 

Sands  and  Washington  Streets: 

Westbound  to  the  Fulton  Street,  Court  Street,  Flatbush  Avenue,  Gates  Avenue, 
Myrtle  Avenue,  Putnam  Avenue  and  Union  Street  Lines,  at  High  Street 
Station  or  at  Borough  Hall,  via  Montague  Street  Line  at  Sands  Street 

Westbound  to  the  Flatbush-Seventh  Avenue,  Hicks  Street,  Rogers  Avenue, 
St.  Johns  Place,  Sixteenth  Avenue  and  Third  Avenue  Lines  at  Borough  Hall 
via  Montague  Street  Line  at  Sands  Street 

Westbound  to  the  Montague  Street  Line  in  both  directions 

Westbound  to  the  Fifth  Avenue,  Smith  Street,  DeKalb  Avenue  and  the  Vander- 
bilt  Avenue  Lines  eastbound 

GREENPOINT  LINE 

(See  special  privileges) 
Ninth  Avenue  Depot: 

Feeder  privileges  exchanged  with  the  Sixteenth  Avenue  Line  toward  Borough 
Park 

Ninth  Avenue  and  Fifteenth  Street: 

Eastbound  to  the  Fifteenth  Street  Line  westbound 
Westbound  to  the  Smith  Street  Line  westbound 

Ninth  Avenue  and  Ninth  Street: 

Eastbound  to  the  Smith  Street  Line  in  both  directions 

Ninth  Avenue  and  TTnion  Street: 

Eastbound  to  the  Union  Street  Line  westbound 

Vanderhilt  and  Flatbush   Avenues: 

Both  directions  to  the  Flatbush  Avenue  Line  in  both  directions 

▼anderbilt  Avenue  and  Bergen  Street: 

Both  directions  to  the  Bergen  Street,  and  Hoyt  and  Sackett  Street  Lines  in 
both  directions 

Yanderbilt  and  Atlantic  Avenaei: 

Both  directions  to  the  St.  Johns  Place  and  Rogers  Avenue  Lines  In  both 
directions 

Yanderbilt  Avenue  and  Fulton  Street: 

Both  directions  to  the  Fulton  Street  and  the  Putnam  Avenue  Lines  In  both 
directions 

Yanderbilt  and  Greene  Avenues: 

Both  directions  to  the  Greene  and  Gates  Avenue  Line  in  both  directions 

Yanderbilt  and  DeXalb  Avennes: 

Both  directions  to  the  DeKalb  Avenue  Line  in  both  directions 
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CUsMii  and  Washinffton  and  Park  Avenuei: 

Westbound  to  the  Crosstown  Line  in  both  directions.  Both  directions  to  the 
Park  Avenue  Line  In  both  directions 

Vanderbilt,  Waihinffton  and  Myrtle  Avenues: 

Both  directions  to  the  Myrtle  Avenue  Line  in  both  directions 

Washington  and  Flushing-Classon  Avenues: 

Westbound  to  the  Graham  Avenue  Line  in  both  directions 

Eastbound  to  the  Graham  Avenue  Line  westbound,  to  the  Crosstown  Line  east- 
bound,  and  in  both  directions  to  the  Flushing  Avenue  and  Flushing-Knicker- 
bocker  Lines  in  both  directions 

Kent  and  Washington  Avenues: 

Westbound  to  the  Crosstown  Line  westbound 

Kent  Avenue  and  Broadway: 

Eastbound  to  the  Crosstown  Line  eastbound 

Both  directions  to  the  Broadway,  Ocean  Avenue  and  Nostrand  Avenue  lines, 
and  to  the  Bushwick  Avenue,  Nostrand-Cnlver,  Nostrand-Prospect  Park, 
Franklin  Avenue,  Grand  Street,  Hamburg  Avenue,  Metropolitan  Avenue. 
Ralph-Rockaway  Avenue,  Reld  Avenue,  Sumner  Avenue,  Wyckoff  Avenue  and 
Tompkins  Avenue  Lines,  via  Broadway  Ferry  Shuttle,  at  Bridge  Plasa 

Kent  Avenue  and  Grand  Street: 

Eastbound  to  the  Grand  Street  and  Metropolitan  Avenue  Lines,  via  Broadway 
Ferry  Shuttle,  at  Grand  Street  and  Marcy  Avenue 

Kent,  Metropolitan  Avenues  and  Broadway: 

Both  directions  to  the  Metropolitan  Avenue  Shuttle  eastbound 
Franklin  Street  and  Oreenpoint  Avenue: 

Both  directions  to  the  Calvary  Cemetery,  Lorimer  Street,  Tompklns-Culver  and 

Union  Avenue  Lines  in  both  directions 
Eastbound  to  the  Graham  Avenue  Line  in  both  directions 

Commercial  Street  and  Manhattan  Avenue: 
Westbound  to  Hunter's  Point  Shuttle 

GREENE  AND  GATES  AVENUE  LINE 

Myrtle  and  WyckolT  Avenues: 

Eastbound  to  the  Cypress  Hills  Line,  Richmond  Hill  Line  and  Wyckoff  Avenue 
Shuttle  and  to  the  Wyckoff  Avenue  Line  westbound 

Gates  and  Myrtle  Avenues: 

Eastbound  to  the  Bushwick  Avenue  and  Union  Avenue  Lines  westbound 

Gates  and  Hamburg  Avenues: 

Both  directions  to  the  Hamburg  Avenue  Line  in  both  directions 

Gates  and  Central  Avenues: 

Westbound  to  the  Park  Avenue  Line  in  both  directions 
Eastbound  to  the  Park  Avenue  Line  eastbound 

Gates  Avenue  and  Broadway: 

Both  directions  to  the  Broadway  Line  in  both  directions 

Gates  and  Ralph  Avenues: 

Both  directions  to  the  Ralph-Rockaway  Avenue  Line  in  both  directions 

Gates  and  Reld  Avenues: 

Both  directions  to  the  Reld  Avenue  Line  in  both  directions 

Gates  and  Sumner  Avenues: 

Both  directions  to  the  Sumner  Avenue  Line  in  both  directions 

Gates  and  Tompkins  Avenues: 

Both  directions  to  the  Tompkins  Avenue  and  Tompklns-Culver  Lines  in  both 
directions 

Gates  and  Maroy  Avenues: 

Both  directions  to  the  Ocean  Avenue  Line  in  both  directions 

Gates  and  Kostrand  Avenues: 

Both  directions  to  the  Lorimer  Street,  Nostrand  Avenue,  Nost rand-Culver,  and 

Nostrand-Prospect  Park  Lines,  in  both  directions 
Eastbound  to  Gates-Prospect  Park  toward  Prospect  Park 

Gates-Franklin-Oreene  Avenues : 

Both  directions  to  the  Franklin  Avenue  Line  in  both  directions 
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Oreen«  and  Vanderbilt  Avenuea: 

Both  directions  to  the  Greenpoint  Line  in  both  directions 
Westbound  to  the  Vanderbilt  Avenue  Line  in  both  directions 
EUistbound  to  the  Vanderbilt  Avenue  Line  eastbound 

Greene  Avenue  and  Fulton  Street: 

Westbound   to  Fulton   Street  Line  eastbound 

Fnlton  Street,  Livingston  Street  and  Flatbnsh  Avenue: 

Westbound   to   the  Flatbush   Avenue-Third  Avenue,   Flatbush-Seventb   Avenue, 
St.  Johns  Place,  Rogers  Avenue  and  Sixteenth  Avenue  Lines  eastbound 

Fnlton  and  Smith  Streets: 

Westbound  to  the  Smith  Street  Line  in  both  directions 
Eastbound  to  the  Smith  Street  Line  eastbound. 

Fnlton  Street  and  Boemm  Place: 

Westbound  to  the  Fifth  Avenue  Line  in  both  directions  and  to  Seventh  Ave- 
nue and  Bergen   Street  Lines  eastbound 
Eastbound  to  Fifth  Avenue  Line  eastbound 

Fnlton  and  WiUonghbjr  Streets: 

Both  directions  to  the  Crosstown  Line  in  both  directions 
Borough  Sail: 

Westbound  to  the  Court  Street,  Hicks  Street  and  Union  Street  Lines  eastbound 
Borough  Ball  and  Tillary  Street: 

Both  directions  to  the  Montague  Street  Line  in  both  directions 
Sands  and  Washington  Streets: 

Westbound  to  the  Flushing  Avenue  and  Graham  Avenue  Lines  eastbound 

HAMBURG  AVENUE  LINE 
(See  feeder  privileges) 

*Bockaway  Avenue  and  New  Lots  Avenue: 

Both  directions  to  the  Church  Avenue  Line  westbound  and  to  Mew  Lots  Avenue 

Line  eastbound 
Westbound   to   the   Ralph-Rockaway  Avenue  Line   and   Ralph   Avenue   Shuttle 

westbound 

Bockaway  and  East  Hew  York  Avenues: 

Both  directions  to  the  Bergen  Street  Line  in  both  directions 
Bockaway  Avenue  and  Fulton  Street: 

Both  directions  to  the  Fulton  Street  Line  in  both  directions 

Bockaway  Avenue  and  Broadway: 

Westbound  to  the  Broadway  Line  in  both  directions 
Eastbound  to  the  Broadway  Line  eastbound 

Cooper  Street  and  Central  Avenue: 

Westbound  to  the  Park  Avenue   Line  westbound 
Samhurg  Avenue  and  Halsey  Street: 

Both  directions  to  the  Putnam  Avenue  Line  in  both  directions 

Samburg  Avenue  and  Gates  Avenue: 

Both  directions  to  the  Gates  Avenue  and  Gates-Prospect  Park  Lines  In  both 
directions 

Hamburg  and  Myrtle  Avenues: 

Both  directions  to  the  Mvrtle  Avenue  Line  In  both  directions 
Westbound  to  the  Bushwick  Avenue  Line  in  both  directions 
Eastbound  to  the  Bushwick  Avenue  Line  eastbound 

Hamburg  and  DeKalb  Avenues: 

Both  directions  to  the  DeKalb  Avenue  Line  in  both  directions 

Hamburg,  Morgan  and  Flushing  Avenues: 

Both  directions  to  the  Flushing  Avenue  Line  in  both  directions 
Westbound  to  the   Flushing-Knickerbocker  Line  westbound 
Eastbound  to  the  Flushing-Knickerbocker  Line  in  both  directions 
Westbound  to  the  Union  Avenue  Line  westbound 
Eastbound  to  the  Union   Avenue  Line  eastbound 
Westbound  to  the  Wyckoff  Avenue  Line  eastbound 

Johnson  and  Bushwick  Avenues: 

Westbound  to  the  Bushwick  Avenue  Line  westbound 
EUistbound  to  the  Bushwick  Avenue  Line  eastbound 


•  NoTB : —  Holders  of  transfers  from  the  New  Lots  Avenue  Line  will  have  full 
cash  fare  rights  on  this  line 
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Johnioa  and  Oraham  Avenuei: 

Both  directions  to  the  Graham  Avenue  Line  In  both  directions 

Johnson  Avenue  and  Lorlmer  Street: 

Both  directions  to  the  Lorlmer  Street  and  Tompklns-Culver  Lines  In  both 
directions 

Johnson  and  TTnlon  Avenues: 

Westbound   to  the   Union  Avenue  Line  westbound 
South  Fifth  Street  and  TTnlon  Avenue: 

Eastbound  to  the  Union  Avenue  Line  in  both  directions 
Broadway  and  Maroy  Avenue: 

Westbound  to  the  Ocean  Avenue  Line  eastbound 
Bridge  Plasa: 

Westbound  to  the  Franklin  Avenue,  Tompkins  Avenue,  Nostrand  Avenue,  Nos- 
trand-Culver  and  Nostrand-Prospect  Park,  Grand  Street  and  Metropolitan 
Avenue  Lines  eastbound 

Both  directions  to  the  Crosstown  Line^ln  both  directions 

Broadway  Ferry: 

Westbound  to  the  Greenpolnt  Line  In  both  directions  and  to  the  Metropolitan 
Avenue  Shuttle  eastbound,  via  Broadway  Ferry  Shuttle  at  Bridge  Plaza 

HAMILTON  AVENUE  LINE 

(See  feeder  privileges) 

Third  and  Bay  Ridge  Avenues: 

Westbound  to  the  65th  St^Bay  Ridge  Av«nue  Line  eastbound 
Third  Avenue  and  67th  Street: 

Eastbound  to  the  65th  Street-Fort  Hamilton,  65th  Street-Bay  Ridge  Avenue, 
65 tb  Street-86th  Street,  and  39th  Street  Ferry-Fort  Hamilton  Lines  east- 
bound 

Westbound,  feeder  privileges  to  Third  Avenue  Line  westbound 

Third  Avenue  and  88th  Street: 

Both  directions  to  the  Church  Avenue  Line  in  both  directions 

Both  directions  to  the  39th  Street  Ferry-Coney  Island  Line  westbound 

Hamilton  Avenue  and  Fifteenth  Street: 

Westbound  to  the  Fifteenth  Street  Line  eastbound 
Bush  Street  Depot: 

Both  directions  with  feeder  privileges  to  Court  Street  Line  westbound 

Hamilton  Avenue  and  West  Ninth  Street: 

Westbound  to  the  Hamilton  Ferry  Line,  Coney  Island  &  Brooklyn  Railroad 
eastbound 

Hamilton  Avenue  and  Hicks  Btreet-Richards  Street: 

Both  directions  to  the  Hicks  Street  Line  in  both  directions 

Both  directions  to  the  Crosstown  Line  in  both  directions 

Eastbound  feeder  privileges  to  the  Crosstown  and  Hicks  Street  Lines  westboimd 

Hamilton  Avenue  and  Sackett  Street: 

Westbound  to  the  Hoyt  and  Sackett  Street  Line  eastbound 

HAMILTON  FERRY  LINE 

(See  feeder  privileges) 
Smith  and  Ninth  StreeU: 

Eastbound  to  the  Smith  Street  Line  in  both  directions 
West  Ninth  and  Court  Streets: 

Both  directions  to  the  Court  Street  Line  In  both  directions 
West  Ninth  Street  and  Hamilton  Avenue: 

Westbound  to  the  Hamilton  Avenue  Line  eastbound    • 
Hamilton  Avenue-Hicks  Street-Richards  Street; 

Both  directions  to  the  Hicks  Street  and  Crosstown  Lines  in  both  directions 
Hamilton  Avenue  and  Sackett  Street: 

Westbound  to  the  Hoyt  and  Sackett  Street  Line  eastbound 

HICKS  STREET  LINE 
Hamilton  Avenue  and  Richards  Street-Hicks  Street: 

Westbound,   feeder  privileges  to   the  Fifteenth   Street,   Hamilton  Avenue  and 

Hamilton  Ferry  tines 
Both  directions  to  the  Fifteenth  Street,  Hamilton  Avenue  and  Hamilton  Ferry 

Lines  in  both  directions 
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Hloka  and  ITnlon  8tre«ti: 

Both  directions  to  the  Union  Street  Line  in  both  directions 
Hleki  and  Saekett  Streeti: 

Both  directions  to  the  Hoyt  and  Saekett  Street  Line  in  both  directions 
Hioks  Street  and  Atlantic  Avenne: 

Westbound  to  the  Fifth  and  Seventh  Avenue  Lines  in  both  directions 
Atlantic  Avenue  and  Court  Street-Boerum  Place: 

Eastbound  to  the  Fifth  and  Seventh  Avenue  Lines  in  both  directions 
Westbound  to  the  Court  Street  and  Union  Street  Lines  in  both  directions 

Atlantic  Avenue  and  Boerum  Place: 

Westbound  to  the  Bergen  Street  Line  In  both  directions 

Boerum  Place  and  Livingston  Street-Fulton  Street: 

Westbound  to  the  Fulton  Street,  Flatbush  Avenue,  Putnam  Avenue,  Gates  Ave- 
nue, Rogers  Avenue,  St.  Johns  Place,  Third  Avenue,  DeKalb  Avenue,  Six- 
teenth Avenue  and  Flatbush-Seventh  Avenue  Lines  eastbound 

Borough  Hall: 

Westbound  to  the  Myrtle  Avenue  Line  eastbound 

Bands  Street: 

Westbound  to  the  Flushing  Avenue,  Flushing-Knickerbocker,  Graham  Avenue, 
Park  Avenue,  and  Vanderbilt  Avenue  Lines  via  the  Montague  Street  Line 
at  Borough  Hall 

HOLT  CROSS  CEMETERY  SHUTTLE 

(Feeder  Line) 

Tilden  and  Kostrand  Avenues: 

Eastbound  to  the  Nostrand  Avenue  Line  in  both  directions.  With  full  cash 
fare  rights  on  this  line 

HOYT  AND  SACKETT  STREET  LINE 

(See  feeder  privileges) 

*Bergen  Street  Depot: 

Eastbound  to  the  Bergen   Street  Line  eastbound  with  same  rights  as  trans- 
ferring passengers  bad  on  this  line 
Eastbound  to  the  Sumner  Avenue  Line  westbound 

Bergen  Street  and  Kingston  Avenue: 

Both  directions  to  the  Tompkins  Avenue  Line  in  both  directions 
Westbound  to  Tompkins-Culver  Line  in  both  directions 

Bergen  Street  and  Nostrand  Avenue: 

Both  directions  to  the  Lorlmer  Street,  Nostrand  Avenue,  Nostrand-Culver, 
Nostrand-Prospect  Park  and  Gates-Prospect  Park  Lines  in  both  directions 

Bergen  Street  and  HoBtrand— Rogers  Avenues: 

Both  directions  to  the  Ocean  Avenue  Line  in  both  directions 
Bergen  Street  and  Rogers  Avonue: 

Eastbound  to  Tompkins-Culver  Line  in  both  directions 
Bergen  Street  and  Franklin  Avenue: 

Both  directions  to  the  Franklin  Avenue  Line  In  both  directions 

Bergen  Street  and  Washington  Avenue: 

Eastbound  to  the  St.  Johns  Place  and  Rogers  Avenue  Lines  eastbound 
Westbound  to  the  St.  Johns  Place  and  Rogers  Avenue  Lines  westbound 

Bergen  Street  and  Vanderbilt  Avenue: 

Both  directions  to  the  Greenpoint,  Vanderbilt  Avenue  and  Sixteenth  Avenue 
Lines  in  both  directions 

Bergen  Street  and  Tlatbnsh  Avenue: 

Both  directions  to  the  Flatbush  Avenue,  Flatbush-Seventh  Avenue  and  Seventh 
Avenue  Lines  in  both  directions 

Bergen  Street  and  Fifth  Avanne: 

Both  directions  to  the  Fifth  Avenue  Line  in  both  directions 
Bergen  Street  and  Third  Avenne: 

Both  directions  to  the  Third  Avenue  Line  in  both  directions 
[Bergen  and  Hoyt  Streets: 

Eastbound  to  the  Bergen  Street  Line  westbound 

*  Note  : —  Holders  of  transfers   from  the  Bei'gen   Street  Line  on  westbound 
ttrlpa  will  have  full  cash  fare  rights  on  this  line  from  Bergen  Street  depot 
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Sackett  and  Smith  Stre«ti: 

Both  directions  to  the  Smith  Street  Lloe  in  both  directions 
Sackett  and  Court  Streets: 

Both  directions  to  the  Conrt  Street  and  Union  Street  Lines  in  both  directions 
Sackott  and  Hicks  Streets: 

Both  directions  to  the  Hicks  Street  Line  in  both  directions 
Sackett  and  Columbia  Streets: 

Both  directions  to  the  Crosstown  Line  in  both  directions 
Sackett  Street  and  Hamilton  Avenue: 

Westbound  to  the  Fifteenth  Street,  Hamilton  Avenue  and  Hamilton  Ferry 
Lines  eastbound 

HUNTER'S    POINT    SHUTTLE 
Croistown  Depot: 

Westbound  to  the  Crosstown  and  Greenpolnt  Lines  (and  to  the  Graham  Avenue 
Line  when  operated  through  to  Depot).  With  full  cash  fare  rights  on 
these  lines 

JAMAICA  AVENUE  LINE 

(Feeder  Line) 

Jamaica  and  Myrtle  Avenues: 

Westbound  to  the  Richmond  Hill  Line  westbound 

Jamaica  and  Myrtle  Avenues: 

On  eastbound  trips  passengers  boarding  car  between  above  point  and  Crescent 
Street,  paying  cash  fare,  are  entitled  to  a  final  transfer  to  the  Richmond 
Hill  Line  to  Ridgewood  Depot  only 

Jamaica  Avenue  and  Crescent  Street: 

Westbound  to  Fulton  Street  and  Broadway  Lines  westbound  with  full  cash 
fare  rights  on  these  lines  except  that  the  transfer  to  the  lines  going  toward 
Ridgewood  will  be  final 

LORIMER  STREET  LINE 

(See  special  privileges) 

*Malbone  Street  and  Flatbush  Avenue: 

Eastbound  to  the  Flatbush  Avenue  Line  in  both  directions 
Eastbound  to  the  Franklin  Avenue  Line  eastbound 

Malbone  Street  and  Rogers  Avenue: 

Westbound  to  the  Ocean  Avenue  and  Tompklns-Culver  Lines  in  both  directions 
Eastbound  to  the  Ocean  Avenue  and  Tompkins-Culver  Lines  eastbound 
Both  directions  to  Rogers  Avenue  Line  in  both  directions 

Malbone  Street  and  Kostrand  Avenue: 

Westbound  to  the  Nostrand  Avenue  Line  la  both  directions 
Kostrand  Avenue  and  St.  Johns  Place: 

Both  directions  to  the  St.  Johns  Place  Line  in  both  directions 

Nostrand  Avenue  and  Bergen  Street: 

Westbound  to  the  Tompkins-Culver  Line  westbound 
Eastbound  to  the  Tompkins-Culver  Line  eastbound 

Both  directions  to  the  Bergen  Street  and  Hoyt  and  Sackett  Street  Lines  in 
both  directions 

Nostrand  Avenue  and  Fulton  Street: 

Both  directions  to  the  Fulton  Street  Line  in  both  directions 
Nostrand  and  Putnam  Avenues-Halsey  Street: 

Both  directions  to  the  Putnam  Avenue  Line  in  both  directions 
Nostrand  and  Gates  Avenues: 

Both  directions  to  the  Gates  Avenue  Line  in  both  directions 
Eastbound  to  the  Gates-Prospect  Park  Line  eastbound 

Nostrand  and  DeKalb  Avenues: 

Both  directions  to  the  DeKalb  Avenue  Line  in  both  directions 
Nostrand  and  Myrtle  Avenues: 

Both  directions  to  the  Myrtle  Avenue  Line  in  both  directions 


•  NoTB :     Holders  of  transfers  from   the  Flatbush  Avenue  Line  will  have  full 
cash  fare  rights  on  this  line 
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Koitrand  and  Park  Avenaes: 

Both  directions  to  the  Park  Avenae  Line  in  both  directions 

Noitrand  and  FlnBhing  Avenuei: 

Both  directions  to  the  Flushing  Avenue  and  Flushing-Knickerbocker  Lines  In 

both  directions 
Westbound  to  the  Graham  Avenue  Line  in  both  directions 
Eastbound  to  the  Graham  Avenue  Line  westbound 

Koitrand  Avenue  and  Lorimer  Street: 

Bastbound  to  the  Nostrand  Avenue  Line  In  both  directions 

Lorimer  Street  and  Maroy  Avenue: 

Westbound  to  the  Ocean  Avenue  Line  westbound 
Eastbound  to  the  Ocean  Avenue  Line  in  both  directions 

Lorimer  Street  and  Harrison  Avenue: 

Eastbound  to  the  Tompkins  Avenue  Line  In  both   directions 
Westbound  to  the  Tompkins  Avenue  Line  westbound 

Lorimer  Street  and  Throop  Avenue: 

Westbound  to  the  Union  Avenue  Line  in  both  directions 
Eastbound  to  the  Union  Avenue  Line  eastbound 

Lorimer  Street  and  Broadway: 

Both  directions  to  the  Broadway.  Ralph-Rockaway  Avenue,  Held  Avenue  and 
Sumner  Avenue  Lines  in  both  directions 

Lorimer  and  McXibbin  Streets: 

Both  directions  to  the  Wyckoff  Avenue  Line  In  both  directions 
Lorimer  and  Meserole  Streets: 

Both  directions  to  the  Bush  wick  Avenue  Line  in  both  directions 

Lorimer  Street  and  Johnson  Avenue: 

Both  directions  to  the  Hamburg  Avenue  Line  in  both  directions 

Lorimer  and  Grand  Streets: 

Both  directions  to  the  Grand  Street  and  Metropolitan  Avenue  Lines  in  both 
directions 

Lorimer  Street  and  Metropolitan  Avenue : 

Both  directions  to  the  Metropolitan  Avenue  Shuttle  in  both  directions 

Lorimer  Street  and  Bedford  Avenue: 

Westbound  to  the  Crosstown  Line  eastbound 

Manhattan  and  Nassau  Avenues: 

Both  directions  to  the  Nassau  Avenue  Line  eastbound 

Manhattan  and  Oreenpoint  Avenues: 

Westbound  to  the  Calvary  Cemetery  Line  eastbound 
Both  directions  to  the  Crosstown  Line  westbound 
Eastbound  to  the  Crosstown  Line  In  both  directions 

Oreenpoint  Avenue  and  Franklin  Stroet: 

Both  directions  to  the  Greenpolnt  Line  In  both  directions 

METROPOLITAN  AVENUE  LINE 
(See  feeder  privileges) 

Metropolitan  Avenue  and  Fresh  Pond  Road : 

Both  directions  to  the  Flushlng-Rldgewood  Line  in  both  directions 
Metropolitan  Avenue  and  Stanhope  Street: 

Both  directions  to  the  DeKalb  Avenue  Line  (when  operated) 
Metropolitan  Avenue  and  Flushing  Avenue: 

Both  directions  to  the  Flushing  Avenue  Line  in  both  directions 

Metropolitan  Avenue  and  Grand  Street: 

Westbound  to  the  Grand  Street  Line  eastbound  i 

Westbound  to  the  Metropolitan  Avenue  Shuttle  westbound 

Grand  Street  and  Graham  Avenue: 

Both  directions  to  the  Graham  Avenue  Line  in  both  directions 
Grand  and  Lorimer  Streets: 

Both   directions   to   the   Lorimer   Street   and   Tompklns-Culver   Lines   in   both 
directions 
Grand   Street  and   Union   Avenue: 

Both  directions  to  the  Union  Avenue  Line  in  both  directions 
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Bridge  Plmsa: 

Both  directions  to  the  Croestown  Line  111  both  dtrectlons 
Westbound  to  the  Broadway,  Franklin  Avenue,  Ocean  Avenue,  Nostrand  AvenucL 
Nostrand-Culver,    NoBtrand-Prospect    Park,    Ralph-Rockaway    Avenue,    Reld 
Av«nue,  Samner  Avenue  and  the  TompkliiB  Avenue  Lines  eastbound 

Broadway  Ferry: 

Westbound  to  the  Greenpoint  Line  in  both  directions  via  Grand  Street-Broad- 
way Ferry  Shuttle,  at  Bridge  Plaza 

METROPOLITAN  AVENUE  SHUTTLE 

Xletrr.poUtan  Avenue  and  Grand  Street: 

Eastbound  to  the  Grand  Street  and  Metropolitan  Avenue  Lines  eastbound 
Metropolitan  Avenue  and  Graham  Avenue: 

Both  directions  to  the  Graham  Avenue  Line  In  both  directions 

Metropolitan  Avenue  and  Lorimer  Street: 

Both  directions  to  the  Lorimer  Street  and  Tompklns-Culver  Lines  in  both 
directions 

Metropolitan  and  TTnion  Avenues: 

Both  directions  to  the  Union  Avenue  Line  in  both  directions 

Metropolitan  and   IMggs  Avenues: 

Both  directions  to  the  Crosstown  Line  westbound 
Metropolitan  Avenue  and  Bedford  Avenue: 

Both  directions  to  the  Crosstown  Line  eastbound 
Metropolitan  and  Kent  Avenues: 

Westbound  to  the  Greenpoint  Line  in  both  directions 

Broadway  Forry: 

Westbound  to  the  Crosstown,  Nostrand  Avenue  and  Ocean  Avenue  Lines  east- 
bound 

Westbound  to  the  Broadway,  Nostrand-Culver,  Nostrand-Prospect  Park,  Frank- 
lin Avenue,  Ralph-Rockaway  Avenue,  Reid  Avenue,  Sumner  Avenue,  Wyckoff 
Avenue,  Tompkins  Avenue  and  Hamburg  Avenue'  Lines  via  Grand  Street- 
Broadway  Ferry  Shuttle,  at  Bridge  Plaza 

MEEKER  AVENUE  LINE 

(Feeder  Line) 

Meeker  and  Graham  Avenues: 

Westbound  to  the  Graham  Avenue  Line  in  both  directions.  With  full  cash 
fare  rights  on  Graham  Avenue  except  to  Nassau  Avenue  Line 

Meeker  and  Varlck  Avenues: 

Eastbound  to  the  Nassau  Avenue  Line  westbound 

MONTAGUE  STREET  UNB 

(Feeder  Line) 
Fulton  Ferry: 

Westbound  to  the  Furman  Street  Line  eastbound 

Bands  and  Fulton  Streets: 

Both  directions  to  the  Bergen  Street,  Blushing  Avenue,  Flushing-Knickerbocker, 
Park  Avenue,  Graham  Avenue,  Seventh  Avenue,  Smith  Street,  Vanderbllt 
Avenue  and  Fulton  Street  Lines 

Borough  Hall  (Tillary  Street): 

Both  directions  to  the  Court  Street,  DeKalb  Avenue,  Flatbush  Avenue,  Flat- 
bush-Seventh  Avenue.  Gates  Avenue,  ilicks  Street,  Myrtle  Avenue,  Putnam 
Avenue,  St.  Johns  Place,  Third  Avenue,  Union  Street,  Rogers  Avenue  and 
Sixteenth  Avenue  Lines  in  both  directions 

Both  directions  to  the  Crosstown  Line  in  l>oth  directions 

MYRTLE  AVENUE  LINE 

Myrtle  and  Wyokoff  Avenues: 

Eastbound  to  the  Cypress  Hills  Line,  Richmond  Hill  Line  and  Wyckoff  Avenue 

Shuttle  eastbound 
Eastbound  to  the  Wyckoff  Avenue  Line  westbound 

Myrtle  Avenue  and   Gates  Aveane: 

Eastbound  to  Gates-Prospect  Park  Line  westbound 
Myrtle  and  Knickerbocker  Avenues: 

Eastbound  to  the  Union  Avenue  Line  westbound 
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le^prtle  and  Hamburg  Avenuei: 

Both  directions  to  the  Hamburg  Arenne  Line  in  both  directions 

Myrtle  and  Central  Avennea: 

Westbound  to  the  Park  Avenue  Line  in  both  directions 
Eastbound  to  the  Park  Avenue  Line  eastbound 

Myrtle  and  DeKalb  Avenues: 

Westbound  to  the  DeKalb  Avenue  Line  westbound 
Eastbound  to  the  DeKalb  Avenue  Line  eastbound 

Xlyrtle  and  Bushwiek  Avenues: 

Eastbound  to  the  Bushwiek  Avenue  Line  westbound 

Myrtle  Avenue  and  Broadway: 

Both  directions  to  the  Broadway,  Beid  Avenue  and  Balph-Bockaway  Avenue 
Lines  in  both  directions 

Myrtle  and  Sumner  Avenues: 

Both  directions  to  the  Sumner  Avenue  Line  in  both  directions 

Myrtle  and  Tompkins  Avenues: 

Both  directions  to  the  Tompkins  Avenue  and  Tompkins-Culver  Lines  in  both 
directions 

Myrtle  and  Maroy  Avenues: 

Both  directions  to  the  Ocean  Avenue  Line  in  both  directions 

Myrtle   and   Kostrand   Avenues: 

Both  directions  to  the  Lorlmer  Street,  Nostrand  Avenue,  Nostrand-Culver  and 
Noatrand-Prospect  Park  Lines  in  both  directions 

Mrrtle  and  Franklin  Avenues: 

Both  directions  to  the  Franklin  Avenue  Line  in  both  directions 

Myrtle  and  Classen- Washington-Yanderbilt  Avenues: 

Both  directions  to  the  Greenpolnt  Line  in  both  directions 

Myrtle  and  Vaaderbilt  Avenues: 

Westbound  to  Vanderbilt  Avenue  Line  in  both  directions 
Eastbound  to  the  Vanderbilt  Avenue  Line  eastbound 

Myrtle  Avenue  and  Raymond  Street: 

EUiBtbound  to  the  Crosstown  Line  westbound 

Myrtle  Avenue  and  Kavy  Street: 

Westbound  to  the  Crosstown  Line  eastbound 

Myrtle  Avenue  and  Jay  Street : 

Westbound  to  the  Smith  Street  Line  in  both  directions 
Eiastbound  to  the  Smith  Street  Line  eastbound 

Myrtle  Avenue  and  Adams  Street: 

Westbound  to  the  Fifth  Avenue,  Seventh  Avenue  and  Bergen  Street  Lines  in 
both  directions 

Eastbound  to  the  Fifth  Avenue,  Seventh  Avenue  and  Bergen  Street  Lines  east- 
bound 

Borough  Hall: 

Westbound  to  the  Court  Street,  Sixteenth  Avenue,  Union  Street,  Putnam  Ave- 
nue, Fttlton  Street,  Flatbush  Avenue,  EUcks  Street,  Rogers  Avenue,  St.  Johns 
Place,  Third  Avenue  and  Flatbush-Seventh  Avenue  Lines  eastbound 

Borough  Hall  and  Tillary  Street: 

Both  directions  to  the  Montague  Street  Line  In  both  directions 

Sands  and   Washington   Streets: 

Westbound  to  the  Flushing  Avenue  and  Graham  Avenue  Lines  eastbound 

NASSAU  AVENUE  LINE 

(Feeder  Line) 

Vassau  and  Manhattan  Avenues: 

Westbound  to  the  Crosstown.  Lorlmer  Street,  Graham  Avenue,  Tompklns-Culver 
and  Union  Avenue  Lines  in  .both  directions.  With  full  cash  fare  rights  on 
these  lines  except  on  Graham  Avenue  to  Meeker  Avenue  Line 

Hassan  Avenue  and  Yarlok  Avenue: 

Eastbound  to  the  Meeker  Avenue  Line  westbound 
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NEW  lots  avenue  LINE 
(Feeder  Line) 

New  Lots  Avenae  and  Rockawmy  Avenne: 

Westbound  to  the  Ralph-Rockaway  and  Church  Avenue  Lines  westbound,  and 
to  the  Hamburg  Avenue  Line  in  both  directions,  with  full  cash  fare  rights 
on  these  lines 

NOSTRAND  AVENUE  LINE 

(See  feeder  privileges) 

Nostrand  and  Flatbnsh  Avenues: 

Bastbound  to  the  Flat  bush  Avenue  Line  in  both  directions  and  to  Nostrand 
Avenue  Shuttle  eastbound 

Nostrand  and  Tildon  Avenues: 

Both  directions  to  the  Holy  Cross  Cemetery  Shuttle  westbound  (toward  Ceme- 
tery) 

Nostrand  and  Ohnroh  Avenues: 

Both  directions  to  the  Church  Avenue  Line  in  both  directions 
Westbound  to  the  Beid  Avenue  Line  in  both  directions 
Eastbound  to  the  Reid  Avenue  Line  eastbound 

Nostrand  Avenue  and  Xalbono  Street: 

Westbound  to  the  Lorimer  Street  and  Tompkins  Avenue  Lines  in  both  direc- 
tions with  cash  fare  rights  on  these  lines  to  intersectlnsr  surface  lines,  to 
the  Gates-Prospect  Park  Line  in  both  directions,  and  to  the  Nostrand-Proe- 
pect  Park  and  Nostrand-Culver  Lines  eastbound 

Nostrand  Avenue  and  St.  Johns  Place: 

Both  directions  to  the  St.  Johns  Place  Line  in  both  directions 

Nostrand  Avenue  and  Bergen  Street: 

Westbound  to  the  Tompklns-Culver  Line  westbound 
Elastbound  to  the  Tompklns-Culver  Line  eastbound 

Both  directions  to  the  Bergen  Street  and  Hoyt  and  Sackett  Street  Lines  in 
both  directions 

Nostrand  Avenue  and  Fulton  Street: 

Both  directions  to  the  Fulton  Street  Line  in  both  directions 

Nostrand  Avenue  and  Putnam  Avenue-Halsey  Street: 

Both  directions  to  the  Putnam  Avenue  Line  in  both  directions 

Nostrand  and  Gates  Avenues: 

Both  directions  to  the  Gates  Avenue  Line  in  both  directions 
Eastbound  to  the  Gates-Prospect  Park  Line  in  both  directions 

Nostrand   and  DeKalb  Avoauos: 

Both  directions  to  the  DeKalb  Avenue  Line  In  both  directions 

Nostrand    and    Myrtle    Avenues: 

Both  directions  to  the  Myrtle  Avenue  Line  In  both  directions 

Nostrand  and  Park  Avenues: 

Both  directions  to  the  Park  Avenue  Line  in  both  directions 

Nostrand  and  Flushing  Avenues: 

Both  directions  to  the  Flushing  Avenue,  Flushing-Knickerbocker  and  Graham 
Avenue  Lines  in  both  directions 

Nostrand  Avenue  and  Lorimet   Street: 

Eastbound  to  the  Lorimer  Street  Line  in  both  directions 

Bridge  Plasa: 

Both  directions  to  the  Crosstown  Line  In  both  directions 

Westbound  to  the  Bushwlck  Avenue,  Broadway,  Hamburg  Avenue,  Metropolitan 
Avenue,  Ralph-Rockaway  Avenue,  Sumner  Avenue,  Wyckoff  Avenue  and 
Grand  Street  Lines  eastbound  and  Grand  Street-Broadway  Ferry  Shuttle 
westbound 

Broadway  and  Kent  Avenues: 

Westbound  to  the  Greenpoint  Line  in  both  directions  and  Metropolitan  Avenue 
Shuttle  eastbound 

NOSTRAND-CULVER  LINE 

Sixteenth  and  Qravesend  Avenues: 

Both  directions  to  the  Sixteenth  Avenue  Line  in  both  directions 
Oravesead  Avenue  and  Ohuroh  Avenue: 

Westbound  to  the  Church  Avenue  Line  in  both  directions 
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Chnroh  and  Ooney  IiUnd  Avennei: 

Westbound  to  the  Franklin  Avenue  Line  westbound 
Westbound  to  the  Smith  Street  Line  westbound 
Bastbound  to  the  Franklin  Avenue  Line  eastbound 
Eastbound  to  the  Smith  Street  Line  In  both  directions 

Chnroh  and  Flatbnth  Avenues: 

Westbound  to  the  Flatbush  Avenue  Lines  In  both  directions 
Eastbound  to  Church  Avenue  Line  In  both  directions 

Flatbush  Avenue  and  Malbone  Street: 

Westbound  to  the  Lorlmer  Street  Line  westbound 
Eastbound  to  the  Flatbush  Avenue  Line  In  both  directions 

Malbono  Street  and  Rovers  Avenue: 

Westbound  to  the  Tompklns-Culver  Line  westbound 
Eastbound  to  the  Tompklns-Culver  Line  eastbound 
Both  directions  to  the  Rogers  Avenue  Line  in  both  directions 
Westbound  to  Ocean  Avenue  Line  eastbound 

Hostraad  Avenue  and  Xalbone  Street: 

Westbound  to  the  Nostrand  Avenue  Line  eastbound 
Hostrand  Avenue  and  St.  Johns  Place: 

Both  directions  to  the  St.  Johns  Place  Line  in  both  directions 

Hostrand  Avenue  and  Bergen  Street: 

Westbound  to  the  Tompklns-Culver  Line  westbound 
Eastbound  to  the  Tompklns-Culver  Line  eastbound 

Both  directions  to  the  Bergen  Street  and  Hoyt  and  Sackett  Street  Lines  in 
both  directions 

Hostrand  Avenue  and  Fulton  Street: 

Both  directions  to  the  Fulton  Street  Line  in  both  directions 
Hostrand  and  Putnam  Avenues-Halsey  Street: 

Both  directions  to  the  Putnam  Avenue  Line  In  both  directions 

Hostrand  and  Gates  Avenues: 

Eastbound  to  the  Gates-Prospect  Park  Line  eastbound 
Both  directions  to  Gates  Avenue  Line  in  both  directions 

Hostrand  and  DeKalb  Avenues: 

Both  directions  to  the  DeKalb  Avenue  Line  in  both  directions 
Hostrand   and    Xyrtle    Avenues: 

Both  directions  to  the  Myrtle  Avenue  Line  in  both  directions 
Hostrand  and  Park  Avenues: 

Both  directions  to  the  Park  Avenue  Line  in  both  directions 
Hostrand  and  Flushing  Avenues: 

Both  directions  to  the  Flushing  Avenue,  Flushing-Knickerbocker  and  Graham 
Avenues  Lines  in  both  directions 

Hoitrand  Avenue  and  Lorlmer  Street: 

Eastbound  to  the  Lorlmer  Street  Line  westbound 

Bridge  Plasa: 

Both  directions  to  the  Crosstown  Line  in  both  directions 

Westbound    to    the    Broadway,    Bushwick    Avenue,    Grand    Street,    Hamburg 

Avenue,  Metropolitan  Avenue.  Ralph-Rockaway  Avenues,  Sumner  Avenue  and 

Wyckoff  Avenue  Lines  eastbound 

Broadway  Ferry: 

To  Greenpolnt   Line  In   both  directions  and   to  Metropolitan   Avenue   Shuttle 
eastbound  via  Broadway  Ferry  Shuttle  at  Bridge  Plaza 

NOSTRAND-PROSPECT  PARK  LINE 

Malbone  Street  and  Flatbush  Avenue: 

Eastbound  to  the  Flatbush  Avenue  Line  in  both  directions 

Malbone  Street  and  Rogers  Avenue: 

Westbound  to  the  Tompklns-Culver  Line  in  both  directions,  and  to  the  Ocean 

Avenue  Line  eastbound 
Eastbound  to  the  Tompklns-Culver  Line  eastbound 
Both  directions  to  the  Rogers  Avenue  Line  in  both  directions 

Malbone  Street  and  Hostrand  Avenue: 

Westbound  to 'the  Nostrand  Avenue  Line  eastbound 
Hostrand  Avenue  and  St.  Johns  Plaoe: 

Both  directions  to  the  St.  Johns  Place  Line  In  both  directions 
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Hofltrand  Avenue  and  Bergen  Street: 

Westboand  to  the  Tompkine-CuWer  Line  westbound 
Baetbound  to  the  Tompkins-Colver  Line  eaetbound 

Both  directions  to  the  Bergen  Street,  and  Hoyt  and  Sackett  Street  Lines  in 
both  directions 

Nostrand  Avenue  and  Fulton  Street: 

Both  directions  to  the  Fulton  Street  Line  in  both  directions 
Xostrand  and  Putnam  Avenuea-Halsay  Street: 

Both  directions  to  the  Putnam  Avenue  Line  in  both  directioDB 

Xostrand  and  Gates  Avenues: 

Both  directions  to  the  Greene  and  Gates  Avenue  Line  in  both  directions 
Eastbound  to  the  Gates-Prospect  Park  Line  eastbound 

Xostrand   and   DeKalb   Avenues: 

Both  directions  to  the  DeKalb  Avenue  Line  in  both  directions 
Xostrand    and    Xyrtle    Avenues: 

Both  directions  to  the  Myrtle  Avenue  Line  in  both  directions 
Xostrand  and  Park  Avenues: 

Both  directions  to  the  Park  Avenue  Line  in  both  directions 

Xostrand  and  Flushing  Avenues: 

Both  directions  to  the  Flushing  Avenue,  Flushing-Knickerbocker,  and  Graham 
Avenue  Lines  in  both  directions 

Xostrand  Avenue  and  Lorimer  Street: 

Bastbound  to  the  Lorimer  Street  Line  westbound 

Bridge  Plasa: 

Both  directions  to  the  Crosstown  Line  in  both  directions 

Westbound  to  the  Bushwick  Avenue.  Grand  Street,  Hamburg  Avenue,  Metro- 
politan Avenue,  Broadway,  Reid  Avenue,  Sumner  Avenue,  Ralph-Bockaway 
Avenue,  and  Wyckoff  Avenue  Lines  eastbound 

Broadway  Ferry: 

To  Qreenpoint  Line  in  both  directions  and  Metropolitan  Avenue  Shuttle  east- 
bound  via  Broadway  Ferry  Shuttle  at  Bridge  Plaza 

NOSTRAND  AVENUE  SHUTTLE 

(Feeder  Line) 
Xostrand  and  Flatbush  Avenues: 

Westbound  to  the  Nostrand  Avenue  and  Flatbush  Avenue  Lines  in  both  direc- 
tions with  full  cash  fare  rights  on  these  lines 

OCEAN  AVENUE  LINE 
(See  feeder  privileges) 
Flatbush  Avenue  and  Avenue  '*  F  *' 

Both  directions  to  the  Flatbush  Avenue  Line  in  both  directions 
Westbound  to  the  Rogers  Avenue  Line  westbound  with  cash  fare  rights  on 
Rogers  Avenue  Line 

Rogers  and  Ohurch  Avenues: 

Both  directions  to  the  Church  Avenue  Line  in  both  directions 
Westbound  to  the  Reid  Avenue  line  in  both  directions 
Eastbound  to  the  Reid  Avenue  Line  eastbound 

Rogers  Avenue  and  Kalbone  Street: 

Westbound  to  Lorimer  Street,  Nostrand-Culver,  Nostrand-Prospect  Park  and 
Tompkins  Avenue  Lines  eastbound 

Rogers  Avenue  and  St.  Johns-Sterling  Plaoes: 

Both  directions  to  the  St.  Johns  Place  Line  in  both  directions 
Eastbound  to  the  Rogers  Avenue  Line  westbound 

Rogers  Avenue  and  Bergen  Street-Xostrand  Avenue: 

Both  directions  to  the  Bergen  Street  and  Hoyt  and  Sackett  Street  Lines  in 
both  directions 

Fulton  Street  and  Maroy  Avenue-Xostrand  Avenue: 

Both  directions  to  the  Pulton  Street  Line  in  both  directions 

Marcy  Avenue  and  Halsey  Street: 

Both  directions  to  the  Putnam  Avenue  Line  in  both  directions 

Maroy  and  Gates  Avenues: 

Both  directions  to  the  Gates  Avenue  Line  in  both  directions 
Westbound  to  the  Gates-Prospect  Park  Line  eastbound 
Eastbound  to  the  Gates-Prospect  Park  Line  In  both  directions 
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Umtcj  and  ItoKalb  Atoiivm: 

Botb  directions  to  the  DeKalb  AveDue  line  In  botb  directions 

Maroy  and  Xyrtlo  ATonnei: 

Botb  directions  to  tbe  Myrtle  Ayenue  Line  in  botb  directions 

Karoy  and  Park  Avennes: 

Botb  directions  to  tbe  Park  Avenue  Line  in  botb  directions 

Marey  and  Flushing  Avenues: 

Botb  directions  to  tbe  Flushing  Avenue,  Flnshlng^Knickerbocker  and  Graham 
Avenue  Lines  in  botb  directions 

Xaroy  Avenue  and  Lorimer  Street: 

Westbound  to  tbe  Lorimer  Street  Line  westbound 
Bastbound  to  the  Lorimer  Street  Line  In  both  directions 

Xaroy  Avenue  and  Broadway: 

Westbound  to  the  Broadway,  Hamburg  Avenue.  Balph-Bockaway  Avenue,  Sum- 
ner Avenue  and  Wyckoff  Avenue  Lines  eastbound 

Bridge  Plasa: 

Westbound  to  tbe  Bushwlck  Avenue,  Grand  Street  and  Metropolitan  Avenue 
Lines  eastbound  and  to  tbe  Crosstown  Line  in  botii  directions 

Broadway  Ferry: 

Westbound  to  tbe  Greenpoint  Line  in  both  directions  and  to  the  Metropolitan 
Avenue  Shuttle  eastbound 

PARK  AVENUE  LINE 

Central  Avenue  and  Cooper  Street: 

Bastbound  to  the  Hamburg  Avenue  Line  eastbound 

Central  Avenue  and  Halsey  Street: 

Westbound  to  the  Putnam  Avenue  Line  in  both  directions 
Eastbound  to  the  Putnam  Avenue  Line  eastbound 

Central  and  Gates  Avenues: 

Both  directions  to  the  Gates-Prospect  Park  Line  in  botb  directions 
Westbound  to  tbe  Gates  Avenue  Line  in  both  directions 
Bastbound  to  the  Gates  Avenue  Line  eastbound 

Central  and  Myrtle  Avenues: 

Westbound  to  tbe  Bushwlck  Avenue,  DeKalb  Avenue  and  Myrtle  Avenue  Lines 

In  both  directions 
Eastbound  to  the  Bushwlck  Avenue,  DeKalb  Avenue  and  Myrtle  Avenue  Lines 

eastbound 

Jefferson  Street  and  Bushwlok  Avenue: 

Westbound  to  tbe  Bushwlck  Avenue  Line  westbound 
Eastbound  to  the  Bushwlck  Avenue  Line  in  botb  directions 

Park  Avenue  and  Broadway: 

Both  directions  to  tbe  Broadway,  Reid  Avenue  and  Ralph-Rockaway  Avenue 
Lines  in  both  directions 

Park  and  Sumner  Avenues: 

Botb  directions  to  tbe  Sumner  Avenue  line  in  botb  directions 

Park  and  Tompkins  Avennei: 

Botb  directions  to  tbe  Tompkins  Avenue  and  I'ompklns-Culver  Lines  in  botb 
directions 

Park  and  Marey  Avenuei: 

Both  directions  to  the  Ocean  Avenue  Line  in  both  directions 

Park  and  Xostrand  Avenues: 

Both  directions  to  tbe  Lorimer  Street,  Nostrand  Avenue.  Nostrand-Culver  and 
Nostrand-Prospect  Park  Lines  in  both  directions 

Park  and  Franklin  Avenues: 

Both  directions  to  the  Franklin  Avenue  Line  in  botb  directions 

Park  and  Classen  Avenues-Washington  Avenue: 

Both  directions  to  the  Greenpoint  Line  In  both  directions 

Park  and  Washington  Avenues: 

Westbound  to  tbe  Crosstown  Line  in  both  directions 

Park  and  Yanderbllt  Avenues: 

Westbound  to  the  Vanderbilt  Avenue  Line  eastbound 
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Park  Avenve  and  Raymosd  Street: 

Bastboand  to  the  Crosstown  Liae  westboand 

Park  Avenue  and  Navy  Street: 

Eastbound  to  tbe  Crosstown  Line  eastboand 
Ck>noord  and  Jay  Streeti: 

Westboand  to  the  Smith  Street  Line  eastbound 

Oonoord  and  Adams  Streeti: 

Westbound  to  the  Bergen  Street  and  Seventh  Avenue  Lines  eastbound 
Both  directions  to  the  Fifth  Avenue  Line  in  both  directions 

Bands  and  Washington  Streets: 

Westbound  to  the  Court   Street.   Fulton   Street,   Flatbush   Avenue  and  Union 

Street  Lines  eastbound,  at  Hish  Street  Station  on  structure  or  at  Borough 

Hall  via  the  Montague  Street  Line  at  Sands  Street 
Westbound    to   the    Flatbush-Seventh    Avenue,    Hicks    Street,    Rogers   Avenue, 

Sixteenth  Avenue,   St.  Johns  Place  and  Third  Avenue  Lines  eastbound,  at 

Borough  Hall,  Montague  Street  Line  at  Sands  Street 

PUTNAM  AVENUE  LINE 

Halsey  Street  and'Wyokoff  Avenue: 

Eastbound  to  the  Wyckoff  Avenue  Shuttle  westbound 

Kalsey  Street  and  Hamburg  Avenue: 

Both  directions  to  the  Hamburg  Avenue  Line  in  both  directions 

Halsey  Street  and  Central  Avenue: 

Westbound  to  the  Park  Avenue  Line  in  both  directions 
Eastbound  to  the  Park  Avenue  Line  eastbound 

Halsey  Street  and  Broadway: 

Both  directions  to  the  Broadway  Line  in  both  directions 

Halsey  Street  and  Balph  Avenue: 

Both  directions  to  the  Ralph-Rockaway  Avenue  Line  in  both  directions 
Halsey  Street  and  Reld  Avenue: 

Both  directions  to  the  Reid  Avenue  Line  in  both  directions 
Halsey  Street  and  Sumner  Avenue: 

Both  directions  to  the  Sumner  Avenue  Line  In  both  directions 

Halsey  Street  and  Tompkins  Avenue: 

Both  directions  to  the  Tompkins  Avenue  and  Tompkins-Culver  Lines  in  both 
directions 

Halsey  Street  and  Marcy  Avenue: 

Both  directions  to  the  Ocean  Avenue  Line  in  both  directions 

Halsey  Street  and  Hostrand-Putnam  Avenues: 

Both  directions  to  the  Lorimer  Street,  Nostrand  Avenue,  Nostrand-Culver,  and 

Nostrand-Prospect  Park  Lines  in  both  directions 
Westbound  to  the  Gates-Prospect  Park  Lines  towards  Prospect  Park 
Eastbound  to  the  Gates-Prospect  Park  Line  in  both  directions 

Putnam  and  Franklin  Avenues: 

Both  directions  to  the  Franklin  Avenue  Line  in  both  directions 

Fulton  Street  and  Yanderbilt  Avenue: 

Both  directions  to  the  Greenpoint  Line  in  both  directions 
Westbound  to  the  Vanderbllt  Avenue  Line  In  both  directions 
Eastbound  to  the  Vanderbllt  Avenue  Line  eastbound 

Fulton   Street  and  Flatbush   Avenue-Llvlngston   Street: 

Westbound  to  the  Flatbush  Avenue,  Flatbush-Seventh  Avenue,  Sixteenth  Avenue, 
Rogers  Avenue,  St.  Johns  Place  and  Third  Avenue  Lines  eastbound 

Fulton  Street  and  DeKalb  Avenue: 

Westbound  to  the  DeKalb  Avenue  Line  eastbound 

Fulton  and  Smith  Streets: 

Westbound  to  the  Smith  Street  Line  in  both  directions 
Eastbound  to  the  Smith  Street  Line  eastbound 

Fulton  Street  and  Boerum  Place: 

Westbound  to  the  Vitth  Avenue,  Seventh  Avenue  and  Bergen  Street  Lines  in 

both  directions 
Eastbound  to  Fifth  Avenue  Line  eastbound 

Fulton  and  Wllloughhy  Streets: 

Both  directions  to  the  Crosstown  Line  in  both  directions 
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Boronfh  Hall: 

Westbound  to  the  Court  Street,  Hicks  Street.  Union  Street  and  Myrtle  Avenue 
Lines  eastbound 

Borovrh  Sail  and  TUlary  Street: 

Both  directions  to  the  Montague  Street  Line  In  both  directions 

Sands  and  Washington  Streets: 

Westbound    to    the    Flushing    Avenue,    i<nuHhlng-Kniclcerbocker    and    Graham 
Avenue  Lines  eastbound 

•  RALPH  AVENUE  SHUTTLE 
(Feeder  Line) 
New  Lots  Avenue  and  East  98th  Street: 

Eastbound  to  the  Church  Avenue  Line  in  both  directions 

Balph  Avenne  and  St.  Johns  Plaoe: 

Westbound  to  the  Bergen  Street  Line  in  both  directions 
Westbound  to  the  Ralph-Rockaway  Avenue  Line  in  both  directions 

RALPH-ROCKAWAY  AVENUE  LINE 
t  New  Lots  Avenue  and  Rockaway  Avenne: 

Eastbound  to  the  Church  Avenue  Line  westbound  and  to  the  New  Lots  aiid 
Hamburg  Avenue  Lines  eastbound 

Rockaway  and  East  Hew  York  Avenues: 

Westbound  to  the  Bergen  Street  Line  in  both  directions 

St.  Johns  Plaoe  and  Ralph  Avenue: 

Both  directions  to  the  Ralph  Avenue  Shuttle  Line  eastbound 
Eastbound  to  the  Bergen  Street  Line  in  both  directions 

St.  Johns  Plaoe  and  Buffalo  Avenue: 

Both  directions  to  St.  Johns  Place  Line  westbound,  via  the  Bergen  Street  Line 
at  Ralph  AVenue 

Ralph  Avenue  and  Fnlton  Street: 

Both  directions  to  the  Fulton  Street  Line  in  both  directions 

Ralph  Avenue  and  Halsey  Street: 

Both  directions  to  the  Putnam  Avenue  Line  in  both  directions 
Ralph  and   Gates   Avenues: 

Both  directions  to  the  Gates  Avenue  and   Gates-Prospect  Park  Line  in   both 
directions 

Ralph  Avenue  and  Broadway: 

Westbound  to  the  Broadway  Line  eastbound 
Broadway  and  DeXalh  Avenue: 

Both  directions  to  the  DeKalb  Avenue  Line  in  both  directions 
Broadway  and  Reid  Avenue: 

Westbound  to  the  Reid  Avenue  Line  eastbound 
Broadway  and  Xyrtle  Avenue: 

Both  directions  to  the  Myrtle  Avenue  Line  in  both  directions 
Broadway  and  Park  Avenne: 

Both  directions  to  the  Park  Avenue  Line  in  both  directions 
Broadway  and  Sumner  Avenue; 

Westbound  to  Sumner  Avenue  Line  eastbound 

Broadway  and  Flushing  Avenne: 

Both  directions  to  the  Flushing  Avenue  and  Flushing-Knickerbocker  Lines  in 

both  directions 
Westbound  to  Union  Avenue  Line  in  both  directions 
Eastbound  to  Union  Avenue  Line  eastbound 

Broadway  and  Graham  Avenue: 

Both  directions  to  the  Graham  Avenue  Line  in  both  directions 

*  Note  :  This  line  is  a  feeder  line  to  all  intersecting  surface  lines  and  gives  full 
cash  fare  rights  on  these  lines 

t  Note  :  Passengers  transferring  to  this  line  from  the  New  Lots  Ave.  Line  and 
the  Hamburg  Ave.  Line  south  of  New  Lots  Avenue,  will  have  full  cash  fare  rights 
on  this  line 
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Broadway  and  Lorlmer  Street: 

Both  directions  to  the  Lorlmer   Street  and  TompUns-Calyer  Lines  In  both 
directions 

Broadway  and  XeXlhhln  Street: 

Westbound  to  the  Wyckofl  Avenue  Line  eastbound 

Broadway  and  ITnlon  Avenue: 

Westbound  to  the  Union  Avenue  Line  westbound 
Eastbound  to  the  Union  Avenue  Line  In  both  directions 

Broadway  and  Xarey  Avenue: 

Westbound  to  the  Ocean  Avenue  Line  eastbound 

Brldffe  Plasa: 

Both  directions  to  the  Crosstown  Line  In  both  directions 

Westbound  to  the  Franklin  Avenue,  Grand  Street.  Nostrand  Avenue,  Nostrand- 

Culver,  Nostrand-Prospect  Park,  Metropolitan  Avenue  and  Tompkins  Avenue 

Lines  eastbound 

Broadway   Ferry: 

Westbound  to  the  Greenpoint  Line  In  both  directions,  and  Metropolitan  Avenue 
Shuttle  eastbound  via  Broadway  Ferry  Shuttle  at  Bridge  Plasa 

BEID  AVENUE  LINE 

Sixteenth  and  Oravesend  Avenues: 

Westbound  to  the  Sixteenth  Avenue  Line  In  both  directions 
Eastbound  to  the  Sixteenth  Avenue  Line  toward  Borough  Park 

Ghuroh  and  Oravesend  Avenues: 

Westbound  to  the  Church  Avenue  Line  in  both  directions 
Eastbound  to  the  Sixteenth  Avenue  Line  westbound 

Ghuroh  and  Ooney  Island  Avenues: 

Westbound  to  the  Franklin  Avenue  and  Smith  Street  Lines  westbound 
Eastbound  to  the  Franklin  Avenue  Line  eastbound,  and  to  the  Smith  Street 
Line  In  both  directions 

Ohuroh  and  Flatbush  Avenues: 

Both  directions  to  the  Flatbush  Avenue  Line  in  both  directions 

Ghuroh  and  Bogers  Avenues: 

Westbound  to  the  Ocean  Avenue  Line  in  both  directions 

Eastbound  to  the  Ocean  Avenue  Line  eastbound 

Both  directions  to  the  Sogers  Avenue  Line  in  both  directions 

Ghuroh  and  Hoitrand  Avenuei: 

Westbound  to  the  Nostrand  Avenue  Line  in  both  directions 
S*astbound  to  the  Nostrand  Avenue  Line  eastbound 

Ohuroh  and  T7tlca  Avenues: 

Eastbound  to  the  Church  Avenue  Line  in  both  directions,  and  to  tbe  Utica 
Avenue  Shuttle 

Vtloa  Avenue  and  Bergen  Street: 

Both  directions  to  the  Bergen  Street  Line  in  both  directions 
Xrtloa  Avenue-Fulton  Street-Beld  Avenue: 

Both  directions  to  the  Fulton  Street  Line  In  both  directions 

Bold  Avenue  and  Halsey  Street: 

Both  directions  to  tbe  Putnam  Avenue  Line  In  both  directions 

Bold  and  Oatss  Avenues: 

Both  directions  to  the  Gates  Avenue  and  Gates-Prospect  Park  Lines  in  both 
directions 

Bold  and  DeKalb  Avenues: 

Both  directions  to  the  DeKalb  Avenue  Line  in  both  directions 

Bold  Avenue  and  Broadway: 

Westbound  to  the  Broadway  and  Balph-Bockaway  Avenue  Lines  eastbound 

Broadway  and  Myrtle  Avenue: 

Both  directions  to  the  Myrtle  Avenue  Line  in  both  directions 

Broadway  and  Park  Avenue: 

Both  directions  to  the  Park  Avenue  Line  in  both  directions 

Broadway  and  Sumner  Avenue: 

Westbound  to  the  Sumner  Avenue  Line  eastbound 
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Broadway  and  Fluihiiiff  Avoniie: 

Both  directions  to  the  Flnahlnf  Avenue  and  Flushing-Knickerbocker  Lines  in 

both  directions 
Westbound  to  the  Union  Avenue  Line  in  both  directions 
Bastbound  to  the  Union  Avenue  Line  eastbound 

Broadwaj  and   Graham  Avenne: 

Both  directions  to  the  Graham  Avenue  Line  in  both  directions 

Broadway  and  Lorlmer  Street: 

Both  directions  to  the  Lorlmer  Street  in  both  directions,  and  to  the  Tompkins- 
Culver  Line  westbound 

Broadway   and  XcKlbbln   Street: 

Westbound  to  the  Wyckoff  Avenue  Line  eastbound 

Broadway  and  Throop-T7nlon  Avenues: 

Westbound  to  the  Union  Avenue  Line  westbound 
Eastbound  to  the  Union  Avenue  Line  in  both  directions 

Bridge  Plasa: 

Both  directions  to  the  Crosstown  Line  in  both  directions 
Westbound  to  the  Grand  Street,  Tompkins  Avenue,  Franklin  Avenue,  Nostrand- 
Prospect  Park  and  Metropolitan  Avenue  Lines  eastbound 

Broadway  Ferry: 

Westbound  to  the  Qreenpolnt  Line  in  both  directions,  and  to  the  Metropolitan 
Avenue  Shuttle  eastbound,  via  Broadway  Ferry  Shuttle,  at  Bridge  Plsja 

EOGBR8  AVENUE  LINE 
Flatbnsh  Avenue  and  Avenue  "F": 

Eastbound  to  the  Ocean  Avenue  and  Flatbush  Avenue  Lines  eastbound 

Sogers  and  Ohurch  Avenues: 

Both  directions  to  the  Church  Avenue  and  Reld  Avenue  Lines  In  both  directions 
Westbound  to  the  Tompkins-Culver  Line  in  both  directions 

Bogers  Avenue  and  Malbone  Street: 

Both  directions  to  the  Lorlmer  Street,  Tompkins  Avenue,  Nostrand-Prospect 
Park,  Nostrand-Culver  and  Gates-Prospect  Park  Lines  in  both  directions 

Bogers  Avenne  and  St.  Johns  Plaoe: 

Westbound  to  the  St.  Johns  Place  Line  eastbound 

Bogers  Avenne  and  Sterling  Plaoe: 

Eastbound  to  the  Ocean  Avenue  Line  westbound 

Sterling  Plaee  and  Franklin  Avenne: 

Westbound  to  the  Franklin  Avenue  Line  westbound 
Eastbound  to  the  Franklin  Avenue  Line  in  both  directions 

Washington  Avenne  and  Bergen  Street: 

Westbound  to  the  Bergen  Street  Line  and  Hoyt  and  Sackett  Street  Line 
westbound  ^ 

Eastbound  to  the  Bergen  Street  Line  eastbound  and  to  the  Hoyt  and  Sackett 
Street  Line  in  both  directions 

Atlantio  and  Yanderbilt  Avenues: 

Westbound  to  the  Yanderbilt  Avenue  Line  in  both  directions,  and  to  the  Six- 
teenth Avenue  Line  eastbound 
Eastbound  to  the  Yanderbilt  Avenue  Line  eastbound 
Both  directions  to  the  Greenpolnt  Line  in  both  directions 

Atlantio  and  Fifth  Avenues: 

Westbound  to  the  Fifth  and  Seventh  Avenue  Lines  in  both  directions 
Eastbound  to  the  Fifth  and  Seventh  Avenue  Lines  eastbound 

Flatbush  and  Atlantio  Avenues: 

Westbound  to  the  Flatbush-Seventh  Avenue  line  eastbound 

Flatbush  and  Third  Avenues: 

Westbound  to  the  Third  Avenue  Line  eastbound 
Flatbush  and  Lafayette  Avenues-Fulton  Street: 

Westbound  to  the  Putnam  Avenue  and  Gates  Avenue  Lines  eastbound 
Fulton  Street  and  DeKalb  Avenue: 

Westbound  to  the  DeKalb  Avenue  Line  eastbound 

Fnlton  and  Smith  Streets: 

Westbound  to  the  Smith  Street  Line  in  both  directloni 
Eastbound  to  the  Smith  Street  Line  eastbound 


522       Public  Sebvicb  Commission — Fibst  Distbiot 

Fulton  Street  and  Boemm  PUoe: 

Weetboand  to  the  Bergen  Street,  Fifth  Ayenue  and  Seventh  Avenue  Lines 
westbound 

Fulton  and  Wllloughby  Streets: 

Both  directions  to  the  Crosstown  Line  In  both  directions 

Borough  Sail: 

Westbound  to  Court  Street,  Hicks   Street,  Myrtle  Avenue  and  Union  Street 

Lines  eastbound 
To  Montague  Street  Line  In  both  directions 
Westbound  to  the  Flushing  Avenue,   Flushing-Knickerbocker,  Graham  Avenue 

and  Park  Avenue  Lines  via  Montague  Street  Line  at  Sands  Street 

BICHMOND  HILL  LINB 

(Feeder  Line) 
Wyokoff  and  Xyrtle  Avenues: 

Westbound  to  the  Gates  Avenue.  Gates*Prospect  Park,  Myrtle  Avenue,  Bush- 
wlck  Avenue.  Flushing-Knickerbocker,  Union  Avenue,  Wyckoff  Avenue  Lines 
and  Wyckoff  Avenue  Shuttle,  with  full  cash  fare  rights  on  these  lines  except 
that  transfer  to  Broadway  and  Fulton  Street  Lines  shall  be  final 

Myrtle  and  Seneca  (Oovert)  Avenues: 

Westbound  to  the  DeKalb  Avenue  Lines  westbound  (same  notation  as  above) 

Myrtle  and  Cypress  Avenues: 

Westbound  to  the  Cypress  Hills  Line  eastbound 

^Myrtle  and  Jamaica  Avenues: 

Eastbound  to  the  Jamaica  Avenue  Line  eastbound 

SEA   GATE   LINB 

Neptune  Avenue-West  5th  Btreet-Ooney  Island  Avenue: 

Westbound  to  the  Smith  Street  Line  westbound 

Eastbound  to  the  Smith  Street  Line  in  both  directions 

Same  rights  to  Franklin  Avenue  Line  when  operating  through  to  Coney  Island 

SEVENTH  AVENUE  LINE 

Ninth  Avenue  and  80th  Street: 

Eastbound  to  the  Sixteenth  Avenue  Line  toward  Borough  Park 

Seventh  Avenue  and  Fifteenth  Street: 

Westbound  to  the  Fifteenth  Street  Line  westbound 
Eastbound  to  the  Fifteenth  Street  Line  In  both  directions 

Seventh  Avenue  and  Ninth  Street: 

Westbound  to  the  Smith  Street  Line  in  both  directions 
Eastbound  to  the  Smith  Street  Line  eastbound 

Seventh  Avenue  and  TInlon  Street: 

Westbound  to  the  Union  Street  Line  westbound 
Eastbound  to  the  Union  Street  Line  eastbound 

Seventh  and  Flatbush  Avenues: 

Westbound  to  the  Flatbush  Avenue  Line  In  both  directions 
Eastbound  to  the  Flatbush  Avenue  Line  eastbound 

Flatbush  Avenue  and  Bergen  Street: 

Westbound    to   Bergen    Street   and    Hoyt   and    Sackett    Street   Lines   In    both 

directions 
Eastbound  to  Hoyt  and  Sackett  Street  Line  in  both  directions  and  to  Bergen 

Street  Line  eastbound 

Fifth  and  Atlantic  Avenues: 

Westbound  to  the  St.  Johns  Place  and  Bogers  Avenue  Lines  in  both  directions 
Eastbound  to  the  St.  Johns  Place  and  Bogers  Avenue  Lines  eastbound 

Atlantic  and  Third  Avenues: 

Westbound  to  the  Third  Avenue  Line  In  both  directions 
Eastbound  to  the  Third  Avenue  Line  eastbound 

Atlantic  Avenue  and  Boemm  Place: 

By  Agent,  between  South  Ferry,  Fulton  Ferry  and  Park  Bow  bound  cars 
Westbound  to  the  Hicks  Street  Line 

^  NoTx : —  Passengers  boarding  car  and  paying  a  cash  fare  between  Bldgewood 
Depot  and  Jamaica  Avenue  will  receive  a  final  transfer  to  the  Jamaica  Avenue  Line 
in  either  direction 
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Boomm  PUoo  and  Fulton  Street: 

Westbound   to   the  Flatbush-Seventh   Avenuet   Rogerti  Avenue  and   St.  Johns 

Place  Lines  westbound 
Westbound  to  the  DeKalb  Avenue,  Fulton  Street,  Gates  Avenue,  and  Putnam 

Avenue  Lines  in  both  directions 
Eastbound  to   the   Sixteenth  Avenue,  DeKalb  Avenue,  Qates  Avenue,   Fulton 

Street,  flatbush-Seventh  Avenue  and  Putnam  Avenue  Lines  eastbound 

Adams   and   WUlonghby   Streets : 

Both  directions  to  the  Crosstown  Line  in  both  directions 

Adams  Street  and  Xyrtle  Avenue: 

Westbound  to  the  Myrtle  Avenue  Line  In  both  directions 
Eastbound  to  the  Myrtle  Avenue  Line  eastbound 

Adams  and  Conoord  Streets: 

Westbound  to  the  Parle  and  Vanderbilt  Avenue  Lines  eastbound 

Adams  and  Bands  Street: 

Westbound  to  the  Flushing  Avenue,  Flushing-Knickerbocker  and  Graham 
Avenue  Lines  eastbound  and  both  directions  to  the  Montague  Street  Line 
westbound 

South  Ferry  Bbancb 

Court  Street  and  Atlantic  Avenue: 

Westbound  to  the  Union  Street  Line  westbound,  and  to  the  Hicks  Street  Line 

eastbound 
Westbound  to  the  Crosstown  Line  in  both  directions 
Both  directions  to  the  Court  Street  Line  in  both  directions 

Atlaatio  Avenue  and  BUoks  Street: 

Eastbound  to  the  Hicks  Street  Line  eastbound 

Atlantio  Avenue  and  Fnrman  Street: 

Westbound  to  the  Furman  Street  Line  westbound 

SIXTEENTH  AVENUE  LINE 

(See  feeder  privileges) 

Sixteenth  and  Oravesend  Avenues: 

Westbound  to  the  Beid  Avenue  Line  westbound 

Oravesend  and  Ohnrch  Avenues: 

Both  directions  to  the  Cl^urch  Avenue  Line  in  both  directions 
Eastbound   to   the   Nostrand-Culver,   Beid   Avenue  and   Tompkins-Culver   Line 
westbound 

Ninth  Avenue  Depot: 

Westbound  to  the  Flatbush-Seventh  Avenue,  Fifteenth  Street,  Greenpoint, 
Seventh  Avenue.  Union  Street  and  Vanderbilt  Avenue  Lines  westbound  with 
full  cash  fare  rights  on  these  lines 

Hiath  Avenue  and  Fifteenth  Street: 

Westbound  to  the  Smith  Street  Line  westbound 
Eastbound  to  the  Fifteenth  Street  Line  westbound 

Ninth  Avenue  and  Ninth  Street: 

Eastbound  to  the  Smith  Street  Line  eastbound 

Prospeot  Park  Plasa: 

Eastbound  to  the  Flatbush  Avenue  lAne  eastbound 
Westbound  to  the  Flatbush  Avenue  Line  in  both  directions 

Yanderbilt  Avenue  and  Bergen  Street: 

Both  directions  to  the  Hoyt  and  Sackett  Street  Line  in  both  directions 
Westbound  to  the  Bergen  Street  Line  in  both  directions 
Eastbound  to  the  Bergen  Street  Line  eastbound 

Yanderbilt  and  Atlaatio  Avenues: 

Eastbound  to  the  Greenpoint  Line  westbound 

Westbound  to  the  St.  Johns  Place  and  Bogers  Avenue  Lines  eastbound 

Atlantio  and  Fifth  Avenues: 

Westbound  to  the  Fifth  Avenue  Line  in  both  directions 
Eastbound  to  the  Fifth  Avenue  Line  eastbound 

Flatbush  and  Third  Avenues: 

Westbound  to  the  Third  Avenue  Line  eastbound 
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Flatbuh  and  Lafayette  Ayonnea-Fulton  Street: 

Westbound  to  the  Falton  Street,  Putnam  Avenue  and  Gates  Avenue  Linea 
eastbound 

Fulton  Street  and  DeKalb  Avenue: 

Westbound  to  the  DeKalb  Avenue  Line  eastbound 

Fulton  and  Jay  Streets: 

Westbound  to  Smith  Street  Line  westbound 

Fulton  Street  and  Boerum  Place: 

Westbound  to  the  P*ifth  Avenue,  Seventh  Avenue  and  Bergen  Street  Lines 
westbound 

Adams  and  Wlllonghby  Streets: 

Both  directions  to  the  Crosstown  Line  in  both  directions 
Borough  Sail: 

Westbound  to  the  Court  Street,  Hicks  Street  and  Myrtle  Avenue  Lines  east- 
bound  and  to  the  Montague  Street  Line  in  both  directions 

Westbound  to  Flushing  Avenue,  Flushing-Knickerbocker,  Graham  Avenue  and 
Park  Avenue  Lines  via  Montague  Street  Line  at  Sands  Street 

SMITH  STREET  LINE 

Neptune  Avenue-West  Fifth  Street-Ooney  Island  Avenue: 

Westbound  to  the  Sea  Gate  Line  eastbound 
Eastbound  to  the  Sea  Gate  Line  in  both  directions 

Coney  Island  Avenue  and  Avenue  "  0  " : 

Both  directions  to  the  Avenue  "  C  "  Line  eastbound,  final 

Ooaey  Island  Avenue  and  Church  Avenue: 

Both  directions  to  the  Church  Avenue  Line  in  both  directions 

Westbound  to  the  Reid  Avenue,  Tompkins-Culver  and   Nostrand-Culver  Lines 

westbound 
Eastbound  to  the  Reid  Avenue,  Tompklns-Culver  and  Nostrand-Culver  Lines  in 

both  directions 

Park  Circle: 

Both  directions  to  the  Franklin  Avenue  Line  westbound.  With  full  cash  fare 
rights  on  Franklin  Avenue  Line  when  not  operated  through  to  Coney  Island 
on  westbound  transfer 

Ninth  Avenue  and  Fifteenth  Street: 

Westbound  to  the  Fifteenth  Street,  Yanderbilt  Avenue,  Greenpoint,  Sixteenth 

Avenue  and  Union  Street  Lines  westbound 
Eastbound  to  the  Fifteenth  Street  Line  eastbound 

Ninth  Avnne  and  Ninth  Street: 

Eastbound  to  the  Greenpoint  Line  in  both  directions 

Eastbound  to  the  Yanderbilt  Avenue,  Union  Street  and  Sixteenth  Avenue  Lines 
eastbound 

Ninth  Street  and  Seventh  Avenue: 

Westbound  to  the  Seventh  Avenue  and-  Flatbush-Seventh  Avenue  lines  westbound 
Eastbound  to  the  Seventh  Avenue  and  Flatbush-Seventh  Avenue  Lines  eastbound 

Ninth  Street  and  Fifth  Avenue: 

Westbound  to  the  Fifth  Avenue  Line  in  both  directions 
Eastbound  to  the  Fifth  Avenue  Line  eastbound 

Ninth  Street  and  Third  Avenue: 

Westbound  to  the  Third  Avenue  Line  in  both  directions 
Eastbound  to  the  Third  Avenue  Line  eastbound 

Smith  and  Ninth  Streets: 

Both  directions  to  the  Hamilton  Perry  Line  westbound 

Smith  and   Union   Streets: 

Westbound  to  the  Union  Street  Line  westbound 
Eastbound  to  the  Union  Street  Line  eastbound 

Smith  and  Saokett  Streets: 

Both  directions  to  the  Hoyt  and  Sackett  Street  Line  in  both  directions 

Smith  and  Bergen  Streets: 

Westbound  to  the  Bergen  Street  Line  in  both  directions 
Eastbound  to  the  Bergen  Street  Line  eastbound 

Smith  Street  and  Atlantic  Avenue: 

Westbound  to  the  Fifth  and  Seventh  Avenue  lines  westbound 
Eastbound  to  the  Fifth  and  Seventh  Avenue  Lines  eastbound 
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Bailtli  and  Llvbitttoii-Fvltoii  BtrMti: 

Wwtbonnd  to  the  DeKalb  Avenae,  FlatbiuOi  Ayenae,  Fulton  Street,  Patnam 
Avenue  and  Gates  Avenue  Lines  In  both  directions  and  to  the  St.  Johns 
Place  and  Rogers  Avenue  Lines  eastbound 

Bastbound  to  above  lines  eastbound 

Jay  and  WiUourhby  Streets: 

Both  directions  to  the  Crosstown  Line  In  both  directions 

Jay  Street  and  Xyrtle  Avonne: 

Westbound  to  the  Myrtle  Avenue  Line  In  both  directions 
Bastbound  to  the  Myrtle  Avenue  Line  eastbound 

Jay  and  Conoord  Streets: 

Westbound  to  the  Park  Avenue  Line  eastbound 

Bands  and  Washlnffton  Streets: 

Westbound  to  the  Flushing  Avenue,  Flushing-Knickerbocker  and  Qiaham 
Avenue  Lines  eastbound  and  In  both  directions  to  the  Montague  Street  Line 
westbound 

ST.  JOHNS  PLACE  LINE 

St.  Johns  Place  and  Ralph  Avenue: 

Eastbound  to  the  Ralph-Rockaway  Avenue  Line  In   both  directions,  via  the 

Bergen  Street  Line  at  BuflFalo  Avenue 
Bastbound  to  the  Ralph  Avenue  Shuttle  via  the  Bergen  Street  Line  at  Buffalo 

-Avenue 

St.  Johns  Plaoe  and  Buffalo  Avenue: 

Eastbound  to  the  Bergen  Street  Line  eastbound 
St.  Johns  Place  and  T7tlca  Avenue: 

Both  directions  to  the  Beid  Avenue  Line  in  both  directions 
St.  Johns  Place  and  Kingston  Avenue: 

Both  directions  to  the  Tompkins  Avenue  Line  In  both  directions 
St.  Johns  Place  and  Nostrand  Avenue: 

Both  directions  to  the  Lorimer  Street,  Gates-Prospect  Park,  Nostrand  Avenue, 
Nostrand-Culver  and  Nostrand-Prospect  Park  Lines  in  both  directions 

St.  Johns  Plaoe  and  Rogers  Avenue-Sterling  Plaoe: 

Both   directions   to   the   Ocean   Avenue  and   Tompkins-Culver   Lines   in   both 

directions 
Westbound  to  the  Rogers  Avenue  Line  eastbound 

Sterling  Plaoe  and  Franklin  Avenue: 

Both  directions  to  the  Franklin  Avenue  Line  in  both  directions 

Washington  Avenue  and  Bergen  Street: 

Westbound  to  the  Bergen  Street  and  Hoyt  and  Sackett  Street  Lines  westbound 
Bastbound  to  the  Hoyt  and  Sackett  Street  Line  in  both  directions,  and  to  the 
Bergen  Street  Line  eastbound 

Atlaatio  Avenue  and  Yanderbllt  Avenue: 

Westbound  to  the  Oreenpolnt  and  Yanderbllt  Avenues  Lines  in  both  directions 
Bastbound  to  Vanderbllt  Avenue  Line  eastbound  and  to  Greenpoint  in  both 

directions 
Westuound  to  the  Sixteenth  Avenue  Line  eastbound 

Atlaatio  and  Fifth  Avenues: 

Westbound  to  the  Fifth  Avenue  and  Seventh  Avenue  Lines  in  both  dlrectiona 
Bastbound  to  the  Fifth  Avenue  and  Seventh  Avenue  Lines  eastbound 

Atlaatio  and  Flatlmsli  Avenues: 

Westbound    to    the    Flatbush    Avenue    and    Flatbush-Seventh    Avenue    Lines 
eastbound 

Flatbush  and  Third  Avenues: 

Westbound  to  the  Third  Avenue  Line  eastbound 
Flatbush  Avenue  and  Fulton  Street-Lafayette  Avenue: 

Westbound  to  the  Gates  Avenue  and  Putnam  Avenue  Lines  eastbound 
Fulton  Street  and  DeKalb  Avenue: 

Westbound  to  the  DeKalb  Avenue  Line  eastbound 

Fulton-Livingston  Streets  and  Smith  Street: 

Westbound  to  the  Smith  Street  Line  In  both  directions 
Bastbound  to  Smith  Street  Line  eastbound 
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Boemm  PUoe  and  Tnlton  Street: 

Westbound   to  the  Bergen   Street,   Fifth   Avenue  and   Seventh   Avenue   Lines 

westbound 
Eastbound   to   the   Bergen    Street,   Fifth   Avenue  and    Seventh   Avenue   Lines 

eastbound 

Adams  and  Wlllonghby  Streets: 

Both  directions  to  the  Crosstown  Line  in  both  directions 

Borough  Hall: 

Westbound  to  the  Court  Street,  Myrtle  Avenue,  Union  Street  and  Hicks  Street 
Lines  eastbound,  and  to  the  Montague  Street  Line  in  both  directions 

Sands  Street: 

Westbound   to  the  Flushing  Avenue,  Flushing-Knickerbocker,  Graham  Avenue 
and  Park  Avenue  Lines  via  Montague  Street  Line  at  Borough  Hall 

SUMNER  AVENUE  LINE 

Bergen  Street  Depot: 

Eastbound  to  the  Bergen  Street  Line  in  both  directions,  and  to  the  Hoyt  and 
Sackett  Street  Line  westbound 

Fulton  Street  and  Troy-Sumner  Avenues: 

Both  directions  to  the  Fulton  Street  Line  in  both  directions 

Sumner  Avenue  and  Halsey  Street: 

Both  directions  to  the  Putnam  Avenue  Line  in  both  directions 

Sumner  and  Gates  Avenues: 

Both  directions  to  the  Gates  Avenue  and  Gates-rrospect  Park  Liines  in  both 
directions 

Sumner  and  DeKalb  Avenues: 

Both  directions  to  the  DeKalb  Avenue  Line  in  both  directions 

Sumner  and  Myrtle  Avenues: 

Both  directions  to  the  Myrtle  Avenue  Line  in  both  directions 

Sumner  and  Park  Avenues: 

Both  directions  to  the  Park  Avenue  Line  in  both  directions 

Sumner  Avenue  and  Broadway: 

Westbound  to  the  Broadway,  Ralph-Rockaway  Avenue  and  Reid  Avenue  Lines 
eastbound 

Broadway  and  Flushing  Avenue: 

Westbound  to  the  Union  Avenue  Line  in  both  directions 
Eastbound  to  the  Union  Avenue  Line  eastbound 

Both  directions  to  the  Flushing  Avenue  and  Flushing-Knickerbocker  Lines  In 
both  directions 

Broadway  and  Graham  Avenue:  / 

Both  directions  to  the  Graham  Avenue  Line  in  both  directions 

Broadway  and  Lorimer  Street: 

Both   directions   to  the  Lorimer   Street  and   Tompkins-Culver   Lines  in   both 
directions 

Broadway  and  McKibbin  Street: 

Westbound  to  the  Wyckoff  Avenue  Line  eastbound 

Broadway  and  Throop  Avenue-Union  Avenue: 

Westbound  to  the  Union  Avenue  I^ne  westbound 
Eastbound  to  the  Union  Avenue  Line  in  both  directions 

Xaroy  Avenue  and  Broadway: 

Westbound  to  the  Ocean  Avenue  Line  eastbound 

Bridge  Plasa: 

Both  directions  to  the  Crosstown  Line  in  both  directions 

Westbound  to  the  Franklin  Avenue,  Grand  Street,  Nostrand  Avenue,  Noatrand- 
Culver,   Nostrand-Prospect  Park  and  Metropolitan  Avenue  Lines  eastbound 

Broadway  Perry: 

Westbound  to  the  Greenpoint  Line  in  both  directions,  and  to  the  Metropolitan 
Avenue  Shuttle  eastbound  via  the  Broadway  Ferry  Shuttle  at  Bridge  Plaza 

THIRD  AVENUE  LINE 

Third  Avenue  and  66th  Street: 

Eastbound  to  the  66th  Street-Bay  Ridge  Avenue,  66th  Street-86th  Street,  66th 
Street-Fort  Hamilton  and  89th  Street  Ferry-Fort  Hamilton  Lines  eastbound 
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Third  Aveiitte  and  89th  Street: 

Both  directions  to  the  Church  Avenue  Line  in  both  directions 

Both  directions  to  the  39th  Street  Ferry-Coney  Island  Line  westbound 

Third   and   Hamilton   Avenues: 

Bastbound  to  the  Hamilton  Avenue  Line  in  both  directions 
Third  Avenue  and  Fifteenth  Street: 

Both  directions  to  the  Fifteenth  Street  Line  in  both  directions 
Third  Avenue  and  Vlnth  Street: 

Westbound  to  the  Smith  Street  Line  in  both  directions 
E«astbound  to  the  Smith  Street  Line  eastbound 

Third  Avenue  and  Union  Street: 

Westbound  to  the  Union  Street  Line  in  both  directions 
Eastbound  to  the  Union  Street  Line  eastbound 

Third  Avenue  and  Bergen  Street: 

Westbound  to  the  Bergen  Street  Line  in  both  directions 

Eastbound  to  the  Bergen  Street  Line  eastbound 

Both  directions  to  the  Hoyt  and  Sackett  Street  Line  in  both  directions 

Third  and  Atlantic   Avenues: 

Westbound  to  the  Fifth  and  Seventh  Avenue  Lines  westbound 
Eastbound  to  the  Fifth  and  Seventh  Avenue  Lines  eastbound 

Third  and  Flatbush  Avenues: 

Westbound  to  the  Flatbush  Avenue,  Flatbush-Seventh  Avenue,  Rogers  Avenue, 
St.  Johns  Place  and  Sixteenth  Avenue  Lines  eastbound 

Flatbush  Avenue  and  Lafayette  Avenue-Fulton  Street: 

Westbound  to  the  Fulton  Street,  Putnam  Avenue  and  Gates  Avenue  Lines 
eastbound 

Fulton  Street  and  DeKalb  Avenue: 

Westbound  to  the  DeKalb  Avenue  Line  eastbound 

Fulton  Street  and  Boerum  Place: 

Westbound  to  the  Fifth  Avenue,  Seventh  Avenue  and  Bergen  Street  Lines 
westbound 

Fulton  and  Wllloughby  Streeti: 

Both  directions  to  the  Crosstown  Line  in  both  directions 

Borough  Hall: 

Westbound  to  the  Hicks  Street  and  Mvrtle  Avenue  Lines  eastbound,  and  to  the 
Montague  Street  Line  in  both  directions 

Sands  Street: 

Westbound  to  the  Flushing  Avenue,  Flushing-Knickerbocker,  Graham  Avenue, 
Park  Avenue  and  Vanderbllt  Avenue  Lines  eastbound,  via  the  Montague 
Street  Line  at  Borough  Hall 

TOMPKINS  avenue  LINE 

Xalhone  Street  and  Flatbush  Avenue: 

Eastbound  to  the  Franklin  Avenue  Line  eastbound,  and  to  the  Flatbush  Avenue 
Line  in  both  directions 

Malhone  Street  and  Bogers  Avenue: 

Westbound  to  the  Ocean  Avenue,  Rogers  Avenue  and  Tompkins-Culver  Lines  In 

both  directions 
Bastbound  to  the  Ocean  Avenue,   Rogers  Avenue  and  Tompkins-Culver  Lines 

eastbound 

Xalhone  Street  and  Hostrand  Avenue: 

Both  directions  to  the  Nostrand  Avenue  Line  eastbound 

Kingston  Avenue  and  St.  Johns  Place: 

Both  directions  to  the  St.  Johns  Place  Line  In  both  directions 

Kingston  Avenue  and  Bergen  Street: 

Both  directions  to  the  Bergen  Street  and  Hoyt  and  Sackett  Street  Lines  la 
both  directions 

Fulton  Street  and  Klngstoa-Tompklni  Avenues: 

Both  directions  to  the  Fulton  Street  Line  in  both  directions 

Tompkins  Avenue  and  Halsey  Street: 

Both  directions  to  the  Putnam  Avenue  Line  in  both  directions 
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TompUag  and  Q«tei  Avenues: 

Both  dlrectlone  to  the  Gates  Avenue  Line  in  both  directions 

Westbound  to  the  Gates-Prospect  Park  Line  eastbound 

Eastbonnd  to  the  Gates-Prospect  Park  Line  in  both  directions  , 

Tompkins  and  DeKalb  Avennos:  ^ 

Both  directions  to  the  DeKalb  Avenue  Line  in  both  directions 

Tompkins  and  Xyrtle  Avennos: 

Both  directions  to  the  Myrtle  Avenue  Line  in  both  directions 

Tompkins  and  Park  Avenues: 

Both  directions  to  the  Park  Avenue  Line  in  both  directions  i 

Tompkins  and  Flushing  Avenues: 

Both  directions  to  the  Flushing  Avenue,  Flushing-Knickerbocker  and  Graham 
Avenue  Lines  In  both  directions 

Harrison  Avenue  and  Lorlmer  Street: 

Westbound  to  the  Lorlmer  Street  Line  westbound 
Eastbound  to  the  Lorlmer  Street  Line  in  both  directions 

Bridge  Plaaa: 

Both  directions  to  the  Crosstown  Line  in  both  directions 

Westbound  to  the  Broadway,  Bushwlck  Avenue,  Ralph-Bockaway  Avenue,  Beld 

Avenue,  Hamburg  Avenue,  Metropolitan  Avenue,  wyckoff  Avenue  and  Grand 

Street  Lines  eastbound 

Broadway  Ferry: 

Westbound  to  the  Greenpolnt  Line  in  both  directions  and  to  the  Metropolitan* 
Avenue  Shuttle  eastbound,  via  the  Broadway  Ferry  Shuttle  at  Bridge  Plasa 


TOMPKIN8-CULVBB  LINE 
(See  special  privileges) 

Qravesend  and  Sixteenth  Avenues: 

Both  directions  to  the  Sixteenth  Avenue  Line  toward  Borough  Park 
Westbound  to  the  Sixteenth  Avenue  Line  In  both  directions 

Ohuroh  and  Oravesend  Avenues: 

Westbound  to  the  Church  Avenue  Line  in  both  directions 

Ohuroh  and  Ooney  Island  Avenues: 

Westbound  to  the  Franklin  Avenue  Line  westbound 
Eastbound  to  the  Franklin  Avenue  Line  eastbound 
WestDound  to  the  Smith  Street  Line  westbound 
Eastbound  to  the  Smith  Street  Line  in  both  directions 

Church  and  Flatbnsh  Avenues: 

Both  directions  to  the  Flatbush  Avenue  Line  In  both  directions 

Ohuroh  and  Bogers  Avenues: 

Eastbound  to  the  Church  Avenue  Line  In  both  directions 
Westbound  to  the  Ocean  Avenue  Line  eastbound  and  to  the  Bogers  Avenue 
line  in  both  directions 

Bogers  Avenue  and  Xalboae  Street: 

Westbound  to  the  Lorlmer  Street  and  Tompkins  Avenue  Lines  In  both  directions 

Bogers  Avenue  and  St.  Johns-Sterling  Places: 

Both  directions  to  the  St.  Johns  Place  Line  in  both  directions 
Eastbound  to  the  Bogers  Avenue  Line  In  both  directions 

Bogers  Avenue  and  Bergen  Street: 

Westbound  to  the  Bergen  Street  and  Hoyt  and  Sackett  Street  Lines  In  both 
directions 

Vostraad  Avenue  and  Bergen  Street: 

Westbound  to  the  Gates-Prospect  Park,  Nostrand  Avenue,  Nostrand-Culver, 
Nostrand-Prospect  Park  and  Lorlmer  Street  Lines  westbound 

Eastbound  to  the  Nostrand  Avenue,  Nostrand-Culver,  Nostrand-Prospect  Park, 
Lorlmer  Street,  Ocean  Avenue  and  Gates-Prospect  Park  Lines  eastbound 

Bergen  Street  and  Kingston  Avenue: 

Eastbound  to  the  Bergen  Street  and  Hoyt  and  Sackett  Street  Llnee  In  both 

directions 
Westbound  to  the  Tompkins  Avenue  Line  westbound 

Ungstoa  Avenne-Fulton  Street-Tompklns  Avenue: 

Both  directions  to  the  Fulton  Street  Line  in  both  directions 

Tompkins  Avenue  and  Halsey  Street: 

Both  directions  to  the  Putnam  Avenue  Line  in  both  directions 
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TompklBB  ATonne  and  Qatei  Avenue: 

Both  directions  to  the  Gates  Avenue  Line  In  both  directions 
Westbound  to  the  Gatee-Prospect  Park  Line  eastbonnd 
Bastbound  to  the  Gates-Prospect  Park  Line  In  both  directions 

Tompkins  and  DeKalb   Avenues: 

Both  directions  to  the  DeKalb  Avenue  Line  In  both  directions 
Tompkins  and  Xyrtle  Avenues: 

Both  directions  to  the  Myrtle  Avenue  Line  in  both  directions 
Tompkins  and  Park  Avenues: 

Both  directions  to  the  Park  Avenue  Line  In  both  directions 
Tompkins  and  Flushlaf  Avenues: 

Both  directions  to  the  Flushing  Avenue,  and  Flushing-Knickerbocker  Avenue 

Lines  In  both  directions 
Westbound  to  the  Graham  Avenue  Line  in  both  directions 
Eastbound  to  the  Graham  Avenue  Line  westbound  (toward  Park  Bow) 

TompUas  Avenue  and  Lorlmer  Street: 

Eastbound  to  the  Lorlmer  Street  and  Tompkins  Avenue  Lines  eastbound 
Lorlmer  Street  and  Throop  Avenne: 

Westbound  to  the  Union  Avenue  Line  In  both  directions 
Bastbound  to  the  Union  Avenue  Line  eastbound 

Lorlmer  Street  and  Broadway: 

Both  directions  to  the  Broadway,  Balph-Bockaway  Avenue  and  Sumner  Avenue 

Lines  in  both  directions 
Bastbound  to  Beld  Avenue  Line  in  both  directions 
Westbound  to  the  Beld  Avenue  line  westbound 

Lorlmer  and  XoKlbbla  Streets: 

Both  directions  to  the  Wyckoff  Avenue  Line  In  both  directions 

Lorlmer  and  Xeserole  Streets*: 

Both  directions  to  the  Bushwlck  Avenue  Line  in  both  directions 

Lorlmer  and  Grand  Streets: 

Both  directions  to  the  Grand  Street  and  Metropolitan  Avenue  Lines  in  both 
directions 

Lorlmer  Street  and  Metropolitan  Avenue: 

Both  directions  to  the  Metropolitan  Avenue  Shuttle  In  both  directions 

Lorlmer  Street  and  Drlggs  Avenne: 

Westbound  to  the  Crosstown  Line  westbound 
Bastbound  to  the  Union  Avenue  Line  eastbound 

Manhattan  and  Bedford  Avenues: 

Westbound  to  the  Crosstown  Line  eastbound 

Manhattan  and  Nassau  Avenues: 

Both  directions  to  the  Nassau  Avenue  Line  eastbound 

Manhattan  and  Oreenpolnt  Avenues: 

Eastbound  to  the  Crosstown  Line  in  both  directions 
Westbound  to  the  Calvary  Cemetery  Line  eastbound 

Oreenpolnt  Avenue  and  Franklin  Street: 

Both  directions  to  the  Oreenpolnt  Line  in  both  directions 

UNION  AVENUE  LINE 

(See  special  privileges) 

Wyckoff  and  Myrtle  Avenues: 

Eastbound  to  the  Cypress  HlUs,  Blchmond  Hill,  and  Wyckoff  Avenue  Shuttle 
Lines 

Myrtle  and  Gates  Avenues: 

Eastbound  to  the  Gates  Avenue  and  Gates-Prospect  Park  Lines  westbound 

Myrtle  and  Xnlokerbocker  Avenues: 

Eastbound  to  the  Myrtle  Avenue  Line  westbound 

Xnlokerbocker  and  DeXalb  Avenues: 

Westbound  to  the  DeKalb  Avenue  Line  westbound 
Eastbound  to  the  DeKalb  Avenue  Line  in  both  directions 

Xniokerboeker  and  Flushing  Avenues: 

Westbound  to  the  Flushing  Avenue  Line  in  both  directions 
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Flnihing  and  Hamburg  Avennes-Morgui  Avenue: 

Westbound  to  the  Hamburg  Avenue  Line  westbound 
Eastbound  to  the  Hamburg  Avenue  Line  eastbound 

Flushing  and  Bush  wick  Avenues: 

Westbound  to  the  Bushwick  Avenue  Line  westbound 
Eastbound  to  the  Bushwick  Avenue  Line  eastbound 

Flushing  Avenue  and  Broadway: 

Westbound  to  the  Broadway,  Ralph -Rockaway  Avenue,  Reid  Avenue,  and  Sum- 
ner Avenue  Lines  in  both  directions 
Westbound  to  the  Graham  Avenue  Line  in  both  directions 
Eastbound  to  the  Broadway,  Ralph-Rockaway  Avenue,  Reid  Avenue  and  Sum- 
ner Avenue  Lines  eastbound 

Throop  and  Flushing  Avenues: 

Eastbound  to  the  Flushing  Avenue  Line  in  both  directions,  and  to  the  Graham 
Avenue  and  Flushing-Knickerbocker  Lines  westbound 

Throop   Avenue   and  Lorlmer  Street: 

Westbound  to  the  Tompkins-Culver  and  Lorlmer  Street  Lines  In  both  directions 
Eastbound  to  the  Tompkins-Culver  and  Lorlmer  Street  Lines  eastbound 

Throop  and  TTnlon  Avenues  and  Broadway: 

Westbound  to  the  Broadway,  Ralph-Rockaway  Avenue,  Reid  Avenue  and  Sumner 

Avenue  Lines  westbound 
Eastbound  to  these  lines  in  both  directions 

TTnlon  Avenue  and  Broadway: 

Eastbound  to  the  Wyckoff  Avenue  Line  in  both  directions 
Westbound  to  the  wyckoff  Avenue  Line  westbound 

TTnlon  Avenue  and  South  Fifth  Street: 

Eastbound  to  the  Hamburg  Avenue  Line  in  both  directions 
Westbound  to  the  Hamburg  Avenue  Line  westbound 

TTnlon  Avenue  and  Meserole  Street: 

Westbound  to  the  Bushwick  Avenue  Line  westbound 
Eastbound  to  the  Bushwick  Avenue  Line  in  both  directions 

TTnlon  Avenue  and  Grand  Street: 

Both  directions  to  the  Metropolitan  Avenue  and  Grand  Street  Lines  in  both 
directions 

TTnlon  and  Metropolitan  Avenues: 

Both  directions  to  the  Metropolitan  Avenue  Shuttle  in  both  directions 

TTnlon  and  Drlggs  Avenues: 

Westbound  to  the  Crosstown  Line  westbound 

Manhattan  and  Nassau  Avenues: 

Both  directions  to  the  Nassau  Avenue  Line  eastbound 

Manhattan  and  Bedford  Avenues: 

Westbound  to  Crosstown  Line  eastbound 

Manhattan  and  Oreenpolnt  Avenues: 

Westbound  to  the  Calvary  Cemetery  line  eastbound 
Eastbound  to  Crosstown  Line  in  both  directions 

Oreenpolnt  Avenue  and  Franklin  Street: 

Both  directions  to  the  Greenpoint  Line  in  both  directions 

UNION  STREET  LINE 

Klnth  Avenue  and  80th  Street: 

Eastbound  to  the  Sixteenth  Avenue  Line  eastbound 

Klnth  Avenue  and  Fifteenth  Street: 

Eastbound  to  the  Fifteenth  Street  Line  westbound 
Westbound  to  the  Smith  Street  Line  westbound 

Klnth  Avenue  and  Kinth  Street: 

Eastbound  to  the  Smith  Street  Line  eastbound 

Klnth  Avenue  and  TTnlon  Street: 

Eastbound  to  the  Greenpoint  Line  westbound 

Both  directions  to  the  Flatbush  Avenue  Line  eastbound 

TTnlon  Street  and  Seventh  Avenue  : 

Westbound    to    the    Flatbush -Seventh    Avenue    and    Seventh    Avenue    Lines 

westbound 
Eastbound  to  the  Flatbush-Seventh  Avenue  and  Seventh  AveniM  Lines  Mstlwund 
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TTnlon  Street  and   Fifth   Avenue: 

Westbound  to  the  Fifth  Avenue  Line  in  both  directions 
Eastbound  to  the  Fifth  Avenue  Line  eastbound 

Union  Street  and  Third  Avenue: 

Westbound  to  the  Third  Avenue  Line  in  both  directions 
Eastbound  to  the  Third  Avenue  Line  eastbound 

Union  and  Smith  Streets: 

Westbound  to  the  Smith  Street  Line  westbound 
Eastbound  to  the  Smith  Street  Line  eastbound 

Oourt  and  Union  Streets: 

Westbound  to  the  Court  Street  Line  eastbound 

Oonrt  and  Saokett  Streets: 

Both  directions  to  the  Hoyt  and  Saekett  Street  Line  in  both  directions 

Oourt  Street  and  Atlantic  Avenue: 

Westbound  to  the  Fifth  and  Seventh  Avenue  Lines  westbound 
Westbound  to  the  Hicks  Street  Line  eastbound 
Eastbound  to  the  Fifth  and  Seventh  Avenue  Lines  in  both  directions 
Westbound  to  the  Crosstown  Line  in  both  directions 

Court  and  Livingston  Streets: 

Westbound  to  the  St.  Johns  Place  and  Rogers  Avenue  Lines  eastbound 

Oourt  and  7oralemon  Streets: 

Eastbound  to  the  Crosstown  Line  in  both  directions 

Borough  Hall: 

Westbound  to  the  DeKalb  Avenue,  Fulton  Street,  Putnam  Avenue,  Gates  Avenue 
and  Myrtle  Avenue  Lines  eastbound 

Borough  Hall  and  TUlary  Streets: 

Both  directions  to  the  Montague  Street  Line  in  both  directions 

Sands  and  Washington  Streets: 

Westbound  to  the  Flushing  Avenue,  Flushing-Knickerbocker,  Graham  Avenue, 
Park  Avenue  and  Bergen  Street  Lines  eastbound 

•  UTICA  AVENUE  SHUTTLE 

(Feeder  Line) 
Utioa  and  Ohnroh  Avenues: 

Westbound  to  the  Church  Avenue  and  Beid  Avenue  Lines  in  both  directions 

Utioa  Avenue  and  East  48th  Street: 

Eastbound  to  the  Flatbush  Avenue  Line  in  both  directions 

VANDBBBILT  AVENUE  LINE 

Ninth  Avenue  and  Mth  Street: 

Eastbound  to  the  Sixteenth  Avenue  Line  eastbound 

Ninth  Avenue  and  Fifteenth  Street: 

Eastbound  to  the  Fifteenth  Street  Line  westbound 
Westbound  to  the  Smith  Street  Line  westbound 

Ninth  Avenue  and  Ninth  Street: 

Eastbound  to  the  Smith  Street  Line  eastbound 

Ninth  Avenue  and  Flatbush  Avenue: 

Both  directions  to  Flatbush  Avenue  Line  eastbound 
Westbound  to  Flatbush  Avenue  Line  westbound 

▼anderbilt  Avenue  and  Bergen  Street: 

Both  directions  to  the  Hoyt  and  Saekett  Street  Line  in  both  directions 
Westbound  to  the  Bergen  Street  Lii^e  in  both  directions 
Eastbound  to  the  Bergen  Street  Line  eastbound 

▼anderbilt  and  Atlantio  Avenues: 

Both  directions  to  the   St.   Johns  Place  and   Rogers  Avenue  Lines  in   both 
directions 

▼anderbilt  Avenue  and  Fulton  Street: 

Westbound  to  the  Fulton  Street  and  Putnam  Avenue  Lines  in  both  directions 
Eastbound  to  the  Fulton  Street  and  Putnam  Avenue  Lines  eastbound 

*  Note  :    This  Une  to  be  a  connecting  feeder  and  give  full  cash  fare  rights  to  all 
intersecting  surface  lines 
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▼anderbllt  and  Oreene  AvenvM: 

Wettbound  to  the  Gates  Avenae  Line  in  both  directions 
EaBtbonnd  to  the  Gates  Avenue  Line  eastbound 

▼aaderbilt  and  DeXalb  Avenues: 

Westbound  to  the  DeKalb  Avenue  Line  in  both  directions 
Eastbound  to  the  DeKalb  Avenue  Line  eastbound 

▼anderbilt  and  Myrtle  Avenues: 

Westbound  to  the  Myrtle  Avenue  line  in  both  directions 
Bastbound  to  the  Myrtle  Avenue  Line  eastbound 

▼anderbilt  and  Park  Avenues: 

Westbound  to  the  Park  Avenue  Line  eastbound,  and  to  the  Crosstown  Line  in 
both  directions 

Park  Arenue-Saymond  Street-Navy  Street: 

Eastbound  to  the  Crosstown  Line  in  both  directions 

Oonoord  Street  and  Adams  Street: 

Westbound  to  the  Seventh  Avenue  Line  eastbound  and  to  the  Fifth  Avenue 
Line  in  both  directions 

Sands  and  Washington  Streets: 

Westbound    to    the    Flushing    Avenue,    Flushing-Knickerbocker    and    Graham 

Avenue  Lines  eastbound 
Westbound  to  the  Court  Street  and  Hicks  Street  Lines  via  Montague  Street 

Line  at  Borough  Hall 

WYCKOFF  AVENUE  LINE 

Wyokoff  and  Myrtle  Avenues: 

Eastbound  to  the  Cypress  Hills  and  Richmond  Hill  Lines  eastbound,  and  to 
Gates  Avenue,  Gates-Prospect  Park  and  Myrtle  Avenue  lines  westbound, 
and  to  the  Wyckoff  Avenue  Shuttle  with  connecting  feeder  privileges  to 
Putnam  Avenue  Line 

Wyokoff  and  DeXalb  Avenues: 

Westbound  to  the  DeKalb  Avenue  Line  westbound 
Bastbound  to  the  DeKalb  Avenue  Line  in  both  directions 

Wyokoff  and  Flnshing  Avenues: 

Westbound  to  the  Flushing  Avenue  Line  In  both  directions 

Knlokerbooker  and  Flushing  Avenues: 

Westbound  to  the  Union  Avenue  Line  westbound 

Flnshing  and  Morgan  Avenues-Hamburg  Avenue: 

Eastbound  to  the  Flushing  Avenue  and  to  the  Flushing-Knickerbocker  Lines  in 

both  directions 
Westbound  to  Hamburg  Avenue  line  eastbound 

MoKlbbin  Street  and  Graham  Avenue: 

Both  directions  to  the  Graham  Avenue  line  in  both  directions 

MoKlbbin  and  Lorlmer  Streets: 

Both  directions  to  the  Lorlmer  Street  and  Tompkins-Culver  Lines  in  both 
directions 

MoKlbbin  Street  and  Broadway: 

Westbound  to  the  Balph-Bockaway  Avenue,  Broadway,  Reid  Avenue,  and  Sum- 
ner Avenue  Lines  eastbound 
Westbound  to  the  Union  Avenue  line  westbound 
Bastbound  to  the  Union  Avenue  Line  in  both  directions 

Broadway  and  Marcy  Avenue: 

Westbound  to  the  Ocean  Avenue  Line  eastbound 

Bridge  Plasa: 

Westbound  to  the  Franklin  Avenue,  Nostrand  Avenue,  Nostrand-Culver,  Nos- 

trand-Prospect  Park  and  Tompkins  Avenue  Lines  eastbound 
Both  directions  to  the  Crosstown  Line  in  both  directions 

Broadway  Ferry: 

Westbound  to  the  Greenpolnt  Line  in  both  directions,  and  to  the  Metropolitan 
Avenue  Shuttle  eastbound,  via  the  Broadway  Ferry  Shuttle  at  Bridge  Plaia 
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•  wyckopp  avenue  shuttle 

(Feeder  Line) 

Wyokoff  and  Xyrtle  Arennes: 

WeBtbonnd  to  the  Gates  Ayenue.  Gates-Prospect  Park,  Myrtle  Avenue,  Bush- 
wick  Avenue,  Union  Avenue,  Cypress  Hills,  Richmond  Hill,  Wyckoff  Avenue 
and  Flushing-Knickerbocker  Lines 

Wyokoff  Avenue  and  Halsey  Street: 

Eastbound  to  the  Putnam  Avenue  Line  westbound 

39TH  STREET  FERRY-FORT  HAMILTON  LINE 

(Feeder  Line) 
Third  and  Bay  Bidge  Avenues: 

Westbound  to  the  65th  Street-Bay  Ridge  Avenue  Line  eastbound 

Third  Avenue  and  66th  Street-67th  Street: 

Westbound  to  all  incline  cars,  the  Third  and  Hamilton  Avenue  Line's  westbound 
With  full  cash  fare  rights  on  Third  and  Hamilton  Avenue  Lines 

Eastbound  to  the  65th  Street-Bay  Ridge  Avenue  and  65th  Street-86th  Street 
Lines  eastbound 

89th  Street  and  Beoond  Avenue: 

Westbound  to  the  Church  Avenue  Line  eastbound 

t39TH  STREET  FERRY-CONEY  ISLAND  LINE 

Bay  S9th  Street  and  W.  S.  Private  Bight-of -way : 

Westbound  to  the  66th  Street-Bay  Rldife  Avenue  Line  wentbound 
86th  Street  and  14th  Avenue: 

Westbound  to  the  65th  Street-86th  Street  Line  in  both  dlrectlouR 

86th  Street  and  Fifth  Avenue: 

Both  directions  to  the  Fifth  Avenue  Line  in  both  directions 

89th  Street  and  Fifth  Avenue: 

Eastbound  to  the  Fifth  Avenue  Line  in  both  directions 
Westbound  to  the  -Church  Avenue  Line  eastbound 

Third  Avenue  and  89th  Street: 

Eastbound  to  the  Hamilton  Avenue  and  Third  Avenue  Lines  in  both  directions 

t  65TH  STBEBT-BAY  RIDGE  AVENUE 

(Feeder  Line) 
86th  Street  and  18th  Avenue: 

Eastbound  to  the  S9th  Street  Ferry-Coney  Island  Line  eastbound 
Eastbound  to  the  65th  Street-86th  Street  Line  eastbound 
Westbound  to  the  65th  Street-86th  Street  Line  westbound 

Fifth  and  Bay  Bidge  Avenues: 

Westbound  to  the  Fifth  Avenue  Line  in  both  directions,  and  to  the  89th  Street 
Ferry-Coney  Island  Line  westbound 

Bay  Bldge  and  Third  Avenues: 

Westbound  to  the  89th  Street  Ferry-Fort  Hamilton  Line  in  both  directions  and 
to  the  Hamilton  Avenue  and  the  65th  Street-Fort  Hamilton  Lines  eastbound 

Third  Avenue  and  66th  8treet-67th  Street: 

Westbound  to  the  Third  Avenue  and  Hamilton  Avenue  Lines  westbound 

t  65TH  STBEET-86TH  STBEET  LINE 

(Feeder  Line) 
14th  Avenue  and  86th  Street: 

Westbound  to  the  39th  Street  Ferry-Coney  Island  Line  in  both  directions 

*  Note  :  This  line  to  be  a  connecting  feeder  line  between  the  Putnam  Avenue 
Line  and  the  Blcbmond  Hill,  Cypress  Hills,  Wyckoff  Avenue,  Union  Avenue,  and  the 
Bush  wick  Avenue  lines 

t  NoTi :  Transfers  of  this  line  to  give  full  cash  fare  rights  on  Fifth  Avenue  and 
Church  Avenue  Lines  to  all  intersecung  Nassau  Electric  B.  B.  Co/s  Lines 

t  NoTB :  This  line  is  a  feeder  line  and  gives  full  cash  fare  rights  on  intersecting 
lines  in  the  same  general  direction 

No  transfer  issued  on  eastbound  trips  except  on  a  cash  fare 
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ISth  Avenue  and  86tli  Street: 

Weetboand  to  the  66th  Street-Bay  Ridge  Avenue  Line  westbound 
Eastboand  to  the  65th  Street-Bay  Ridge  Avenue  Line  eastbound 

Fifth  Avenue  and  86th  Street: 

Both  directions  to  the  Fifth  Avenue  Line  towards  Fort  Hamilton 
Westbound  to  the  Fifth  Avenue  Line  westbound 

Fifth  and  Bay  Ridge  Avenues: 

Eastbound  to  the  Fifth  Avenue  Line  westbound 
Third  Avenue  and  66th  8treet~67th  Street: 

Westbound  to  Third  Avenue,  Hamilton  Avenue  and  the  39th  Street  Ferry-Fort 
Hamilton  Lines  westbound 

•  65TH  STREBT-FORT  HAMILTON  LINE 

(Feeder  Line) 
Third  and  Bay  Ridge  Avenues: 

Westbound  to  the  66th  Street-Bay  Ridge  Avenue  Line  eastbound 

Third  Avenue  and  66th  8treet~67th  Street: 

Westbound  to  the  Third  Avenue  and  Hamilton  Avenue  Lines  westbound 

A  communication  dated  March  26,  1914,  having  been  received  from  the  Coney 
Island  and  Brooklyn  Railroad  Company,  Coney  Island  and  Gravesend  Railway 
Company,  BroolLlyn,  Queens  County  and  Suburban  Railroad  Company,  Nassau 
Electric  Railroad  Company  and  Brooklyn  Heights  Railroad  Company,  calling  atten- 
tion to  certain  errors  in  the  Schedule  **A"  attached  to  the  order  adopted  March  17, 
1914,  the  Commission  issued  the  following  order: 

Cask  No.   1801,  Ambndatoht   Ordbr 
(March  27,  1914) 

An  order  having  been  made  herein  on  March  17,  1914,  directing  and  requiring 
the  above  companies  to  exchange  transfers  at  the  points  and  in  the  manner  pre- 
scribed by  a  schedule  known  as  "  Schedule  A  *'  attached  to  and  made  a  part  of 
said  order,  which  order  was  duly  served  on  said  companies  on  March  24,  1914 ; 
and  the  attention  of  the  Commission  having  been  called  to  certain  clerical  and 
typographical  errors  in  said  Schedule  A :  and  the  Commission  being  .desirous  of 
modifying  said  order  so  as  to  correct  said  errors. 

Ordered.  That  said  order  of  March  17,  1914,  be  and  the  same  hereby  is  amended 
and  modlned  nuno  pro  tunc  as  of  the  17th  day  of  March,  1914,  in  the  following 
particulars : 

SCHBDULB  "A" 

Page  10.  *'  Court  Street  Line."  Note  at  bottom  of  page  marked  with  a  star 
changed  to  read  **  Passengers  transferring  from  Hamilton  Avenue  Line 
westbound,  and  from  eastbound  cars  of  the  Hoyt  and  Sackett  Street 
Line,  have  full  cash  fare  rl^ts  on  Court  Street  Line,  westbound." 

Page  18.      Top  of  page,  star  under  "  Sands  and  Washington  Streets  "  stricken  out. 

Page  19.  Note  at  bottom  of  page  changed  to  read  "  Note :  Cash  passengers  trans- 
ferring to  this  line  at  Park  Circle  from  northbound  Smith  Street  Line 
will  have  full  cash  fare  rights  on  this  line." 

Page  23.  "  Graham  Avenue  Line."  The  star  opposite  "  Greenpoint  Avenue  and 
Franklin  Street "  stricken  out,  and  a  star  placed  opposite  "  Greenpoint 
and  Manhattan  Avenues." 

Page  26.  Greene  and  Gates  Ave.  Line,  under  "  Fulton  Street,  Uvingston  Street 
and  Flatbush  Avenue."  Hyphen  between  "  Flatbush  Avenue "  and 
**  Third  Avenue  "  stricken  out.  and  a  comma  inserted. 

Page  31.  At  bottom  of  page  under  '*  Bridge  Plaza,"  the  words  "  Hamburg  Avenue" 
inserted  between  "  Franklin  Avenue  "  and  "  Ocean  Avenue." 

Page  38.  Under  heading  "  Park  and  Marcy  Avenues,"  "  Oecan "  changed  to 
"  Ocean." 

Page  40.  "  Ralph-Rockaway  Avenue  Line."  The  dagger  referring  to  the  note  at 
foot  of  page  moved  upward  and  placed  opposite  the  name  of  the  line, 
Instead  of  opposite  "  New  Lots  Avenue  and  Rockaway  Avenue." 

Page  42.  Under  **  Broadway  and  Lorimer  Street."  changed  to  read  as  follows : 
"  Both  directions  to  the  Lorimer  Street  In  both  directions ;  westbound  to 
Tompklns-Culver  westbound,  and  eastbound  to  Tompkins-Culver  in 
both  directions." 

"  Reid    Avenue    Line,"    under    "  Bridge    Plasa,"    the    words    "  Franklin 
Avenue"  stricken  out. 

Page  64.  "  Vanderbilt  Avenue  Line  "  under  "  Vanderbllt  and  Atlantic  Avenues " 
changed  to  read  as  follows :  "  Westbound  to  St.  John's  Place  and 
Rogers  Avenue,  in  both  directions;  eastbound  to  St.  John's  Place  and 
Rogers  Avenue  eastbound." 

*  NoTB :  This  line  is  a  feeder  line  and  gives  full  cash  fare  rights  to  intersecting 
lines  in  the  same  general  direction 
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Application  In  writing  dated  April  21,  1914,  having  been  made  by  the  Coney 
Island  and  Brooklyn  Bailroad  Company,  Coney  Island  and  Gravesend  Hallway 
Company,  Brooklyn,  Queens  County  and  Suburban  Railroad  Company,  Nassau  Elec- 
tric Railroad  Company  and  Brooklyn  Heights  Railroad  Company  for  an  extension 
of  one  month  within  which  to  put  into  eftect  the  order  of  BCarch  17,  1914,  as 
amended  by  the  order  of  March  27,  1914,  the  Commission  on  May  1,  1914,  issued 
an  order  (see  blank  form  of  extension  order,  page  379)  extending  the  time  to 
June  1,  1914. 

Edison  Electric  Illuminating  Company  of  Brooklsm  —  Complaint  of  Albert 
Moritz  et  al,  as  to  rate  for  electricity  in  Brooklyn 

Case  No.  1640 

This  proceeding  was  begun  upon  the  complaint  of  Albert  Morlts  and  others 
against  the  Edison  Electric  Illuminating  Company  of  Brooklyn  in  regard  to  the 
rate  charged  for  electricity  in  the  Borough  of  Brooklyn.  Hearings  were  had  on 
July  80,  1912,  and  on  subsequent  dates  to  December  28,  1914,  when  the  hearing 
was  adjourned  to  January  6,  1915.     No  further  action. 


Coney  Island  and  Brooklsm  Railroad  Company,  Nassau  Electric  Railroad  Com- 
pany and  New  York  Consolidated  Railroad  Company  —  Complaint  of 
Prospect  Park  West  Civic  Association  as  to  change  of  five- cent  fare  point 
to  and  from  Coney  Island,  and  transfers  from  Fifth  Avenue  Elevated  Line 
to  surface  lines 

Case  No.  1871, 

Complaint  Order 

A  complaint,  dated  August  6,  1914,  was  received  from  R.  Sanders,  Chairnuin  of 
the  Prospect  Park  West  Civic  Association,  against  the  Coney  Island  and  Brooklyn 
Railroad  Company,  Nassau  Electric  Railroad  Company  and  New  York  Consolidated 
Railroad  Company,  requesting  a  change  of  the  five-cent  fare  point  to  and  from 
Coney  Island,  and  that  transfers  be  issued  from  the  Fifth  Avenue  Elevated  Line 
to  surface  lines.  The  Commission  on  September  22,  1914,  directed  (see  blank 
form  of  complaint  order,  page  379)  that  the  companies  satisfy  the  complaint,  or 
that  the  charges  be  answered  in  writing.  The  Coney  Island  and  Brooklyn  Railroad 
Company,  the  Nassau  Electric  Railroad  Company  and  the  New  York  Consolidated 
Railroad  Company  made  answer,  under  date  of  September  30,  1914,  stating  that  no 
Justification  for  the  extension  of  the  transfer  privilege  or  the  changing  of  the  five- 
cent  fare  point  existed.  

Kings  County  Lighting  Company  —  Complaint   of  John   G.  Mayhew   et  al, 
as  to  the  rate  for  gas  in  the  30th  Ward,  Borough  of  Brooklyn 

Case  No.  1273, 

Further  Hearing  Resolution 
Order  for  Resumption  of  Hearing 

This  proceeding  was  begun  upon  the  complaint  of  John  G.  Mayhew  et  al.  as  to 
the  rate  charged  by  the  Kings  County  Lighting  Company  for  gas  or  for  light, 
heat  or  power  in  the  30th  Ward,  Borough  of  Brooklyn.  Hearings  were  had 
during  1910  and  1911  to  October  5,  1911.  The  Commission,  on  October  20, 
1911,  rendered  an  opinion  (see  2  P.  8.  C.  R.  [Ist  Dist.  N.  Y.],  714),  and 
Issued  an  order  fixing  the  maximum  price  of  gas  to  be  charged  by  the  com- 
pany in  the  30th  Ward  of  the  Borough  of  Brooklyn  as  follows :  From  November  1, 
1911,  to  December  81,  1912,  eighty-five  cents  per  thousand  cubic  feet ;  from  Jan- 
uary 1,  1913,  to  December  31,  1913,  eighty  cents  per  thousand  cubic  feet.  Upon 
application  of  the  company  for  a  modification  of  the  order  of  October  20,  1911, 
rehearing  was  had  on  November  3,  1911.  On  November  17,  1911,  the  Commission 
issued  an  order  denying  the  company's  application  for  a  modification  of  the  order 
of  October  20,  1911,  excepting  a  modification  so  as  to  omit  from  the  operation  of 
the  order  gas  furnished  by  the  company  for  street  lighting  under  a  contract  with 
the  Board  of  Improvement  of  the  Town  of  New  Utrecht.  On  November  24,  1911, 
the  Commission  rendered  an  opinion  (see  2  P.  S.  C.  R.  [1st  Dist.  N.  Y.],  716). 
The  company  on  November  23,  1911,  notified  the  Commission  that  it  would  not 
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accept  the  orders  of  October  20,  1911,  and  November  17,  1911,  and  obtained  a 
writ  of  certiorari  from  the  Supreme  Court  of  New  York  County.  On  Norember  26, 
1911,  there  was  served  upon  the  members  of  the  Commission  a  writ  of  certiorari 
granted  by  the  Honorable  Samuel  Seabury,  Justice  of  the  Supreme  Court,  New 
York  County,  for  a  review  of  the  Commission's  orders  of  October  20,  1911,  and 
November  17,  1911 ;  together  with  an  order  to  show  cause  why  the  enforcement  of 
such  orders  should  not  be  stayed  pending  the  determination  of  the  writ  of  cer- 
tiorari. On  December  16,  1911,  an  order  was  entered  by  Mr.  Justice  Ford  at  a 
Special  Term,  Part  1,  of  the  Supreme  Court,  County  of  New  York,  staying  the 
enforcement  of  the  orders  of  the  Commission  of  October  20  and  November  17,  1911, 
and  requiring  the  company  to  file  with  the  Commission  a  bond  in  the  penal  sum 
of  $60,000,  in  a  form  and  with  sureties  to  be  approved  by  the  Commission,  con- 
ditioned upon  the  repayment  of  sums  of  money  collected  by  the  company  for  gas 
supplied  in  the  80th  Ward  of  the  Borough  of  Brooklyn  after  November  1,  1911, 
In  excess  of  the  amount  due  therefor  at  the  rates  fixed  by  the  Commission,  or  at 
Huch  rates  as  modified,  upon  a  final  determination  being  made  upon  the  writ  of 
certiorari  obtained  by  the  company  sustaining  the  orders  of  the  Commission  and 
the  rates  of  gas  thereby  fixed,  or  modifying  the  rates  and  sustaining  them  as  so 
modified.  The  bond  executed  by  the  Kings  County  Lighting  Company  as  principal 
and  the  National  Surety  Company  as  surety,  dated  December  18,  1911,  was  trans- 
mitted to  the  Commission,  which  adopted  a  resolution  on  December  22,  1911. 
approving  same.  On  May  9,  1913,  the  Appellate  Division  of  the  Bnpreme  Court 
rendered  a  decision  reversing  the  determination  of  the  Commission,  and  this 
decision  was  afllrmed  by  the  Court  of  Appeals  on  March  24,  1914.  The  Appellate 
Division  of  the  Supreme  Court,  First  Department,  having  made  and  filed  an  order 
on  April  23,  1914,  upon  the  remittitur  of  the  Court  of  Appeals,  the  Commission, 
on  April  28,  1914,  pursuant  to  such  order,  directed  (see  blank  form  of  hearing 
resolution,  page  — )  that  a  further  hearing  be  had  on  May  7,  1914.  Further  hear- 
ings were  had  on  May  7,  1914,  and  on  subsequent  dates  to  July  2,  1914,  when  the 
hearing  was  adjourned  subject  to  calL  On  December  11,  1914,  the  Commlsaion 
issued  an  order  directing  that  the  hearing  be  resumed  on  December  21,  1914. 
Hearings  were  had  on  December  21  and  28,  1914,  when  the  hearing  was  adjourned 
to  January  4,  1916.    No  further  action. 

Nuaaa  Electric  Railroad  Company  and  Brooklsm  Hdsfata  Ballroad  Company  — 
Transfers  between  Bergen  Street  Line  and  Sixteenth  Avenue  and  Greenpoint 
Lines,  and  between  Vanderbilt  Avenue  and  Grates  Avenne  lines 

Case  No.  1646, 

Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  rtgur 
lations,  practices,  service  and  rates  of  fare  of  the  Nassau  I21ectric  Railroad  Com- 
pany and  the  Brooklyn  Heights  Railroad  Company  as  to  transfers  between  the 
Bergen  Street  Line  and  the  Sixteenth  Avenue  and  Greenpoint  Lines,  and  between 
the  Vanderbilt  Avenue  and  the  Gates  Avenue  Lines.  Hearings  were  had  on 
March  12,  1918,  and  on  subsequent  dates  to  February  17,  1914. 

Thereupon  the  Commission  Issued  the  following  order : 


In  ths  MATTna 

or   THS 

Hearing  on  the  motion  of  the  Commission  concerning 
the  regulation,  practices,  service  and  rates  of  fare  of 
the  Nassau  ULBcraic  Railboad  Company  and  Thi 
BaooKLTM  HaiOHTS  Railboad  Compant. 


Case  No.  1646, 

Discontinuance  Order 

July  80.  1914 


"  Transfers  between  Bergen  Street  Line  and  Sixteenth 
Avenue  and  Greenpoint  Lines;  also  between  Vander- 
bilt Avenue  Line  and  Gates  Avenue  Line." 

A  hearing  having  been  duly  held  in  the  above  entitled  matter  on  March  12,  1913. 
and  on  adjourned  dates  to  February  17.  1914,  Hon.  George  V.  S.  Williams.  Com- 
missioner,  presiding,  George  D.  Yeomans,  Esq.,  by  A.  M.  Williams,   Esq.,  C.  U 


J 
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Woody,  Esq..  M.  B.  Hoffman,  Esq.,  and  D.  A.  Marsb,  Esq.,  a 
Electric    Ballroad   Company   and   The   Brooklyn   Heights 


for  the  Nassau 
ComtMuiy,   and 


Harry  M.  Chamberlain,  Esq.,  attending  for  the  CommiBslon ;  and  testimony  having 
been  taken ;  and  It  appearing  that  In  another  proceeding  before  the  Commission 
known  as  Case  No.  1801  an  order  was  made  on  March  17.  1014,  as  modified  by  an 
order  made  on  March  27,  1014,  with  reference  to  the  subject  matter  of  this  pro- 
ceeding; it  is 

Ordered,  That  the  above  entitled  proceeding  be  and  the  name  hereby  is  dlRcon- 
tinned,  without  prejudice,  however,  to  any  further  or  other  hearing  or  the  making 
of  any  order  or  orders  with  reference  to  the  subject  mattler  of  this  proceeding. 


Nuaau  Electric  Railroad  Company  et  aL— Through  routes  and  joint  rates 
on  street  surface  railroad  lines  in  Boroughs  of  Brookl3m  and  Queens 

Case  No.  1688, 

Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  as  to  rates  of  fare 
upon  connecting  or  intersecting  lines  of  street  railroads  of  the  Coney  Island  and 
Brooklyn  Ballroad  Company,  the  Brooltlyn  Heights  Ballroad  Company,  the  Coney 
Island  and  Gravesend  Ballway  Company,  the  Brooklyn,  Queens  County  and  8ul>- 
urban  Ballroad  Company,  the  Nassau  Electric  Ballroad  Company  and  the  New  York 
Consolidated  Ballroad  Company,  In  the  Boroughs  of  Brooklyn  and  Queens.  Hear- 
ing was  had  on  June  10,  1018. 

Thereupon  the  Commission  Issued  the  following  order : 


In  TBI  MATTsa 

or  THB 

Hearing  on  the  motion  of  the  Commission  as  to  rates 
of  fare  upon  connecting  or  intersecting  lines  of 
Strxitt  Bailroad  in  the  Boroughs  of  Brooklyn  and 
Queens,  City  of  New  York. 


Case  No.  1688, 

Order  of  Discontinuance 

November  18,  1014 


A  hearing  having  been  held  in  the  al>ove  entitled  proceeding  on  June  20,  1013, 
and  later  a  comprehensive  transfer  system  having  been  ordered  by  this  Commission 
in  Case  1801.  it  is 

Ordered,  That  this  proceeding,  known  as  Case  No.  1688,  be  and  the  same  hereby 
is  in  all  respects  discontinued.       


New    York    Central    and    Hndson    River    Railroad    Company  —  Rules  and 

regulations  for  "spotting"  cars 

Case  No.  1827, 

Order  Suspending  Tariff  and  Directing 
Hearing 

The  New  Yorlt  Central  and  Hudson  Biver  Ballroad  Company  on  May  26,  1014, 
filed  with  the  Commission  a  tariff  schedule  providing  a  rate  for  "  spotting "  cars 
at  stations  named  in  such  schedule,  which  schedule  is  described  as  follows :  New 
York  Central  and  Hudson  Biver  Ballroad  Company,  P.  S.  C. —  1  N.  Y. —  No.  801, 
and  contained  new  transportation  conditions  and  Increased  the  cost  of  transporta- 
tion to  various  shippers  and  consignees  named  in  such  schedule  and  operated  to 
apply  specific  regulations  affecting  the  cost  and  value  of  the  service  rendered  by 
the  filing  carrier  to  various  shippers  and  consignees. 

Thereupon  the  Commission  issued  the  following  order : 


In  thi  Matter 

or   THB 

New  freight  tariff  of  the  N«w  York  Cimtral  and 
Hudson  Bivir  Baiuioad  Company,  P.  S.  C.  1  N.  Y. — 
No.  801,  containing  regulations  and  charges  for 
"  spotting  *'  cars. 


Case  No.  1827, 

Order  Suspending  Bate  and 

Directing  Hearing 

May  26.  1014 


A  certain  tariff  schedule  having  been  filed  with  this  Commission  by  the  New  York 
Cvitral  and  Hudson  Biver  Ballroad  Company,  providing  rate  for  '^spotting"  cars 
at  stations  named  in  such  schedule,  which  schedule  Is  described  generally  as  fol- 
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lows :  New  York  Central  and  Hadson  Ulver  Railroad  Company,  P.  S.  C. —  1  N.  Y. — 
No.  301,  and  containing  new  transportation  conditions  and  increasing  the  cost  of 
transportation  to  various  shippers  and  consignees  named  in  said  schedule  and 
operate  to  apply  specific  regulations  affecting  the  cost  and  value  of  the  service 
rendered  by  the  filing  carrier  to  said  shippers  and  consignees,  it  is 

Ordered,  Tbat  the  Commission  shall,  without  formal  pleading,  enter  upon  a  hear- 
ing concerning  the  lawfulness  of  the  rates,  charges,  regulations  and  practices  stated 
in  the  said  schedule  as  applying  to  traflic  carried  wholly  within  the  City  of  New 
York ;  that  the  effective  date  of  the  schedule  above  specified  as  applying  to  such 
traffic  be  and  is  hereby  ppstponed  pending  ^aid  hearing  and  decision  thereon ;  and 
that  the  operation  of  the  said  schedule  be  and  is  hereby  suspended  and  the  use 
of  the  rates,  regulations  and  practices  therein  stated  deferred  upon  traffic  carried 
wholly  within  the  City  of  New  York  until  the  20th  day  of  September,  1914,  unless 
the  Commission  by  order  entered  herein  shall  determine  otherwise  as  to  the 
effective  date  or  the  lawfulness  in  whole  or  in  part  of  said  schedule. 

It  is  further  ordered.  That  a  copy  hereof  be  forthwith  served  upon  the  aforesaid 
carrier  party  to  said  schedule ;  that  said  carrier  party  to  said  schedule,  be  and  it 
hereby  Is  made  respondent  in  this  proceeding  and  that  it  be  duly  notified  of  the 
time  and  place  of  hearing  hereafter  to  be  fixed  herein. 

It  is  further  offered.  That  notice  of  the  suspension  of  the  effective  date  of  said 
schedule  and  of  the  hearing  herein  shall  be  given  to  the  corporation  named  as  an 
industry  in  said  schedule  as  located  within  the  City  of  New  York. 


New  York  Central  and  Hudson  River  Railroad  Company  and  New  York,  New 
Haven  and  Hartford  Railroad  Company  —  Facilities  and  charges  for  check- 
ing packages  at  Grand  Central  Station 

Case  No.  1780 

This  proceeding  was  begun  upon  motion  of  the  Commission  as  to  charges  and 
facilities  of  the  New  York  Central  and  Hudson  River  Railroad  Company  and  the 
New  York,  New  Haven  and  Hartford  Railroad  Company  for  checking  packages  at 
the  Grand  Central  Station.  Hearings  were  had  on  September  IS,  1918,  and  on  sub- 
sequent dates  to  October  28,  1918,  when  the  hearing  was  adjourned  subject  to  call. 
On  October  7,  1013,  the  Commission  adopted  a  resolution  authorizing  counsel  to 
bring  an  action  in  court  to  compel  the  testimony  of  a  certain  witness  who  bad 
refused  to  answer  certain  questions  and  produce  books,  documents  or  papers  neces- 
sary in  this  proceeding.  On  May  15,  1914,  the  Appellate  Division  of  the  Supreme 
Court,  for  the  First  Department,  handed  down  a  decision  reversing  the  order  of 
Justice  Seabury  punishing  a  certain  witness  for  contempt  for  refusing  to  answer 
questions  asked  him  in  this  proceeding.  No  further  action  during  1914.  An 
appeal  was  taken  by  the  Commission  to  the  Court  of  Appeals.    Matter  pending, 


New  York  Consolidated  Railroad  Company  and  Long  Island  Railroad  Com- 
pany—  Passenger   rates   on   Rockaway   Beach   Line 

Case  No.  1750, 

Final  Order 
Extension  Order 
Denial  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  rates, 
fares  and  charges  of  the  New  York  Consolidated  Railroad  Company  and  the  Long 
Island  Railroad  Company,  or  either  of  them,  for  the  transportation  of  passengers 
on  the  Rockaway  Beach  Line.     Hearing  was  had  on  November  11,  1913. 

Thereupon  the  Commission  issued  the  following  order : 


In  the  Matter 

OF   THB 

Hearing  on  the  motion  of  the  Commission  concerning 
the  rates,  fares  and  charges  of  the  Nbw  York  Con- 
solidated Railroad  Company  and  The  Lono  Island 
Railroad  Company,  or  either  of  them,  for  the  trans- 
portation   of    passengers    on    the    Rockaway    Beach 


Case  No.  1750, 

Order 
July  31,  1914 


A  hearing  having  been  duly  had  by  and  before  the  Commission  In  the  above 
entitled  matter  on  November  11,  1913,  Commissioner  Williams  presiding,  H.  M. 
Chamberlain,    Assistant    Counsel,    attending    for    the   Commission ;    D.    A.    Marsh 
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appearing  for  the  New  York  Consolidated  Railroad  Company,  and  C.  L.  Addison 
appearing  for  The  Long  Island  Railroad  Company ; 

And  it  appearing  after  tbe  proceedings  on  said  hearing  that  although  the  regular 
rate  of  fare  established  by  said  corporations  for  through  transportation  on  the 
Rockaway  Beach  Line  (via  Chestnut  Street  Junction),  between  Rockaway  Park  and 
points  west  of  Chestnut  Street  Junction,  in  either  direction,  is  fifteen  cents,  and 
that  said  companies  never  demand,  exact,  charge  or  collect  more  than  said  amount 
from  westbound  passengers,  but  do  demand,  exact,  charge  and  collect  more  than 
said  amount  from  eastbound  passengers  unless  such  passengers  are  in  possession 
of  tickets; 

And  the  Commission  being  of  the  opinion  after  said  hearing  that  said  fares  so 
demanded,  exacted,  charged  and  collected  in  excess  of  said  regular  established 
rates  of  fare  are  and  each  of  them  is  unjust,  unreasonable,  unjustly  discriminatory 
and  unlawful ; 

And  the  Commission  having  determined  after  said  hearing  that  the  just  and 
reasonable  fares  to  be  hereafter  observed  and  in  force  as  the  maximum  to  be 
charged  for  such  transportation  shall  be  as  hereinafter  prescribed; 

Jt  is  wrdered  and  determined.  That  the  just  and  reasonable  fares  to  be  hereafter 
observed  and  in  force  as  the  nu&ximum  to  be  charged  for  the  transportation  of 

f passengers  between  the  following  points  be  and  the  same  hereby  are  fixed  as  fol- 
ows :  For  through  transportation  over  said  line  (via  Chestnut  Street  Junction) 
between  Rockaway  Park  and  points  west  of  Chestnut  Street  Junction,  in  either 
direction,  not  exceeding  in  the  aggregate  fifteen  cents,  whether  such  passengers 
are  provided  with  tickets  or  not. 

Further  ordered.  That  this  order  shall  take  effect  on  the  8th  day  of  August,  1014, 
and  shall  continue  in  force  until  changed  or  abrogated  by  further  order  of  the 
Commission. 

Further  ordered^  That  said  New  York  Consolidated  Railroad  Company  and  said 
The  Long  Island  Railroad  Company  notify  this  Commission  on  or  before  August  8, 
1914,  whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Application  in  writing  dated  August  8,  1914,  navlng  been  made  by  the  New  York 
Consolidated  Railroad  Company  for  an  extension  of  time  to  September  8,  1914, 
within  which  to  notify  the  Commission  whether  the  terms  of  the  order  of  July  31, 
1914,  were  accepted'  and  would  be  obeyed,  the  Commission,  on  August  21,  1914, 
Issued  an  order  (see  blank  form  of  exteoHion  order,  page  380)  confliming  tbe  order 
of  Commissioner  Williams,  dated  August  12,  1014,  granting  an  extension  of  time  to 
August  17,  1914. 

Application  in  writing  having  been  made  by  the  New  York  Consolidated  Railroad 
Company  and  the  Long  Island  Railroad  Company  for  a  rehearing  in  this  matter, 
the  Commission,  on  August  21,  1914,  Issued  an  order  denying  the  application. 


New  York  Edison  Company  —  Complaint  of  George  Stadtlaiidcr  et  al.  as  to 

rate  for  electricity  in  Manhattan  and  The  Bronx 

Case  No.  1895 

This  proceeding  was  begun  upon  the  complaint  of  George  Stadtlander  and  others 
against  the  New  York  Edison  Company  on  the  question  of  rates  for  electricity  in 
the  Boroughs  of  Manhattan  and  The  Bronx.  Hearings  were  had  during  1911  and 
1912  to  December  28d,  when  the  hearing  was  adjourned  to  January  23,  1913.  On 
December  20,  1912,  the  Commission  rendered  an  opinion  with  respect  to  prefer- 
ential and  discriminatory  provisions  contained  in  certain  contracts  of  the  com- 
pany for  the  supply  of  electric  current  (see  3  P.  S.  C.  B.  [Ist  Dist.  N.  Y.],  400). 
Hearings  were  continued  on  January  23,  1913,  and  on  subsequent  dates  to  July  2, 
1918,  when  the  hearing  was  adjourned  subject  to  call.  Hearing  was  continued  on 
July  28  and  July  30,  1914,  when  the  hearing  was  closed.  Upon  petition  of  the 
New  York  Edison  Company,  the  Commission  on  October  23,  1914,  directed  that  the 
case  be  reopened  and  that  further  hearing  be  had  on  November  9,  1914,  for  the 
purpose  of  receiving  new  and  additional  testimony.  Further  hearings  were  had 
on  November  9,  1914,  and  on  subsequent  dates  to  December  4,  1914,  when  the 
further  hearing  was  closed. 

Newtown  Gas  Company  —  Complaint  of  A.  Herrmann  et  al.  as  to  rate  for 

gas  in  Second  Ward,  Borough  of  Queens 

Case  No.  1610, 

Resolution  Reopening  Proceeding 

This  proceeding  was  begun  upon  the  complaint  of  A.  Herrmann  et  al.  as  to  the 
rate  for  gas  charged  by  the  Newtown  Gas  Company  in  the  Second  Ward,  Borough 
of  Queens.  Hearings  were  had  on  January  28  and  on  subsequent  dates  to  May  1, 
1918.     On  May  2,   1913,  tbe  Commission  Issued  an  order  discontinuing  the  pro- 
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ceedlng  wltbont  prejadice  to  the  rights  of  the  company  and  the  complainants  after 
May  1,  1914,  an  adjustment  having  been  reached  whereby  the  maximum  price  to 
be  charged  by  the  company  for  gas  In  the  Second  Ward  for  a  period  of  one  year 
fhnn  May  1,  1918,  would  be  nlnety-flve  cents  per  thousand  cubic  feet.  The  com- 
plainants having  made  application  to  the  Commission  that  the  proceeding  be 
reopened,  the  Commission,  on  June  2,  1914,  adopted  a  resolution  directing  that 
the  proceeding  be  reopened  and  that  a  further  hearing  be  had  on  June  12,  1914. 
Further  hearings  were  had  on  June  12,  1914,  and  on  subsequent  dates  to  December 
7,  1914,  when  the  hearing  was  adjourned  to  January  11,  1915.     No  further  action. 


Nassau  Electric  Railroad  Company  and  Brooklim  Heights  Railroad  Company  — 

Exchange  of  transfers 

Case  No.  1588, 

Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
latlons,  practices,  service  and  rates  of  fare  of  the  Nassau  Electric  Railroad  Company 
and  the  Brooklyn  Heights  Railroad  Company  on  the  Ocean  Avenue  and  Church 
Avenue  Lines  of  the  Nassau  Electric  Railroad  Company,  and  on  the  Oreenpolnt, 
Lorlmer  Street,  Flushing  Avenue,  Graham  Avenue,  Blushing-Knickerbocker,  Myrtle 
Avenue,  Gates  Avenue,  Putnam  Avenue,  Fulton  Street  and  Nostsand  Avenue  lines 
of  the  Brooklyn  Heights  Bailroad  Company. 

Hearings  were  had  on  July  30,  1912,  and  on  subsequent  dates  to  February  17, 
1914. 

Thereupon  the  Commission  Issued  the  following  order: 


In  thb  Mattbr 

OV   THB 

Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices,  service  and  rates  of  fare 
of  the  Nassau  Electric  Railroad  Company  and 
Thb  Brooklyn  Hbights  Railroad  Company,  in  the 
Boroughs  of  Brooklyn  and  Manhattan,  City  of  New 
York. 


Case  No.  1638. 

Discontinuance  Order 

July  80,  1914 


J 


A  hearing  having  been  duly  held  in  the  above  entitled  matter  on  July  80,  1912, 
and  on  adjourned  aates  to  February  17,  1914,  Hon.  George  V.  S.  Williams,  Com- 
missioner, presiding,  George  D.  Teomans,  Esq.,  by  A.  M.  Williams,  Esq.,  C.  L.  Woody, 
Esq.,  M.  B.  Hoffman,  Es<l,  and  D.  A.  Marsh,  Esq.,  appearing  for  the  Nassau  Electric 
Railroad  Company  and  The  Brooklyn  Heights  Railroad  Company,  and  Harry  M. 
,  Esq.,  attending  for  the  Commission ;  and  testimony  hav' 


Chamberlain,  Esq.,  attending  for  the  Commission ;  and  testimony  having  been  taken ; 
and  It  appearing  that  in  another  proceeding  before  the  Commission  known  as  Case 
No.  1801  an  order  was  made  on  March  17,  1914,  as  modified  by  an  order  made  on 


March  27,  1914,  with  reference  to  the  subject  matter  of  this  proceeding ;  it  Is 

Ordered,  That  the  above  entitled  proceeding  be  and  the  same  bereoy  1b  discon- 
tinued, without  prejudice,  however,  to  any  further  or  other  hearing  or  the  making 
of  any  order  or  orders  with  reference  to  the  subject  matter  of  this  proceeding. 


New  Tprk  Edison  Company  —  Complaint  of  Julius  Ewoldt  ct  al  as  to  rate 

for  electricity  in  Manhattan  and  Tlic  Bronx 

Case  No.  1492 

nils  proceeding  was  begun  upon  the  complaint  of  Julias  Ewoldt  and  others 
against  the  New  York  Edison  Company  on  the  question  of  rates  for  electricity  in 
the  Boroughs  of  Manhattan  and  The  Bronx.  Hearings  were  had  during  1912,  to 
December  28d,  when  the  hearing  was  adjourned  to  January  28,  1918.  On  Decem- 
ber 20,  1912,  the  Commission  rendered  an  opinion  with  respect  to  preferential  and 
discriminatory  provisions  contained  in  certain  contracts  of  the  company  for  the 
supply  of  electric  current  (see  P.  S.  C.  R.  [1st  Dist.  N.  Y.],  490).  Hearings  were 
continued  on  January  28,  1913,  and  on  subsequent  dates  to  July  2,  1918,  when  the 
hearing  was  adjourned  subject  to  call.  Hearing  was  continued  on  July  28  and  80, 
1914,  when  the  hearing  was  closed.    Upon  petition  of  the  New  York  Edison  Com- 
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pany,  the  Commission,  on  October  28,  1914,  directed  tbat  the  case  be  reopened  and 
that  farther  hearing  be  had  on  Noyember  9,  1914,  for  the  purpose  of  receiving  new 
and  additional  testimony.  Further  hearings  were  had  on  November  9,  1914,  and 
on  subsequent  dates  to  December  4,  1914,  when  the  further  hearing  was  closed. 


New  York  BdiBon  Company  —  Complamt  of  Saks  and  Company  as  to  dis- 
crimination in  charges  for  electric  current 

Case  No.  1629. 

Order  after  Rehearing 

This  proceeding  was  begun  upon  the  complaint  of  Saks  and  Company  against  the 
New  York  Edison  Company  as  to  alleged  discrimination  in  charges  for  electric 
current.  Hearings  were  had  on  February  14  and  on  subsequent  dates  to  March  7, 
1913.  On  April  1,  1918,  the  Commission  rendered  an  opinion  (see  4  P.  B.  C.  R. 
[1st  Dlst.  N.  Y.],  139),  and  Issued  an  order  requiring  the  company  to  cancel  the 
rider  entitled  *'  Substation  Service "  which  provided  that  a  reduction  of  one-half 
cent  a  kilowatt  hour  be  made  from  the  price  of  current  to  a  consumer  receiving 
current  direct  from  a  substation  of  the  New  York  Bdlson  Company  located  on  the 
consumer's  premises,  and  to  file  with  the  Commission  and  post  its  printed  notice 
or  supplement  accordingly.  The  company  having  made  application  in  writing  for 
a  rehearing,  rehearlngs  were  had  on  April  28  and  on  subsequent  dates  to  May  6, 
1913. 

On  February  6,  1914,  the  Commission  rendered  an  opinion  (see  5  P.  S.  C.  R.  [1st 
Dlst.  N.  Y.],  119).     Thereupon  the  Commission  Issued  the  following  order: 


In  the  Mattke 

or  THB 

Complaint  of  Saks  ft  Company  against  Thb  Nbw  Yobk 

Edison  Company. 


Case  No.  1629, 

Order  After  Rehearing 

February  6.  1914 


An  order  having  been  made  in  this  case  on  April  1,  1913,  and  The  New  York 
Edison  Company  havina  applied  for  a  rehearing  in  respect  of  the  matters  deter- 
mined in  said  order,  ana  a  resolution  having  been  adopted  on  April  22,  1918.  grant- 
ing said  rehearing,  and  said  rehearing  having  been  held  before  Mr.  Commissioner 
Maltble  beginning  on  April  28,  1918,  Henry  J.  Hemmens  appearing  as  counsel  for 
Raid  The  New  York  Edison  Company,  it  is 

Ordered,  That  said  order  of  April  1,  1918,  be  and  the  same  hereby  is  in  all 
respects  confirmed.     And  it  is  further 

Ordered,  That  within  five  (6)  days  after  service  of  a  copy  of  this  order  upon  it 
said  The  New  York  Edison  Company  notify  the  Commission  whether  said  order  of 
April  1,  1918,  so  confirmed  as  aforesaid,  is  accepted  and  will  be  obeyed. 


New  York  Railways  Company  and  Belt  Line  Railway  Corporation  —  Service 
and  transfers  on  23d  Street  Crosstown,  Ninth  Avenue,  Broadway -Columbus, 
Broadway -Amsterdam  and  59th  Street  Crosstown  Lines 

Case  No.  1820, 

Hearing   Resolution 
Final  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices,  service  and  rates  of  fare  of  the  New  York  Hallways  Company 
and  the  Belt  Line  Railway  Corporation  in  respect  to  the  transportation  of  passen- 
gers. The  Commission  on  May  12,  1914,  directed  (see  blank  form  of  hearing  resolu- 
tion, page  381)  that  a  bearing  be  bad  on  May  18,  1914.  Hearings  were  had  on 
May  18  and  25.  1914. 

Thereupon  the  Commission  issued  the  following  order : 


In  thb  Mattbb 

or  THB 

Hearing  on  the  motion  of  the  Commission  concerning  L 
the  regulations,  practices,  service  and  rates  of  fare 
of  the  Nbw  Yobk  Railways  Company  and  the  Bmi/r 
LiNB  Railway  Corporation  in  respect  to  the  trans- 
portation of  passengers  within  the  First  District. 


Case  No.  1820, 

Final  Order 

May  26.  1914 


A  hearing  having  been  had  by  and  before  the  Commission  in  the  abova  entitled 
Ltter  on  May  18  and  May  26,  1914,  Commissioner  Eustis  presiding,  Jamet  L. 


matter 
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guackeobush.  General  Attorney,  by  Henry  J.  Smith,  of  Counsel,  appearing  for  the 
ew  York  Railways  Company,  and  Edward  A.  Maher,  Jr.,  General  Manager,  appear- 
ing for  the  Belt  Line  Railway  Corporation,  and  Edward  M.  Deegan,  Assistant 
Counsel,  attending  for  the  Commission,  and  It  appearing  that  the  northerly  ter- 
minus of  the  Ninth  Avenue  Line  of  the  New  York  Railways  Company  was  formerly 
at  65th  street  and  Columbus  avenue,  but  that  the  northerly  terminus  of  said  line 
as  now  operated  is  at  53d  street  and  Ninth  avenue,  service  north  of  that  point  on 
Ninth  avenue  being  provided  by  the  Broadway-Columbus  Avenue  Line,  the  Broad- 
way-Amsterdam Avenue  Line  and  the  Sixth  and  Amsterdam  Avenue  Line  of  said 
New  York  Railways  Company;  and  it  appearing  that  the  New  York  Railways 
Company  and  the  Belt  Line  Railway  Corporation  fail  to  provide  (1)  for  the  transfer 
of  passengers  from  said  Ninth  Avenue  Line  in  connection  with  said  Broadway- 
Columbus  Avenue  Line,  Broadway-Amsterdam  Avenue  Line  and  Sikth  and  Amster- 
dam Avenue  Line  of  said  New  York  Railways  Company,  to  the  50th  Street  Cross- 
town  Line  of  the  Belt  Line  Railway  Corporation,  or  vice  versa,  without  the  pay- 
ment of  an  additional  fare,  and  (2)  for  the  transfer  ot  passengers  from  said  Ninth 
Avenue  Line  in  connection  with  said  Broadway-Columbus  Avenue  Line,  Broadway- 
Amsterdam  Avenue  Line  and  Sixth  and  Amsterdam  Avenue  Line,  to  said  59th  Street 
Crosstown  Line  and  the  retransfer  northbound  to  either  the  Madison  Avenue  Line 
or  the  Lexington  Avenue  Line  of  said  New  York  Railways  Company,  or  vice  ver^a, 
without  the  payment  of  an  additional  fare,  and  said  companies  having  by  their 
representatives  at  the  hearing  agreed  to  accept  an  order  requiring  them  to  provide 
such  transfers  and  retransfers  without  the  payment  of  an  additional  fare, 
Now,  therefore,  it  is 
Ordered, 

(1)  That  said  New  York  Railways  Company  and  said  Belt  Line  Railway  Cor- 

{^oration  be  and  they  hereby  are  directed  and  required  to  operate  their  respective 
ines  of  street  surface  railroad  hereinbefore  mentioned  and  to  issue  transiera  or 
other  tokens  thereon  in  accordance  with  the  schedule  hereto  attached  and  made  a 

Eart  hereof  and  marked  "  Schedule  A" ;  which  transfers  or  other  tokens  shall  be 
onored,  received  and  accepted  on  cars  of  other  lines  at  the  points  and  on  the  lines 
specified  in  said  schedule  in  lieu  of  the  payment  of  cash  fare  on  such  cars;  such 
transfers  or  other  tokens  to  be  issued  upon  demand  and  without  extra  charge  after 

{>ayment  of  a  single  cash  fare  on  the  line  on  which  the  passenger's  Journey  orig- 
nates;  and  said  companies  are  and  each  of  them  Is  hereby  directed  and  required 
to  honor,  receive  and  accept  such  transfers  or  other  tokens  in  lieu  of  the  payment 
of  cash  fare  on  such  other  line  or  lines  to  the  end  that  after  payment  of  a  single 
cash  fare  the  passenger  paying  the  same  shall  be  entitled  without  extra  charge  to 
make  one  continuous  trip  between  any  two  points  on  said  lines  of  street  surface 
railroad  as  provided  in  said  schedule. 

(2)  Nothing  in  this  order  shall  be  construed  as  in  any  way  authorising  the 
abandonment  of  any  free  transfer  now  given  or  an  increase  in  any  fare  now  charged. 

(8)     That  this  order  shall  take  effect  on  the  1st  day  of  July,  1914,  and  shall 

continue  in  force  until  changed  or  abrogated  by  further  order  of  the  Commission. 

(4)     That  within  ten  days  after  the  service  of  a  copy  of  this  order  said  com- 

Kanies  notify  the  Commission  whether  the  terms  of  this  order  are  accepted  and  will 
e  obeyed. 

Schedule  A 

1.  Transfer  from  the  Ninth  Avenue  Line  at  53d  street  and  Ninth  avenue  to  the 
Broadway-Columbus  Avenue  Line  northbound  and  then  at  59th  Street  and  Ninth 
avenue  to  the  59th  Street  Crosstown  Line  eastbound  or  westbound. 

2.  Transfer  from  the  Ninth  Avenue  Line  at  53d  street  and  Ninth  avenue  to  the 
Broad  way- Amsterdam  Avenue  Line  northbound  and  then  at  59th  street  and  Ninth 
avenue  to  the  59th  Street  Crosstown  Line  eastbound  or  westbound. 

3.  Transfer  from  the  Ninth  Avenue  Line  at  53d  street  and  Ninth  avenue  to  the 
Sixth  and  Amsterdam  Avenue  Line  northbound  and  then  at  59th  street  and  Ninth 
avenue  to  the  59th  Street  Crosstown  Line  eastbound  or  westbound. 

4.  Transfer  from  the  Ninth  Avenue  Line  at  58d  street  and  Ninth  avenue  to  the 
Broadway-Columbus  Avenue  Line  northbound  and  then  at  59th  street  and  Ninth 
avenue  to  the  59th  Street  Crosstown  line  eastbound  and  then  at  50th  street  and 
Madison  avenue  to  the  Madison  Avenue  Line  northbound. 

5.  Transfer  from  the  Ninth  Avenue  Line  at  53d  street  and  Ninth  avenue  to  the 
Broadway-Columbus  Avenue  Line  northbound  and  then  at  59th  street  and  Ninth 
avenue  to  the  59th  Street  Crosstown  Line  eastbound  and  then  at  59th  street  and 
Lexington  avenue  to  the  Lexington  Avenue  Line  northbound. 

6.  Transfer  from  the  Ninth  Avenue  Line  at  53d  street  and  Ninth  avenue  to 
Broadway-Amsterdam  Avenue  Line  northbound  and  then  at  59th  street  and  Ninth 
avenue  to  the  69th  Street  Crosstown  Line  eastbound  and  then  at  59th  street  and 
Madison  avenue  to  the  Madison  Avenue  Line  northbound. 

7.  Transfer  from  the  Ninth  Avenue  Line  at  53d  street  and  Ninth  avenue  to  the 
Broadway -Amsterdam  Avenue  Line  northbound  and  then  at  59th  street  and  Ninth 
avenue  to  the  59th  Street  Crosstown  Line  eastbound  and  then  at  69th  street  and 
Lexington  avenue  to  the  Lexington  Avenue  Line  northbound. 

8.  Transfer  from  the  Ninth  Avenue  lilne  at  53d  street  and  Ninth  avenue  to  the 
Sixth  and  Amsterdam  Avenue  Line  northbound  and  then  at  59th  street  and  Ninth 
avenue  to  the  59th  Street  Crosstown  Line  eastbound  and  then  at  69th  street  and 
Madison  avenue  to  the  Madison  Avenue  Line  northbound. 

9  Transfer  from  the  Ninth  Avenue  Line  at  68d  street  and  Ninth  avenue  to  the 
Sixth  and  Amsterdam  Avenue  Line  northbound  and  then  at  69th  street  and  Ninth 
avenue  to  the  69th  Street  Crosstown  Line  eastbound  and  then  at  59th  street  and 
Lexington  avenue  to  the  Lexington  Avenue  Line  northbound. 
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10.  Transfer  from  the  Madison  Avenue  Line  southbound  at  69th  street  and 
Madison  avenue  to  the  59th  Street  Crosstown  Line  westbound  and  then  at  69th 
street  and  Ninth  avenue  to  the  Broadway-Columbus  Avenue  Line  southbound  and 
then  at  58d  street  and  Ninth  avenue  to  the  Ninth  Avenue  Line  southbound. 

11.  Transfer  from  the  Madison  Avenue  Line  southbound  at  69th  street  and 
Madison  avenue  to  the  59th  Street  Crosstown  Line  westbound  and  then  at  69th 
street  and  Ninth  avenue  to  the  Broadway-Amsterdam  Aveuue  Liue  Bouthbound 
and  then  at  68d  street  and  Ninth  avenue  to  the  Ninth  Avenue  Line  southbound. 

12.  Transfer  from  the  Madison  Avenue  Line  southbound  at  59th  street  and 
Madison  avenue  to  the  59th  Street  Crosstown  Line  westbound  and  then  at  69th 
street  and  Ninth  avenue  to  the  Sixth  and  Amsterdam  Avenue  Line  southbound  and 
then  at  53d  street  and  Ninth  avenue  to  the  Ninth  Avenue  Line  southbound. 

13.  Transfer  from  the  Lexington  Avenue  Line  southbound  at  59th  street  and 
Lexington  avenue  to  69th  Street  Crosstown  Line  westbound  and  then  at  59th  street 
and  Ninth  avenue  to  the  Broadway-Columbus  Avenue  Line  southbound  and  then 
at  58d  street  and  Ninth  avenue  to  the  Ninth  Avenue  Line  southbound. 

14.  Transfer  from  the  Lexington  Avenue  Line  southbound  at  59th  street  and 
Lexington  avenue  to  the  59th  Street  Crosstown  Line  westbound  and  then  at  69th 
street  and  Ninth  avenue  to  the  Broad  way- Amsterdam  Avenue  Line  southbound  and 
then  at  53d  street  and  Ninth  avenue  to  the  Ninth  Avenue  Line  southbound. 

16.  Transfer  from  the  Lexington  Avenue  Line  southbound  at  59th  street  and 
Lexington  avenue  to  the  69th  Street  Crosstown  Line  westbound  and  then  at  69th 
street  and  Ninth  avenue  to  the  Sixth  and  Amsterdam  Avenue  Line  southbound  and 
then  at  6Sd  street  and  Ninth  avenue  to  the  Ninth  Avenue  Line  southbound. 

16.  Transfer  from  the  69th  Street  Crosstown  Line  eastbonnd  or  westbound  at 
Ninth  avenue  and  69th  street  to  the  Broadway-Columbus  Avenue  Line  southbound 
and  then  at  63d  street  and  Ninth  avenue  to  the  Ninth  Avenue  Line  southbound. 

17.  Transfer  from  the  69th  Street  Crosstown  Line  eastbound  or  westbound  at 
Ninth  avenue  and  59tb  street  to  the  Broadway-Amsterdam  Avenue  Line  southbound 
and  then  at  63d  street  and  Ninth  avenue  to  the  Ninth  Avenue  Line  southbound. 

18.  Transfer  from  the  59th  Street  Crosstown  Line  eastbound  or  westbound  at 
Ninth  avenue  and  59th  street  to  the  Sixth  and  Amsterdam  Avenue  Line  southbound 
and  then  at  53d  street  and  Ninth  avenue  to  the  Ninth  Avenue  Line  southbound. 


Street  Railroad  Corporations  in  the  Borough  of  Manhattan  —  Rates  of  fare 
upon  connecting  or  intersecting  lines  of  street  railroad 

Case  No.  1364, 

Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
rates  of  fare  upon  connecting  or  intersecting  lines  of  street  railroad  In  the  Borough 
of  Manhattan.  Hearings  were  had  during  1911,  and  on  July  11,  1911,  the  Com- 
mission issued  an  order  requiring  through  routes  and  Joint  rates  at  connecting 
and  intersecting  points  therein  specified.  Thereafter  hearings  were  had  as  to  the 
maximum  joint  rates  and  fares  to  be  prescribed,  and  on  December  6,  1911,  the 
Commission  rendered  an  opinion  (see  2  P.  S.  C.  R.  [1st  Dist.  N.  T.],  736),  and 
issued  an  order  establishing  through  routes  and  prescribing  the  maximum  Joint 
rates  and  adjourned  the  proceeding  to  January  15,  1912,  pending  notification  to 
the  Commission  by  the  companies  as  to  the  acceptance  of  the  order  or  as  to  an 
agreement  for  the  division  of  the  fares.  At  a  meeting  of  the  Commission  on 
December  30,  1911,  there  were  presented  writs  of  certiorari  (which  had  previously 
been  served  upon  the  Commission)  to  review  the  order  of  December  6,  1911,  in 
proceedings  brought  in  the  Supreme  Court,  New  York,  by  the  People  of  the  State 
of  New  York  ew  reh  Third  Avenue  Railroad  Company  et  al.  against  the  Public 
Service  Commission  for  the  First  District  et  at.;  People  of  the  State  of  New  York 
em  reh  Frederick  W.  Whltrldge,  as  receiver  of  the  Dry  Dock,  East  Broadway  and 
Battery  Railroad  Company,  against  the  Public  Service  Commission  for  the  First 
District  et  al,;  People  of  the  State  of  New  York  ex  reh  Frederick  W.  Whitridge,  as 
receiver  of  the  Forty-second  Street,  Manhattanville  and  St.  Nicholas  Avenue  Rail- 
way Company,  against  the  Public  Service  Commission  for  the  First  District  et  al,; 
People  of  the  State  of  New  York  ew  ret.  Adrian  H.  Joline  et  at.,  as  receivers  of  the 
Metropolitan  Street  Railway  Company,  against  the  Public  Service  Commission  for 
the  First  District  et  al.;  People  of  the  State  of  New  York  ew  reh  Central  Park, 
North  and  East  River  Railroad  Company  against  the  Public  Service  Commission  for 
the  First  District  et  al,;  and  People  of  the  State  of  New  York  em  rel.  Second 
Avenue  Railroad  Company  of  the  City  of  New  York  et  al,  against  the  Public  Service 
Commission  for  the  First  District  et  al.  Returns  to  these  writs  were  thereafter 
filed  by  the  Commission.  Further  hearings  were  had  on  January  15,  1912,  and  on 
subsequent  dates  to  November  26,  1912. 

The  Commission  issued  the  following  orders  during  1912: 
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February  18tb.  Order  allowing  Intervention  hj  the  Third  Avenue  Railway  Company- 
October  22d.  Order  allowing  intervention  by  the  New  York  Railways  Company. 
October  29th.       Order  after  rehearing  changing  order  establiehing  through  routes 

and   prescribing   maximam   Joint   rates   made   and   filed   herein' 

December  5,  1911. 

On  January  21,  1913,  the  Commission  adopted  a  memorandum  (see  4  P.  S.  C.  R. 
[1st  Dist.  N.  Y.],  18).  On  January  21,  1913,  the  Commission  issued  an  order  dis- 
continuing further  proceedings  under  and  pursuant  to  the  order  of  December  5, 
1911,  the  said  order  having  been  superseded  by  an  order  of  October  29,  1912. 

On  July  30,  1914,  the  Commission  issued  the  following  order: 


In  thb  Mattib 

OF  THB 

Hearing  on  the  motion  of  the  Commission  as  to  rates 
of  fare  upon  connecting  or  intersecting  lines  of 
Sthbbt  Railboad,  in  the  Borough  of  Manhattan,  City 
of  New  York. 


Case  No.  1364, 
Order    Discontinuing    Fur- 
ther Proceedings  Supple- 
mentary    to     Order     of 
October  29,  1912 

July  30.  1914 


The  Commission  having  made  and  filed  its  order  herein  under  date  of  October  29, 
1912,  amending  the  order  made  and  filed  herein  on  December  6,  1911,  and  estab- 
lishing certain  through  routes  and  joint  rates,  and  in  and  by  said  order  having 
adjourned  this  proceeding  pending  notification  to  the  Commission  as  to  the  accept- 
ance of  said  order  or  as  to  the  agreement  for  the  division  of  fares,  and  it  appearms 
to  the  Commission  that  the  Commission  has  been  notified  of  the  acceptance  of  said 
order  of  October  29,  1912,  and  that  said  order  has  been  put  in  force,  it  Is 

Ordered,  That  further  proceedings  before  the  Commission  under  and  pursuant  to 
the  said  order  of  October  29,  1912,  be  and  the  same  hereby  are  dlsconttnued. 


South  Brooklim  Railway  Company,  New  York  Consolidated  Railroad  Company 
(snccessor  to  Brooklim  Union  Elevated  Railroad  Company,  Canarsie  Rail- 
road Company  and  Sea  Beach  Railway  Company),  Nassau  Electric  Railroad 
Company,  Brooklyn  Heights  Railroad  Company  and  Brookl3m,  Queens 
County  and  Suburban  RaSroad  Company  —  Fares  to  and  from  Coney  Island 

Case  No.  1375, 

Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
rates  and  fares  charged  and  collected  by  the  above  mentioned  companies  for  the 
transportation  of  persons  to  and  from  Coney  Island.  Hearings  were  had  on 
July  24,  1911,  and  on  subsequent  dates  throughout  1911  and  1912  to  January  81st. 
On  February  21,  1912,  the  Commission  rendered  an  opinion  (see  3  P.  8.  C.  B.  [1st 
Dist.  N.  Y.],  106),  and  issued  an  order  discontinuing  the  proceeding  wltbont 
prejudice,  however,  to  any  other  and  future  proceeding  touching  the  subject  matter 
embraced  in  this  proceeding.  The  Van  Siclen  Taxpayers'  Association  having  pre- 
sented to  the  Commission  its  petition  asking  that  this  proceeding  be  reopened  and 
that  the  commutation  plan  be  modified  in  certain  respects  as  therein  stated,  and 
the  New  York  Consolidated  Railroad  Company  having  been  formed  through  the 
conRolidation  of  the  Brooklyn  Union  Elevated  Bailroad  Company,  the  Canarsie  Rail- 
road Company  and  the  Sea  Beach  Railway  Company,  the  Commission,  on  Decem- 
ber 16,  1918,  issued  an  order  amending  the  title  of  the  proceeding  by  substitQtIng 
the  New  York  Consolidated  Railroad  Company  for  the  Brooklyn  Union  Blevated 
Railroad  Company,  the  Canarsie  Railroad  Company  and  the  Sea  Beach  Railway 
Company,  and  directing  that  the  proceeding  be  reopened  and  that  a  further  hearing 
be  had  therein  on  December  29,  1913.  Further  hearings  were  had  on  that  date  and 
on  subsequent  dates  to  February  5,  1914. 


Obdebs  of  the  Cohmissioit  Isstted  in  1914 


545 


Thereupon  tbe  Commission  issued  the  following  order : 


In  thx  Matter 

OF  THE 

Hearing  on  the  motion  of  the  Commission  on  the 
qnestion  of  the  rates  and  fares  charged  and  col- 
lected by  the  Sooth  Bbookltk  Railroad  Company, 
the  New  York  Conbolidateo  Railroad  Coupavt, 
the  Nassau  Elkctrio  Railroad  Company,  the  Brook- 
lyn Heights  Railroad  Company  and  the  Brooklyn, 
Queens  County  and  Suburban  Railroad  Company. 


Order  No.  1875, 
Order  after  Further 

Hearing 
Pehruary  10.  1914 


Pending  the  bearing  and  determination  of  the  above  entitled  proceeding,  the  com- 
panies origlnallj  cited  In  this  proceeding  having  agreed  to  put  into  operation  a 
certain  commutation  plan  under  which  between  September  15th  and  May  15tfa  the 
companies  operating  the  service  between  Coney  Island  and  Manhattan  would  extend 
a  five-cent  i*ate  of  fare  between  the  hours  of  4  and  7  p.  m.  from  Manhattan  to 
Coney  Island  and  intervening  points,  and  would  also  make  the  same  rate  of  fere 
available  for  school  children  at  such  hours  as  would  meet  their  requirements,  such 
rate  of  fare  to  apply  on  week  days  except  holidays,  and  thereupon  on  February  6, 
1912,  an  order  having  been  made  discontinuing  this  proceeding,  and  the  Van  Siclen 
Tazpftyers'  A«soeiat4«ii«  ptrties  to  this  proceeding,  havinc  presented  to  this  Com- 
mlaaioB  its  petition  dated  November  11,  1913,  wherein  they  asked  that  the  pro- 
ceeding be  reopened,  and  the  Commission  having  on  December  16,  1918,  adopted  a 
veeolution  reopening  said  proceeding  and  ha\Hng  on  the  same  dfiy  adopted  a 
resolution  amending  the  title  of  this  proceeding  by  Bui>6tituting  the  New  York  Con- 
solidated Railroad  Company  in  place  of  the  Brooklyn  Union  Elevated  Railroad 
Company  and  Sea  Beach  Railway  Company,  and  a  hearing  having  been  held  on 
December  29,  1913,  and  subseaneht  days,  before  Honorable  George  V.  S.  Williams, 
Commissioner,  J.  R.  Abarbanell  appearing  as  counsel  for  the  petitioners,  .Tohn  J.  A. 
Rogers  appearing  as  counsel  for  the  Broadway  Board  of  Trade,  George  D.  Yeomans 
and  A.  M.  Williams  appearing  as  counsel  for  the  New  York  CjonsoHdated  Railroad 
Company  and  otiiers,  and  Hearjr  H.  Whitman,  Assistant  Connsel  to  the  Commission, 
Attending,  and  counsel  for  the  New  York  Consolidated  Railroad  Company  and  others 
having  offered  to  modify  said  commutation  plan  as  follows :  That  between  Sep- 
tember 15th  and  May  15th  the  companies  operating  the  service  between  Coney 
feiand  a«d  Manhattan  will  extend  a  five-cent  rate  -of  fare  between  the  hoars  of 
9  aad  9  a.  m.  from  Coney  Island  and  t»etween  the  hours  of  2  and  8  p.  m.  from 
Manhattan  to  Coney  Island  and  intervening  points,  such  rate  of  fare  to  apply  on 
week  days  except  holidays,  and  that  all  unused  and  undetached  commutation  tickets 
will  be  redeemed  at  the  price  paid  for  them,  such  modified  commutation  plan  to 
apply  to  all  commntatlon  tickets  hereafter  sold,  and  said  modified  commutation 
plan  having  been  accepted  by  counsel  for  the  petitioners,  it  is 

Ordered^  That  this  proceeding  be  and  the  same  hereby  is  discontinued. 


SUten  Usni  fiapid  Traasit  Satlway  Company — Rules  and  regulations  for 

"  spotting  "  cars 

Case  No.  1881, 

Order     Suspending     Tariff    and     Directing 
Hearing 

The  Staten  Island  Rapid  Transit  Railway  Company  filed  with  the  Commission  a 
tariff  schedule  providing  a  rate  for  "  spotting  **  cars  at  stations  named  in  such 
schedule,  which  schedule  Is  described  generally  as  follows :  Staten  Island  Rapid 
Transit  Railway  Company,  P.  S.  C. —  1  N.  Y. —  No.  228,  and  contained  new  trans- 
portation conditions  and  increased  the  cost  of  transportation  to  various  shippers 
and  consignees  named  in  such  schedule  and  operated  to  apply  specific  regulations 
affecting  the  cost  aad  value  of  the  service  rendered  by  the  flling  carrier  to  various 
shippers  and  consignees. 

Thereupon  the  Commission  issued  the  following  order : 


In  the  Matter 

OF 

New  freight  tariff  of  the  Staten  Island  Rapid  Tbansit 
Railway  Company.  P.  S.  C. —  1  N.  Y. —  No.  228, 
containing  regulations  and  charges  for  "  spotting " 
cars. 


Case  No.   1831. 

Order  Suspending  Rate  and 

Directing  Hearing 

June  12.  1014 


A  certain  tariff  schedule  having  been  filed  with  this  Commission  by  the  Staten 
Island  Rapid  Transit  Railway  Company,   providing  rate  for  "  spotting "  cars  at 

18 
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stations  named  in  such  schedule,  whicb  schedule  is  described  generally  as  follows: 
Staten  Island  Rapid  Transit  Railway  Company,  P.  8.  C—  1  N.  Y. —  No.  228,  and 
containing  new  transportation  conditions  and  increasing  the  cost  of  transportation 
to  various  shippers  and  consignees  named  in  said  schedule  and  operates  to  apply 
specific  regulations  affecting  the  cost  and  value  of  the  service  rendered  by  the  filing 
carrier  to  said  shippers  and  consignees ;  it  is 

Ordered,  That  the  Commission  shall,  without  formal  pleading,  enter  upon  a  bear- 
ing concerning  the  lawfulness  of  the  rates,  charges,  regulations  and  practices 
suted  in  the  said  schedule  as  applying  to  traffic  carried  wholly  within  the  City  of 
New  York ;  that  the  effective  date  of  the  schedule  above  specified  as  applying  to 
such  traffic  be  and  is  hereby  postponed  pending  said  hearing  and  decision  thereon  - 
and  that  the  operation  of  said  schedule  be  and  is  hereby  suspended  and  the  use  of 
the  rates,  regulations,  and  practices  therein  stated  deferred  upon  traffic  carried 
wholly  within  the  Citv  of  New  York  until  the  20th  day  of  September,  1914,  unless 
the  Commission  by  order  entered  herein  shall  determine  otherwise  as  to  the  effective 
date  or  the  lawfulness  in  whole  or  In  part  of  said  schedule. 

It  is  further  ordered.  That  a  copy  hereof  be  forthwith  served  upon  the  aforesaid 
carrier  narty  to  said  schedule;  that  said  carrier,  party  to  said  schedule,  be  and  It 
hereby  is  made  respondent  in  this  proceeding  and  that  it  be  duly  notified  of  the 
time  and  place  of  hearing  hereafter  to  be  fixed  herein. 

It  is  further  ordered.  That  notice  of  the  suspension  of  the  effective  date  of  said 
schedule  and  of  the  hearing  herein  shall  be  given  to  the  corporations  named  as 
industries  in  said  schedule  as  located  within  the  City  of  New  York. 


Uiii«ii  Railway  Company  of  New  York  City,  Thiid  Avenve  Railway  Company 
and  Forty-second  Street,  Manhattanville,  and  St  Nicholas  Avenve  Railway 
Company  —  Exemiption  from  exchange  of  transfers  on  125th  street  and 
other  streets,  Borough  of  Manhattan 

Case  No.  1702, 

Hearing  Resolution 
Opinion 

This  proceeding  was  begun  upon  the  motion  of  the  Commission  on  the  question 
of  relieving  the  Union  Railway  Company  of  New  York  City,  the  Third  Avenue  Rail- 
way Company  and  the  Forty-second  Street,  Manhattanvllle  and  St.  Nicholas  Avenue 
Railway  Company  from  the  obligation  imposed  by  Subdivision  7  of  Section  49  of 
the  Public  Service  Commissions  Law  as  to  the  exchange  of  transfers  at  certain 
intersecting  points  on  126th  street  and  other  streets,  Borough  of  Manhattan,  if,  as 
a  result  of  securing  a  franchise  for  an  extension  of  its  street  surface  railroad,  the 
Union  Railway  Company  of  New  York  City  made  a  trackage  agreement  with  the 
other  companies.  The  Commission  on  January  27,  1914,  directed  (see  blank  form 
of  hearing  resolution,  page  381)  that  a.  hearing  be  had  on  February  8,  1914. 
A  bearing  was  held  on  February  3,  1914.  On  February  6,  1914,  the  Commission 
rendered  an  opinion  (see  5  P.  S.  C.  R.  [Ist  Dlst.  N.  Y.],  116),  determining  that, 
if  the  Union  Railway  Company  of  New  York  City  should  present  a  formal  appli- 
cation after  it  had  accepted  a  certain  franchise,  the  consideration  of  which  was 
pending  before  the  Board  of  Estimate  and  Apportionment  of  the  City  of  New 
York,  for  street  railroad  extensions  to  connect  the  company*s  Bronx  lines  with 
the  Wills  Avenue  bridge  and  to  extend  its  service  over  the  Willis  Avenue  bridge 
to  126th  street,  and  on  126th  street  to  the  North  river,  favorable  action  would 
be  taken  to  exempt  the  companies  from  the  obligation  to  exchange  transfers  at 
the  points'  mentioned;  and  the  Commission  directed  its  Secretary  to  advise  the 
Board  of  Estimate  of  its  action. 


United  Electric  Light  and  Power  Company  —  Complaint  of  Alonso  B.  Kight 
as  to  refusal  to  extend  conjunctional  service  rate 

Case  No.  1638, 

Extension  Order 

This  proceeding  was  begun  upon  the  complaint  of  Alonzo  B.  Kight  against  the 
United  Electric  Light  and  Power  Company  as  to  a  refusal  by  the  latter  to  extend 
to  him  its  conjunctional  service  rate.  Hearings  were  had  on  February  24  and  on 
subsequent  dates  to  March  6,  1913.  On  August  1,  1913,  the  Commission  rendered 
an  opinion  (see  4  P.  S.  C.  R.  [1st  Dlst.  N.  Y.l,  376),  and  issued  an  order  directing 
the  company  to  cancel  Riders  20,  22  and  24  and  to  file  with  the  Commission  and 
post  its  printed  notice  or  supplement  accordingly.  Application  having  been  made 
by  the  company  for  a  further  extension  of  time  within  which  to  comply  with  cer- 
tain requirements  of  the  order  of  August  1,  1913,  regarding  the  cancellation  of 
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Riders  20  and  24,  the  Commission  on  January  16,  1914,  issued  an  order  (see  blank 
form  of  extension  order,  page  379)  granting  a  further  extension  of  time  to  Feb- 
mary  2,  1914. 


United  Electric  Light  and  Power  Company — Complaint  of  Electrical  Inspec- 
tion and  Audit  Corporation,  in  behalf  of  Marshall  P.  Wilder,  as  to  Hider 
No.  28,  relating  to  Tenants^  Sub-Meters 

Case  No.  1798, 

Hearing  Resolution 

This  proceeding  was  begun  on  the  complaint  of  the  Electrical  Inspection  and 
Audit  Corporation,  on  behalf  of  Marshall  P.  Wilder,  as  to  tariff  supplement  No.  7. 
filed  by  the  United  Electric  Light  and  Power  Company  with  the  Commission  and 
designated  as  Rider  No.  28,  "  Tenants*  Sub-Meters.'*  The  Commission  on  Feb- 
ruary 17,  1914,  directed  (see  blank  form  of  hearing  resolution,  page  381)  that  a 
hearing  be  had  on  February  20,  1914.  Hearings  were  had  on  February  20,  1014, 
and  on  subsequent  dates  to  April  8,  1914,  when  the  hearing  was  closed. 


United  Electric  Light  and  Power  Company — Charges  and  regulations  for 

electric  service,  with  special  reference  to  proposed  Contract  Riders  Nos. 

20  and  28 

Case  No.  1800, 

Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  as  to  the  charges  and 
regulations  of  the  United  Electric  Light  and  Power  Company  with  special  reference 
to  proposed  Contract  Riders  Nos.  20  and  28.  The  Commission  on  March  8,  1014, 
directed  (see  blank  form  of  hearing  resolution,  page  881)  that  a  hearing  be  had  on 
March  6,  1914.  Hearings  were  had  on  March  6,  1914,  and  on  subsequent  dates  to 
April  8,  1914,  when  the  hearing  was  closed. 


VanBmnt  Street  and  Erie  Basin  Railroad  Company,  Coney  Island  and 
Brooklyn  Railroad  Company,  Coney  Island  and  Gravesend  Railway  Company, 
Brooklyn,  Queens  County  and  Suburban  Railroad  Company,  Nassau  Electric 
Railroad  Company  and  Brookljoi  Heights  Railroad  Company  —  Through 
routes  and  joint  rates 

Case  No.  1851, 

Hearins  Resolution 
Final  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices,  service  and  rates  of  fare  of  the  Van  Brunt  Street  and  Brie  Basin 
Railroad  Company,  Coney  Island  and  Brooklyn  Railroad  Company,  Coney  Island 
and  Gravesend  Railway  Company,  Brooklyn,  Queens  County  and  Suburban  Railroad 
Company,  Nassau  Electric  Railroad  Company  and  Brooklyn  Heights  Railroad  Com- 
pany. The  Commission  on  July  1,  1914,  directed  (see  blank  form  of  hearing  reso- 
lution, page  881)  that  a  hearing  be  had  on  July  9,  1914.  Hearings  were  had  on 
July  9,  1014,  and  on  subsequent  dates  to  October  20,  1914. 

Thereupon  the  Commission  issued  the  following  order : 


In  the  Matter 

or  THB 

Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices,  service  and  rates  of  fare 


of  the  Van  Bbunt  Street  and  Erib  Basin  Railroad  .  Order 


Case  No.  1851, 


Company,  the  Conet  Island  and  Brooklyn  Rail- 
road CoMPANT,  the  Conet  Island  and  Gravbsbnd 
Railway  Compant,  the  Brooklyn,  Quebns  County 
AND  Suburban  Railroad  Company,  the  Nassau 
Electric  Railroad  Company  and  the  Brooklyn 
Hbiohts  Railroad  Company. 


November  6,  1914 


A  hearing  having  been  duly  had  in  the  above  entitled  matter  on  July  9,  1914, 
and  certain  adjourned  dates  to  and  including  October  20,  1914, 
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Ordered, 

(1)  That  tbe  Van  Brunt  Street  and  Erie  Basin  Railroad  Companr  (operating 
the  Van  Brunt  Street  Line),  the  Coney  Island  and  Brooklyn  Railroad  Company,  the 
Coney  Island  and  Gravesend  Railway  Company,  the  Brooklyn,  Queens  County  and 
Suburban  Railroad  Company,  tbe  Nassau  Electric  Railroad  Company  and  the  Brook- 
lyn Heights  Railroad  Company  be  and  they  hereby  are  directed  and  required  on  or 
before  November  16,  1014,  to  establish  and  thereafter  maintain  through  routes  and 
Joint  rates,  fares  and  charges  over  their  lines  of  street  surface  railroad  by  operating 
their  respective  lines  of  street  surface  railroad  and  issuing  and  accepting  transfers 
or  other  tokens  thereon  at  intersecting  or  connecting  points  in  such  manner  and 
with  such  effect  as  to  make  said  Van  Brunt  Street  Line  a  "  feeder  line  "  in  respect 
of  and  in  connection  with  the  lines  of  the  other  corporations  mentioned  (as  the 
latter  lines  are  now  operated  under  and  pursuant  to  the  order  of  the  Commission 
in  Case  No.  1801  dated  March  17,  1014,  as  amended  and  extended  by  orders  dated 
Maicti  27,  1014,  and  May  1,  1014)  within  the  meaning  of  the  term  "feeder  line" 
as  deilned  and  used  in  and  by  said  order  in  Case  No.  loOl  as  amended  and  extended 
as  aforesaid ;  so  that  all  passengers  traveling  to  or  from  any  point  or  points  on 
said  line  of  the  Van  Brunt  Street  and  Erie  Basin  Railroad  Company,  after  payment 
of  a  cash  fare  of  five  cents,  shall  have  the  same  rights  they  now  would  have  If  said 
line  were  now  included  as  a  "  feeder  line  '*  in  said  order  In  Case  No.  1801.  A  copy 
of  said  order  in  Case  No.  ISOl  as  amended  and  extended  is  hereto  annexed  and 
made  a  part  hereof. 

(2)  That  the  lines  affected  by  this  order  and  the  companies  by  which  they  are 
respectively  operated  are  the  same  as  stated  in  said  order  of  the  Commission  in 
Case  No.  1801,  with  the  addition  of  the  Van  Brunt  Street  Line  operated  by  the 
Van  Brunt  Street  and  Erie  Basin  Railroad  Company. 

(3)  That  the  directions  in  which  cars  are  operated  on  said  Van  Brunt  Street 
Line,  the  points  of  intersection  or  connection  and  the  lines  as  to  which  said  line 
shall  be  a  "  feeder  line  "  are  as  follows : 

Van  BttUNT  Stiisbt  Line 

(Feeder  Line) 

Westbound  —  toward  Hamilton  Perry 
Eastbound  —  toward  Brie  Basin 

Van  Brunt  Street  and  Hamilton  Avenue: 

Westbound  to  the  Fifteenth  Street,  Hamilton  Ferry  (Coney  Island 
and  Brooklyn  Railroad)  and  Hamilton  Avenue  Lines  eastbound  and 
vice  versa 

Hamilton  Avenue  and  Sackett  Street: 

Westbound  to  the  Union  Street  and  Hoyt  and  Sackett  Street  Lines 
eastbound  and. vice  versa 

(4)  That  said  corporations  be  and  they  hereby  are  directed  and  required  to 
operate  their  respective  lines  of  street  surface  railroad  and  to  issue  transfers  or 
other  tokens  thereon  In  accordance  with  the  requirements  of  said  order  in  Case 
No.  IS'Ol  and  In  accordance  with  the  forcKolng  provisions  of  this  order,  which 
transfers  or  other  tokens  shall  be  honored,  receiveo  and  accepted  on  cars  of  other 
lines  at  the  points  and  on  the  lines  specified  herein  and  in  said  order  in  Case 
No.  1801  In  lieu  of  the  payment  of  cash  fare  on  such  cars;  such  transfers  or  other 
tokens  to  be  issued  upon  demand  and  without  extra  charge  after  payment  of  a 
single  cash  fare  on  the  line  on  which  the  passenger's  Journey  originates  or  on  tender 
of  evidence  of  such  payment  on  any  line  or  lines  on  which  the  passenger  Is  entitled 
to  continue  his  Journey  as  hereinbefore  provided ;  and  said  companies  are  and  each 
of  them  is  hereby  directed  and  required  to  honor,  receive  and  accept  Kuch  trnusfer<« 
or  other  tokens  in  lieu  of  the  payment  of  cash  fare  on  such  other  line  or  lines  and 
to  grant  feeder  rights,  feeder  privileges  and  connecting  feeder  privileges  as  provided 
herein  and  in  said  order  in  Case  No.  1801 ;  to  the  end  that  after  payment  of  a 
single  cashifare  the  passenger  paying  the  same  shall  be  entitled  without  extra  charge 
to  make  one  continuous  trip  between  any  two  points  on  said  lines  of  street  surface 
railroad  as  hereinbefore  provided. 

(5)  That  the  maximum  Joint  rate,  fare  or  charge  to  be  exacted  for  such  through 
trauKportation  shall  be  a  single  fare  of  five  cents. 

(6)  That  on  or  before  November  16.  1014,  said  corporations  shall  make  an 
agreement  between  them  as  to  the  portion  of  such  Joint  rates,  fare  or  charge  to 
which  each  of  them  shall  be  entitled. 

(7>  That  a  further  hearing  herein  be  held  on  the  16th  day  of  November,  1014, 
at  10 :30  o'clock  in  the  forenoon,  for  the  purpose  of  ascertaining  whether  such 
agreement  has  been  made,  and  if  such  agreement  shall  not  have  been  so  made,  for 
the  purpose  of  declaring  by  supplemental  order  the  portion  of  such  Joint  rate,  fare 
or  cnarge  to  which  each  of  the  corporations  affected  thereby  shall  be  entitled  and 
the  manner  in  which  the  same  shall  be  paid  and  secured.  If  at  that  time  it  shall 
appear  that  through  routes  and  Joint  rates,  fares  and  charges  have  been  estab- 
lisned  as  required  by  this  order,  but  that  said  corporations  need  more  time  within 
which  to  make  an  agreement  as  to  the  apportionment  of  the  rate,  a  reasonable 
adjournment  will  be  given  for  that  purpose. 

(8)  That  this  order  shall  take  effect  immediately  and  shall  continue  in  force 
until  changed  or  abrogated  by  further  order  of  the  Commission. 

(0)  That  on  or  before  November  16,  1014,  said  companies  shall  notify  the  Com- 
mission whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Further  hearings  pursuant  to  the  order  of  November  6.  1014,  were  had  on 
November  16.  and  on  subsequent  dates  to  December  11,  1014,  when  the  further 
hearing  was  closed. 
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Woodluiven  6aa  Light  Company  —  Complaint  of  Albert  C.  Schwarz  et  al.  as 
to  rate  for  gas  in  the  Fourth  Ward,  Borough  of  Queens 

Case  No.  1787. 

1 1  oaring  Resolution 

This  proceeding  was  begnin  upon  complaint  of  Albert  C.  Schwarz  et  al,  ns  to  the 
rate  charged  by  the  Woodhaven  Gas  Ll^bt  Company  for  n&n  in  the  Fourth  Ward, 
Borough  of  Queens.  The  Commission  on  January  16,  1014,  directed  (sec  blank 
form  of  hearing  resolution,  pase  3*^1)  that  a  hearin;?  be  had  on  January  2*],  1914. 
Hearings  were  had  on  January  2C,  1914,  and  on  subsequent  dates  to  December 
21,  1914,  when  the  hearing  was  adjourned  to  January  7,  1915.     No  further  action. 


Woodhaven  Gas  Light  Company,  Richmond  Hill  and  Queens  County  Gas  Light 
Company  and  Jamaica  Gas  Light  Company  —  Eates  for  gas  in  the  Fourth 
Ward,  Borough  of  Queens 

Case  No.  1807, 

Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  rates 
and  charges  for  gas  of  the  Woodhaven  Gas  Light  Company,  Richmond  Hill  and 
Queens  County  Gas  Light  Company  and  Jamaica  Gas  Light  Company,  In  the  Fourth 
Ward  of  the  Borough  of  Queens.  The  Commission  on  March  17,  1014,  directed 
(see  blank  form  of  hearing  resolution,  paire  381)  that  a  hearing  be  had  on  April  1, 
1914.  Hearings  were  had  on  April  1,  1914,  and  on  subsequent  dates  to  Decem- 
ber 21,  1914,  when  the  hearing  was  adjourned  to  January  7,  1015.  No  further 
action. 


ANNUAL  AND  OTHER  REPORTS  AND  INFORMATION  REQUIRED  TO 

BE  FILED  BY  CORPORATIONS 


Baggage  Corporations  and  Transfer  Corporations  —  Form  of  annual  report 

for  year  ending  June  30,   1914 

Case  No.  1842, 

Filing  Order 


In  the  MATTEa 

OF  THE 

Form  of  Annual  Report  for  year  ending  June  80,  1914, 
to  be  filed  by  Baggage  Companies  and  Teansi*eb 
Companies. 


Case  No.  1842, 

Filing  Order 
June  27.  1914 


It  is  hereby 

Ordered,  That  every  baggage  company  and  every  transfer  company  subject  to  the 
Jurisdiction  of  this  Commission  shall  make  and  file  with  the  Commission  on  or  before 
September  30,  1914,  a  report  for  the  year  ending  June  30,  1914.  Such  report  shall 
state  the  financial  condition  of  the  company  in  accordance  with  the  definitions  of 
Bnle  Vlll  of  the  Rules  of  Procedure  of  the  Commission,  a  copy  of  which  rule  is 
hereto  attached.  The  balance  sheet  and  detailed  statement  of  earnings  and  expenses 
required  in  said  rule  shall  be  rendered  in  accordance  with  the  schedule  of  accounts 
filed  by  said  company  on  or  about  October  15,  1913,  pursuant  to  the  order  of  the 
Commission  in  Cases  1742  and  1743. 

Ordered,  That  the  Secretary  of  this  Commission  serve  on  each  of  said  corpora- 
tions in  the  manner  prescribed  by  law  on  or  before  June  30,  1914,  a  certified  copy 
of  this  order. 

Rule  VIII.    Financial  Condition  Defined 

Wherever  an  applicant  Is  required  to  set  forth  its  financial  condition,  such 
flaanclal  condition  shall  be  given  so  far  as  practicable  In  proper  schedules  annexed 
to  and  referred  to  and  properly  designated  in  the  petition.  Such  schedules  shall 
show  the  following  { 

(1)     Amount  and  kinds  of  stock  authorized. 


(2)  Amount  and  kinds  of  stock  issued  and  outstanding. 

(3)  Terms  of  preference  of  all  preferred  stock. 


550       Public  Sebvice  Commission — Fibst  District 

(4)  Brief  deBCriptlon  of  each  mortgage  upon  property  of  the  applicant  glvinc 
date  of  execution,  name  of  mortgagor,  name  of  mortgagee  or  trustee,  amount  of 
Indebtedness  authorised  to  be  secured  thereby  and  amount  of  Indebtedness  actually 
secured. 

(6)  Number  and  amount  of  bonds  authorised  and  issued,  giving  name  of  com- 
pany  which  issued  and  describing  each  class  separately,  giving  date  of  issue,  par 
value,  rate  of  interest,  date  of  maturity  and  how  secured. 

(6)  Other  indebtedness  giving  same  by  classes  and  describing  security,  if  any. 
A  brief  statement  showing  devolution  or  assumption  of  any  of  the  foregoing  debts 
upon  or  by  any  person  or  corporation,  if  the  original  liability  has  been  transferred. 

(7)  Amount  of  interest  paid  during  previous  fiscal  year  and  rate  thereof.  If 
different  rates  were  paid,  amount  paid  at  each  rate. 

(8)  Bate  and  amount  of  dividends  paid  during  previous  live  years. 

(9)  Detailed  statement  of  earnings  and  expenditures  for  and  balance  sheet 
showing  conditions  at  the  close  of  last  fiscal  year,  unless  already  filed  with  the 
Commission  as  part  of  the  annual  report. 


Baggage  and   Transfer  Companies  —  Hates  and  schedules 

Case  No.  1889, 

Filing  Order 


In  thx  Mattes 


OJ* 


Filing  with  the  Public  Service  Commission  for  the 
First  District  rates  and  schedules  by  Baggagb  Com- 
FAMiss  and  Tkansfkr  Companibs. 


Case  No.  1889, 

Order 

November  24,  1914 


Whereas,  the  Public  Service  Commissions  Law  as  amended  by  Chapter  344  of 
the  Laws  of  1918  extends  the  Jurisdiction  of  the  Commission  to  baggage  companies 
and  transfer  companies. 

Ordered, 

Section  1.  That  every  baggage  company  and  transfer  company 
subject  to  the  Jurisdiction  of  the  Public  Service  Commission  for 
the  First  District  shall  at  least  thirty  days  before  any  schedule  of 
rates  or  forms  of  contract  go  into  eifect  file  with  the  Commission 
and  shall,  for  the  same  length  of  time,  keep  open  to  public  inspec- 
tion, printed  schedules  showing  all  rates  and  charges  made,  estab- 
lished or  enforced  or  to  be  charged  or  enforced,  all  forms  of  con- 
tract or  agreement  and  all  rules  and  regulations  relating  to  rates, 
charges  or  service  used  or  to  be  used  by  such  baggage  company 
and  transfer  company. 


Schedules 
must  be  filed 
thirty  days 
before  taking 
effect 


Must  be  kept 
open  to  public 
inspection 


Schedules 
must  be 
printed 

Title  page 


Contents  of 
Schedules 


Section  2.    AH  schedules  must  be  printed  on  hard  calendered 

f taper  of  good  quality  in  sheet,  pamphlet  or  book  form,  of  8  by  11 
Dches  in  size  and  from  type  of  size  not  less  than  6  point  full  face. 
Stereotype,  Planograph  or  other  printing  press  process  may  be 
used. 

Section  3.    The  title  page  of  every  schedule  shall  show  in  full : 

(a)  Name  of  issuing  carrier. 

(b)  The  serial  number  of  that  schedule  with  the  proper 
prefix.  .    ,  . 

(c)  The  traffic  and  territory  to  which  that  schedule 
applies  briefly  stated. 

(d)  Date  of  issue  and  date  effective. 

(e)  Name,  title  and  address  of  officer  by  whom  schedule 
is  issued 

(f)  On  upper  left-hand  comer  the  words  "  Only  one  sup- 
plement to  this  schedule  may  be  in  effect  at  any  time." 

(g)  On  every  schedule  or  supplement  issued  on  less  than 
thirty  days'  notice  by  permission  or  order  of  the  Commis- 
sion, notation  in  accordance  with  the  terms  of  the  special 
permission  or  order. 

Section  4.     Schedules  shall  contain  in  the  order  named : 

(a)  Explanation  of  reference  marks  and  technical  abbre- 
viations used  in  these  schedules. 

(b)  Such  explanatory  statement  in  clear  and  explicit 
terms  regarding  the  matter  contained  in  the  schedule  as 
may  be  necessary  to  remove  all  doubt  as  to  its  proper 
application. 

(c)  The  rules  and  regulations  governing  the  schedule 
with  the  title  of  each  rule  and  regulation  shown  in  bold 
type.  Under  their  respective  headings  all  of  the  rules,  regu- 
lations, or  conditions  which  In  any  way  affect  the  rates 
named  in  the  schedule  shall  be  entered. 
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CanceUation 


Chanfwor 
Ameadments 


Time  of 
taking  effect 
of  order 


(d)  Tbe  rates,  explicitly  stated,  tosether  with  the  names 
or  designations  of  the  places  from  and  to  which  they  apply, 
all  arranged  in  a  simple  and  systematic  manner,  showing 
where  practicable  tbe  characteristics  of  dellTery  and  pickup 
service. 
Section  6. 

(a)  A  schedule  may  be  cancelled  only  by  a  supplement 
or  by  a  superseding  schedule. 

(b)  If  a  schedule  is  cancelled  by  the  issuance  of  a  similar 
schedule  to  take  its  place,  cancellation  notice  must  not  be 
given  by  supplement  but  by  notice  printed  in  tbe  new 
schedule. 

(c)  Cancellation  of  a  schedule  also  cancels  supplement  of 
such  schedule  if  any  in  effect. 

(d)  A  change  in  a  schedule  shall  be  known  as  an  amend- 
ment and  shall  be  printed  in  a  supplement  to  the  scbedule 
which  it  amends,  specifying  such  schedule  by  its  P.  S.  C. 
number,  and  tbe  amended  item  must  always  be  printed  in 
supplement  in  its  entirety  as  amended. 

(e)  Any  schedule  may  be  changed  upon  statutory  notice 
of  thirty  days  or  under  special  permiMion  from  the  Com- 
mission upon  shorter  notice. 

(f)  Supplements  to  a  schedule  shall  be  numbered  as  con- 
secutive supplements  to  that  schedule  and  not  be  given  new 
or  separate  P.  S.  C.  numbers. 

(g)  There  shall  at  no  time  be  more  than  one  supplement 
in  effect  to  any  schedule.  The  supplement  must  be  reissued 
each  time  an  amendment  is  made,  and  shall  always  contain 
all  amendments  to  that  schedule  which  are  in  force. 

Section  6.  All  schedules  and  supplements  thereto  shall  be  filed 
with  the  Commission  by  an  officer  of  the  carrier. 

Section  7.  This  order  shall  take  effect  on  the  Slst  day  of  De- 
cember, 1014,  and  shall  continue  in  force  until  abrogated  or  modi- 
fled  by  tbe  Commission. 

Section  8.  Every  baggage  company  and  transfer  company 
within  the  Jurisdiction  of  the  Public  Service  Commission  for  the 
First  District  shall  notify  the  Commission  within  ten  days  after 
service  of  this  order  whether  the  terms  of  this  order  are  accepted 
and  will  be  obeyed. 


Brooklyn  Heights  Railroad  Company,  Nassau  Electric  Railroad  Company,  New 
York  Consolidated  Railroad  Company,  South  Brooklyn  Railway  Company, 
Brooklim,  Queens  County  and  Suburban  Railroad  Company,  Coney  Island 
and  Gravesend  Railway  Company  and  The  Coney  Island  and  Brooklyn 
Railroad  Company — Information  as  to  number  of  passengers  transported  on 
surface  and  elevated  lines 

Case  No.  1870. 

Filing  Order 
Abrogating  Order 


In  thb  Mattbb 


OJ* 


Bequlring  Thb  Bsookltn  Hbiohts  Railboad  Com- 
pany, the  Nassau  Electric  Railroad  Company,  the 
Nbw  York  Consolidated  Railroad  Company,  tbe 
South  Brooklyn  Railway  Company,  the  Brooklyn, 
QuEBNS  County  and  Suburban  Railroad  Company, 
the  Coney  Island  and  Gravbsend  Railway  Com- 
pany, and  Thb  Conby  Island  and  Brooklyn  Rail- 
road Company  to  furnish  certain  information  as  to 
the  number  of  passengers  transported  on  their  re- 
spoctive  lines  from  January  1,  1914,  to  June  80, 
1914. 


Case  No.  1870. 

Filing  Order 

September  15,  1914 


Ordered,  That  Tbe  Brooklyn  Heights  Railroad  Company,  the  Nassau  Electric 
Railroad  Company,  tbe  New  York  Consolidated  Railroad  Company,  the  South 
Brooklyn  Railway  Company,  the  Brooklyn,  Queens  County  and  Suburban  Railroad 
Company,  tbe  Coney  Island  and  Gravesend  Railway  Company,  and  The  Coney 
Island  and  Brooklyn  Railroad  Company  shall  file  with  this  commission,  within 
five  days  after  serrice  of  a  copy  of  this  order,  specific  answers  to  the  following 
questions  upon  which  the  Commission  needs  information : 

1.  What  is  the  total  number  of  passengers  carried  on  each  surface  railroad  line 
and  on  each  elevated  railroad  line  operated  by  each  of  the  said  companies,  respect- 
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iTely,  tfQriBs  the  period  fren  Jaauary  1,  ltl4,  to  June  30,  1914.  giving  the  name 
of  each  Ifae  and  for  eack  liae  separately:  the  Bamber  of  ears  operated,  the  number 
of  car  tripe,  tl^  nmalwr  of  rerentie  paeseagers  and  the  number  of  transfer  passcn- 
frere;  and  conblninff  portions  of  any  line  operated  by  seTeral  companies  so  as  to 
show  the  operations  upon  the  line  as  a  unit? 

Previous  to  the  adoption  of  the  foregoing  order,  the  companies  had  filed  reports 

with  the  Commission  from  wbick  the  data  required  by  the  order  could  be  compiled 

by  the  e»ployeefi  of  the  Commission.     On   September  29,   1914,   the  Commission 

therefore  adopted  the  following  order: 

Case  No.  1870.  Order  Abrooating  Filing  Order 
(September  29.  1914) 

It  is  iMreby 

Ordered,  That  tlM  order  daly  made  in  the  above  entitled  matter  on  September  15, 
1914,  dlreetlng  the  said  companies  to  lUe  answers  to  certain  questions  concerning 
the  nmkber  of  passengers  traatpotted  on  their  respective  lines,  be  and  the  same 
hereby  Is  in  all  respects  rescinded  and  abrogated. 


Fifth   Atcbim  C««cfa   Campmay  —  Form   of   ftrninal   report    for   year    ending 

Jime  30,  1914 

Case  No.  1840, 

Finng  Order 


Ik  thk  MATTsa 

or  TBB 

Form  of  Aaaoal   Report   to   be  filed   by  the   Firm 
Atbros  Coach  Compaitt. 


Case  No.  1840, 

Filing  Order 

June  23.  1914 


Ordered,  That  the  Fifth  Avenue  Coach  Company  shall  make  and  file  with  the 
Public  Service  Commission  on  or  before  September  30,  1914,  a  report  for  the  year 
ending  June  30,  1914,  In  the  form  prescribed  by  the  Commission  on  or  about  June 
2S,  1914,  for  operating  stneet  and  dectrlc  railroad  corporations  aobject  to  its  Jiirte> 
diction  and  printed  and  designated  as  "  Anaiiai  Report  Form  B'*  (Serial  Form  R 
08)  In  BO  far  as  said  form  Is  applicable  to  the  affairs  and  circumstances  of  said 
Wfth  Avenue  Coach  Company  •  provided  that  the  operating  expenrce  shall  be  stated 
In  accordance  with  the  ciaaBlflcatlon  followed  by  said  Company  in  the  report  filed 
pumuant  to  the  filing  order  in  Case  No.  1157,  adopted  by  thla  CommissioB  on  or 
about  August  27,  1909. 

Ordered,  That  the  Secretary  serve  upon  the  Fifth  Avenue  Coach  Company  on  or 
before  June  30,  1914.  a  certified  copy  of  this  order  and  two  copies  of  the  said  form 
of  report.  

Gas  Corporations  —  Filing  information  as  to  consmnorB'  deposits 

Case  No.  1795, 

Filing  Resolution 

Resolution    Extending    Time    as    to    Filing 
Answers 


In  the  MATTBa 

or 

Deposits  made  by  Consumers  with  Gas  Cobfobatioks 
furnishing  gas  within  the  First  District. 


Case  No.  179o. 

Resolution 

February  5,  1914 


Resolved,  That  each  gas  corporation  under  the  jurisdiction  of  the  Public  Service 
CommtssloB  for  the  First  District  be  and  it  hereby  Is  required  to  answer  the  qves- 
tloAs  set  forth  below.  Insofar  as  said  questions  may  have  relation  to  the  furninhlnjc 
of  gas,  and  to  file  with  the  Commission  the  answers  to  sncb  questions  on  or  before 
Febmary  20,  1014  ; 

U>     What  was  the  total  number  of  consumers'  aceoants  on  December  8i,  19iat 
{2i     What  was  the  total  number  of  consumers'  deposits  on  December  31.  19181 
(3)     What    was    the    minimum    amount    of    deposit    required    of    consumers    •m 
December  31,  1913? 

(4>  What  was  the  maximum  amount  of  deposit  required  of  any  consumer  on 
December  31,  1913? 
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(5)  What  wu  tke  aTenc«  amount  of  all  deposltg  on  hand,  excIosiTe  of  Interest, 
on  December  31,  1913? 

(6)  Wliat  use  was  made  of  deposit  funds  durlnjc  1918? 

(7)  What  was  the  total  number  of  consumers  upon  December  81,  1918,  who 
had  made  deposita  and  had  aince  discontinued  service  without  withdrawing  their 
deposits? 

(8)  What  was  the  total  amount  of  deposits  on  hand  on  December  81,  1918, 
from  consumers  who  had  discontinued  service? 

(9)  What  was  the  aecrued  interest  on  such  deposits  to  December  81.  1918,  at 
six  per  cent? 

(10)  What  was  the  total  number  of  withdrawals  disapproved  prior  to  Decem- 
ber 31,  1913? 

(11)  What  was  the  amount  thereof  and  the  reasons  for  disapproval? 

(12)  Furnish  a  blank  copy  of  receipt  given  when  withdrawal  of  a  deposit  is 
made. 

(18)  What  was  the  total  amount  of  interest  paid  on  consumers*  deposits  during 
the  year  ending  December  81,  1913? 

(14)  What  was  the  total  amount  of  deposits  repaid  to  depositors  during  year 
ending  December  81,  1918? 

<16)  What  was  the  total  number  of  deposits  repaid  to  depositors  during  year 
ending  December  81,  1913? 

(16)  What  was  the  total  amount  of  interest  on  deposits  accrued  and  unpaid  as 
of  the  date  December  31,  1913? 

(17)  What  was  the  total  amonnt  of  consumers'  deposits,  exclusive  of  interest, 
held  by  the  company  December  31,  1913? 

(18)  What  was  the  total  amount  of  consumers*  deposits  on  December  31,  1918, 
esclusive  of  interest,  whirh  have  been  held  by  the  company  for  five  years  or  less? 

(19)  What  was  the  total  noaaber  of  consumers'  deposits  which  have  been  held 
hy  the  company  for  five  yearn  or  less  prior  to  December  81,  1918? 

(20)  On  December  31,  1918,  what  was  the  total  amount  of  conaussers*  deposits, 
without  Interest,  which  have  been  held  by  the  company  for  more  than  five  years? 

(21)  On  December  81,  1918,  what  was  the  total  number  of  eonsumers*  deposits 
which  have  been  held  by  the  company  for  bioi«  than  five  years? 

(22)  Ob  December  St,  1918,  what  was  the  total  amount  of  consumers'  deposits, 
without  interest,  which  have  been  held  by  the  company  for  twenty  years  or  more? 

(23)  On  December  81,  1913,  what  was  the  total  number  of  conaumera'  deposits 
which  have  been  held  by  the  company  for  twenty  years  or  more? 

Further  r€§olv§d.  That  each  gas  corporation  under  the  Jurisdiction  of  the  Public 
Service  CommlssioJi  for  the  First  District  be  and  it  hereby  is  required  to  file  with 
the  Commission  on  or  before  February  20,  1914,  a  copy  of  an  rules  and  regulations 
MtlatiDg  in  any  way  to  consumers'  deposits,  including  the  miUdng  of  deposits,  their 
withdrawal  and  the  payment  of  interest  thereon. 

Application  in  writing  dated  February  6,  1914,  having  been  made  by  the  Queens 
Borough  Gas  and  Electric  Company  for  an  extension  of  time  within  which  to  file 
answers  to  certain  questions,  as  required  by  resolution  of  February  5,  1914,  the 
Commission  on  February  17,  1914,  adopted  a  resolution  <see  blank  form  of  exten- 
sion resolution,  page  880)  .exteading  to  February  28,  1914,  the  time  of  each  gas 
eorpoiatlon  atfected  by  the  resolution,  for  filing  the  answers. 


Gas    Corporations    and    Electrical    Corporations  —  Form    of    annual    report 

for  1913 

Case  No.  1776, 

Extension  Orders 

On  December  23,  1913,  the  Commission  Issued  an  order  requiring  each  gas  cor- 
poration and  electrical  corporation  under  its  jurisdiction,  by  February  28,  1914, 
to  file  an  annual  report  for  the  year  ending  December  31,  1918. 

Application  dated  January  5,  1914,  having  been  made  by  the  Queens  Borough 
Gas  and  Electric  Company  for  an  extensioo  of  time  within  which  to  file  its  annual 
report  for  the  year  ending  December  81,  1913,  the  Commission,  on  January  9, 
1914.  issued  an  order  (see  blank  form  of  extension  order,  page  379),  granting  the 
desired  extension  to  March  20,  1914. 

Application  dated  February  26,  1914,  having  been  made  by  the  Richmond  Light 
and  Railroad  Company  for  an  extension  of  time  within  which  to  file  Its  annual 
report  for  the  year  ending  December  31,  1913,  the  Commission,  on  March  3,  1914, 
issued  an  order  (see  blank  form  of  extension  order,  page  370),  granting  the 
desired  extension  to  April  1,  1914. 

Application  dated  February  27,  1914,  having  been  made  by  the  Brooklyn  Union 
Gas  Company,  the  Flatbush  Gas  Company,  the  Richmond  Hill  and  Queens  County 
Gas  Light  Company,  the  Jamaica  Gas  Light  Company  and  the  Woodhaven  Gas 
Light  Company  for  an  extension  of  time  within  which  to  file  their  respective  annual 
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reports  for  the  year  ending  December  81,  1918,  the  Commission,  on  March  8.  1914, 
issued  an  order  (see  blank  form  of  extension  order,  page  379),  granting  the 
desired  extension  to  March  15,  1914. 

Application  dated  March  5,  1914,  having  been  made  by  the  Newtown  Gas  Com- 
pany for  an  extension  of  time  within  which  to  file  its  annual  report  for  the  year 
ending  December  31,  1913,  the  Commission,  on  March  6,  1914,  issued  an  order  (see 
blank  form  of  extension  order,  page  379),  granting  the  desired  extension  to  March 
16,  1914.  

Gas  and  Electrical  Corporationa  —  Annual  report  for  1914 

Case  No.  1897A, 

Filing  Order 


In  thb  Matteb 

07  XHB  ^A^  ^^*  1^07 --^t 

■n.  s    A         IT.        x^      «<.«^^..^i^^^        Order  Approving  and  Pre- 

Form  of  Annual  Report  for  1914  to  be  filed  by  Gas  l     scribing    Form    of    An- 

CoRPOBATioNS  and  Electrical  Corporations  within  f     nnAi  RpnoriL  Ptc 

the  Jurisdiction  of  the  Public  Service  Commission  for 

the  First  District  in  accordance  with  Section  66  of 

the  Public  Service  Commissions  Law. 


nuai  Report,  etc. 
December  22,   1914 


The  Public  Service  Commission  for  the  First  District  being  authorised  and 
required  by  Section  66  of  the  Public  Service  Commissions  Law  to  prescribe  the 
form  of  report  required  under  said  Act  to  be  made  by  gas  corporations  and  elee- 
trical  corporations  subject  to  its  Jurisdiction ;  it  is  hereby 

Ordered,  That  the  form  of  annual  report  of  all  gas  corporations  and  electrical 
corporations  subject  to  the  Jurisdiction  of  the  Commission  for  the  year  ending 
December  31,  1914,  as  the  said  form  (Serial  Form  R-75)  has  been  prepared  by  the 
Chief  Statistician  of  the  Commission,  with  the  modifications  hereinunder  stated, 
and  which  form  is  now  before  the  Commission,  be,  and  the  same  is,  hereby 
approved  and  prescribed  by  this  Commission. 

Folio  53. —  Amend  the  second  sentence  of  Inquiry  No.  2  to  read  as  fol- 
lows :  "  State  also  the  number  of  consumers  or  the  number  of  contracts 
in  each  rate  class  and  give  kw.  hrs.  delivered,  and  the  gross  as  well  as  net 
amounts  of  revenue,  classified  under  the  prescribed  revenue  accounts.*' 

FoUo  65. —  In  columns  '*  r  **  and  *'  v  '*  include  only  consumers'  meters 
and  in  columns  "  s  **  and  "  w  '*  metered  gas  and  electricity,  respectively.  In 
any  available  free  space  (or  on  inserts)  give  In  addition  the  monthly  sales 
of  gas  and  electricity  not  metered. 

Ordered,  That  every  such  corporation  shall  on  or  before  February  2^.  1915,  make 
and  file  with  this  Commission  a  report  in  said  form  thus  modified  for  the  year 
ending  December  31,  1914. 

Ordered,  That  the  Secretary  of  this  Commission  serve  upon  each  of  the  said  cor- 
porations, in  the  manner  prescribed  by  law,  on  or  before  December  31,  1914,  a  cer- 
tified copy  of  this  order,  and  two  copies  of  the  form  hereby  prescribed,  and  that  In 
serving  upon  each  of  said  corporations  a  certified  copy  of  this  order,  the  Secretary 
shall  notify  each  of  such  corporations  of  the  policy  of  the  Commission  to  make  no 
extensions  of  the  time  within  which  reports  are  returnable  except  for  cause  duly 
shown. 

Ordered,  That  in  pursuance  of  Section  23  of  the  Public  Service  Commissions  Law 
evenr  person  and  corporation  so  served  notify  the  Commission  forthwith  in  writing 
of  the  receipt  of  the  said  certified  copy  of  this  order  and  the  forms  of  annual 
report  aforesaid,  and  that  in  the  case  of  a  corporation  such  notification  be  signed 
and  acknowledged  by  a  person  or  officer  duly  authorized  by  the  corporation  to 
admit  such  service.  

Railroad  and  Street  Railroad  Corporations  (Inchoate  and  Dormant)— Form 
of  annual  report  for  year  ending  June  30,   1914 

Case  No.  1837, 

Filing  Order 
Extension  Order 


In  thb  Matter 

OF  THB 

Form  of  Annual  Report  for  the  year  ending  June  30, 
1914.  to  be  filed  by  Railroad  and  Street  Rail- 
road Corporations  having  no  road  in  commercial 
operation. 


Case  No.  1837. 

Filing  Order 

June  23.  1914 


It  is  hereby 

Ordered,  That  the  form  of  annual  report  for  inchoate  and  dormant  railroad  and 
street  railroad  corporations  which  was  printed  and  designated  as  Form  C,  Bureau 
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of  Statistics  and  Accounts  (Serial  Form  No.  R  47)  and  adopted  by  this  Commis- 
sion on  or  about  June  27,  1911,  be  and  hereby  is  prescribed  by  this  Commission  as 
the  form  of  annual  report  for  the  year  endine  June  80.  1914,  required  to  be  made 
and  filed  with  said  Commission  on  or  before  September  80,  1914,  by  every  railroad 
corporation  organized  for  the  purpose  of  operating  as  a  common  carrier  any  rail- 
road or  street  railroad,  but  upon  which  the  commercial  operation  of  trains  or 
cars  has  not  begun. 

Ordered,  That  the  Secretary  of  this  Commission  serve  upon  each  of  said  cor- 
porations, in  the  manner  prescribed  by  law,  on  or  before  June  80,  1914,  a  certified 
copy  of  this  order,  and  two  copies  of  the  form  hereby  prescribed,  and  that  in  pur- 
suance of  Section  28  of  the  Public  Service  Commissions  Law  every  person  and 
corporation  so  served  notify  the  Commission  forthwith  in  writing  of  the  receipt 
of  the  said  certified  copy  of  this  order  and  the  forms  of  annual  report  aforesaid, 
and  that  in  the  case  of  a  corporation  such  notification  be  signed  and  acknowledged 
by  a  person  or  ofllcer  duly  authorized  by  the  corporation  to  admit  such  service. 

Application  in  writing  dated  September  28,  1914,  having  been  made  on  behalf 
of  the  Atlantic  Avenue  Elevated  Railroad  Company  and  the  New  York  Connecting 
Railroad  Company,  by  the  Pennsylvania  Railroad  Company,  for  an  extension  of 
time  to  file  their  annual  reports  for  the  year  ending  June  30,  1914,  the  Commis- 
sion on  October  6,  1914,  issued  an  order  (see  blank  form  of  extension  order,  page 
379),  granting  the  desired  extension  of  time  to  October  8,  1914. 


Railroad  and  Street  Railroad  Corporations  —  Notice  of  proposed  acquisition 
or  putting  into  operation  of  cars  or   car  equipment 

Case  No.  1867, 

Filing  Order 


In  thb  Matteb 

OF 

Requiring  Railboad  Corporations  and  Strbet  Rail- 
road (ToRPORATiONS,  subJect  to  the  Jurisdiction  of  the 
Commission,  to  give  the  Commission  a  reasonable 
notice  in  writing  of  any  proposed  acquisition,  or 
putting  into  operation  of,  cars  or  equipment. 


Case  No.  1867, 

Filing  Order 

September  11,  1914 


Ordered,  That  all  railroad  corporations  and  street  railroad  corporations,  subject 
to  the  Jurisdiction  of  this  Commission,  and  every  receiver  of  such  corporation,  be 
and  they  hereby  are  directed  before,  or  within  five  days  after  entering  into  any 
agreement  for  the  purchase,  lease  or  acquisition  of  any  new  or  additional  cars  or 
car  equipment  (meaning  therebv  new  car  bodies,  new  trucks,  new  electrical  car 
equipment,  new  brakes,  new  fenders,  new  wheel  guards,  new  headlights,  new  gates, 
etc.),  other  than  repair  parts,  and  not  less  than  ten  days  before  commencing  work 
on  any  car  or  car  equipment  to  be  manufactured  or  reconstructed  by  any  such  cor- 
poration, as  substantially  to  alter  the  arrangement  of  car  bodies,  seats,  entrances, 
exits,  platforms,  ventilators,  etc.,  or  as  in  any  way  to  change  the  arrangement, 
efllciency  or  principle  of  operation  of  brakes,  fenders,  wheelguards  or  control  appar- 
atus, to  file  with  the  Commission  a  written  description,  including  general  drawings, 
suflicient  to  show  the  character  and  type  of  such  new,  additional  or  reconstructed 
equipment,  in  order  that  the  Commission  may  determine  whether  in  its  opinion  the 
same  is  safe,  adequate  and  proper  to  be  used  for  or  in  connection  with  the  transpor- 
tation of  persons  or  property,  and  it  is 

Further  ordered.  That  this  order  shall  take  effect  on  October  1,  1914.  and  shall 
continue  in  force  until  changed  or  abrogated. 

Further  ordered.  That  the  order  duly  made  in  Case  No.  1278  on  October  11, 
1910,  relating  to  notice  to  be  given  by  street  railroad  corporations  in  regard  to 
cars  and  equipment  be,  and  the  same  hereby  is,  abrogated  on  and  after  October 
1,  1914. 

South  Shore  Traction   Company  —  Failure   to   file   annual   report   for  year 

ending  June  30,  1913 

Case  No.  1828, 

Hearing   Resolution 
Order  Closing  Record 

This  proceeding  was  begun  upon  motion  of  the  Commission  as  to  the  failure 
of  the  receivers  of  the  South  Shore  Traction  Company  to  file  with  the  Commis- 
sion an  annual  report  for  the  year  ending  June  30,  1913.  The  Commission  on 
May  27,  1914,  directed  (see  blank  form  of  hearing  resolution,  page  381),  that  a 
hearing  be  had  on  June  5,  1914.    Hearing  was  had  on  June  6,  1914. 
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Thereupon  the  Communion  Issued  the  following  order: 
_ _    _  _^ 

IX  THB  MATTKB 
OF  THB 

Hearing  on  the  motion  of  the  Commission  as  to  the 
failure  of  the  receivers  of  the  South  Shobb  Trac- 
tion Company  to  tile  with  the  Commission  an  annual 
report  for  the  year  ending  June  30,  1913. 


r 
« 


Case  No.  1828. 

Order   Closing   Record 

July  80.  1914 


A  hearing  having  been  duly  had  in  the  above  entitled  matter  on  June  5.  1914, 
before  Honorable  Oeorge  V.  S.  Williams,  Commissioner.  Henry  S.  Whitman,  Esq., 
Assistant  Counsel,  attending  for  the  Commission,  and  testimony  having  been  taken, 
it  is 

Ordered,  That  the  above  entitled  proceeding  be  and  the  same  hereby  Is  closed 
upon  the  records  of  the  Commission,  without  prejudice  to  the  reopening  of  the 
same  or  to  any  further  hearing  or  to  the  making  of  any  order  or  orders  with 
respect  to  the  subject  matter  of  this  proceeding. 


Stage  Coach  Corporations  (Dormant)  —  Form  of  annual  report  for  year  ending 

June  30,  1914 

Case  No.  1841. 

Filing  Order 


In  the  Matter 


OP  THE 


Form  of  Annual  Report  to  be  filed  by  Stage  Coach 
Corporations  that  have  not  commenced  commercial 
operation. 


Case  No.  1841, 

Filing  Order 

June  23.  1914 


It  is  hereby  ,        ^       . 

Ordered,  That  the  form  of  annual  report  for  Inchoate  and  dormant  railroad  and 
street  railroad  corporations,  which  was  printed  and  designated  as  Form  C.  Bureau 
of  Statistics  and  Accounts  (Serial  Form  R  47),  and  adopted  by  this  Commission 
on  or  about  June  27.  1911,  be  and  hereby  is  prescribed  by  this  Commission  as  the 
form  of  annual  report  for  the  year  ending  June  30,  1914,  required  to  be  made  and 
filed  with  said  Commission  on  or  before  September  30.  1914.  by  every  stage  coach 
corporation  organized  for  the  purpose  of  operating  as  a  common  carrier  any  stage 
route,  but  upon  wlilch  the  commercial  operation  of  cars  has  not  begun,  in  so  far 
as  said  form  is  applicable  to  the  affairs  and  circumstances  of  said  stage  coach 
corporations. 

Ordered,  That  the  Secretary  of  this  Commission  serve  upon  each  of  said  cor- 
porations in  the  manner  prescribed  by  law  on  or  before  June  30,  1914,  a  certified 
copy  of  this  order  and  two  copies  of  the  form  hereby  prescribed. 


Stage  Coach  Corporations  —  Franchise  and  corporate  documents 

Case  No.  1883. 

Filing   Order 


In  the  Matter 

OF  THE 

Filing  by  Stage  Coach  Companies  subject  to  the 
Jurisdiction  of  the  Public  Service  Commission  for 
the  First  District  of  franchise  and  corporate  books, 
records,  contracts,  dwuments  and  papers. 


Case  No.  1883. 

nilng  Order 

Octooer  27,   1914 


Resolved,  That  the  following  t>e  adopted  and  that  it  be  served  on  each  stage, 
coach,  omnibus,  or  stage-coach  corporation  or  person,  owning,  leasing,  operating 
or  controlling  a  line  or  lines  of  stages,  coaches  or  omnibuses  lying  wholly  or  partly 
within  the  First  District. 

You  are  hereby  ordered  and  required  to  file  with  this  Commission  within  thirty 
days  after  service  of  this  order,  exclusive  of  the  day  of  service,  sworn  copies  of 
each  and  every  of  the  following  books,  records,  contracts,  documents  and  papers 
belonging  to  you  or  in  your  possession  for  yourself  and  for  each  and  every  com- 
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pany  whose  lines  are  owned,  leased,  operated  or  controlled  by  you,  indorsing  upon 
each  sworn  copy  a  statement  of  the  public  office,  if  any,  in  which  the  original  is 
filed  or  recorded  and  the  date  of  filing  or  recording,  and  if  recorded  the  book  and 
page  where  recorded ;  and  also  hereafter  without  further  or  other  order  to  file 
with  the  Commission  within  five  days  after  their  execution  or  adoption  sworn 
copies  of  any  further  books,  records,  contracts,  documents  or  papers  affecting  the 
subject  matter  of  this  order. 

Where  any  book,  contract,  record,  document  or  paper  has  be^  filed  by  you 
before  service  of  this  order,  the  filing  of  a  duplicate  is  not  required,  but  it  should 
be  referred  to  as  having  been  already  filed : 

(1)  Certificates  of  incorporation,  including  those  of  predecessor  companies. 

(2)  By-laws  now  in  force. 

(3)  Supplemental  or  amended  certificates  of  incorporation,  including  those  of 
predecessor  companies. 

(4)  Certificates  of  alterations  of  route. 

(5)  Certificates  of  approval  of  extensions  of  route  filed  by  present  or  prede- 
cessor cofiapanies  pursuant  to  Chapter  657,  Laws  of  1900,  being  an  act  to  amend 
the  Transportation  Corporations  Law,  passed  April  25,  1900. 

(6)  Transcript  of  corporate  records  relative  to  increases  or  decreases  of  capi- 
tal stock  of  present  and  predecessor  companies  and  authorisation  of  mortgages, 
bond  issues  and  other  corporate  securities  proposed,  outstanding  or  uncanceled. 

(7)  Consolidation  and  merger  agreements,  including  those  of  all  predecessor 
comjpanies. 

(8)  Consents  of  local  authorities  constituting  franchise  rights.  Including  those 
granted  to  predecessor  companies. 

(9)  Agreements  with  the  Bridge  Commissioner,  any  city  department  or  other 
municipal  authorities. 

(10)  Agreements  with  and  permits  from  the  Federal  authorities. 

(11)  Affidavits  that  necessary  property  owners*  consents  have  been  secured  In 
each  Instance  where  necessary,  stating  dates  and  places  of  filing,  including  those 
of  predecessor  companies ;  consents  granted  by  local  authorities  as  property  own- 
ers should   be  furnished  in  full. 

(12)  All  court  orders,  federal  or  state,  in  connection  with  the  appointment  of 
m.  receiver  or  receivers  for  present  or  predecessor  companies,  and  all  orders  require 
Ing  the  operation  of  the  route  or  routes  by  such  receiver  and  the  sale,  report  of 
sale  and  order  confirming  the  report  of  such  sale  of  the  property  and  franchisee 
of  the  company;  also  all  Judicial  decisions  relative  to  such  orders  or  the  applica- 
tion therefor.  In  lien  of  furnishing  such  orders  and  decisions  you  may,  at  yonr 
option,  furnish  exact  references  to  all  such  orders  and  decisions,  giving  the  dates 
thereof  and  also  the  dates  of  all  applications  for  such  orders. 

(13)  Deeds,  mortgages  and  other  documents  in  the  chain  of  your  title,  not 
including  under  this  requirement  documents  relating  exclusively  to  specific  parcels 
of  real  estate. 

(14)  All  deeds,  leases  or  other  instruments  by  which  present  and  predecessor 
companies  acquired  title  to  or  interest  in  any  piece  or  parcel  of  realty  within 
the  First  District  now  owned  in  fee  or  otherwise  owned,  held  or  controlled  by 
you.  (In  lieu  of  complying  with  this  reaulrement  you  may,  at  your  option,  furnish 
original  maps  or  blueprints,  showing  the  location  and  bonndaries  of  each  piece 
or  parcel  of  land  aforesaid,  and  Indicating  for  each  such  piece  or  parcel  the 
names  of  the  parties  to  all  deeds,  subsisting  leases  or  other  conveyances  to  present 
or  predecessor  companies,  the  nature  of  the  instrument  and  the  interest  conveyed 
thereby,  its  date,  and,  if  recorded,  the  liber  and  page  where  recorded ;  but  full 
copies  must  be  furnished  of  instruments  not  recorded.) 

(15)  All  ordinances  or  references  thereto  including  those  of  the  Park  Depart* 
ment  or  other  subdivisions  of  the  city  government,  that  establish  and  enforce 
rules  and  regulations  for  the  government  and  protection  of  a  city  department  In 
connection  with  the  operation  and  control  of  stages,  coaches  or  omnibuses,  and 
applicable  to  your  line  or  lines  of  stages,  coaches  or  omnibuses. 

(16)  All  agreements  of  whatever  descri'^tion  entered  Into  with  gas  or  electri- 
cal corporations,  railroad,  express,  terminal  or  freight  warehouse  companies  or 
with  any  company  or  companies  subject  to  the  Jurisdiction  of  this  Commission. 
Where  the  agreement  is  not  in  writing  the  terms  and  stipulations  thereof  embodied 
in  a  statement  to  this  Commission  are  required  to  be  filed. 

(17)  All  court  decisions  in  actions  In  which  you  or  predecessor  companies 
were  parties  affecting  vour  intercorporate  relations  or  your  public  rights,  duties 
and  obligations,  or  in  lieu  thereof  exact  references  to  all  such  decisions. 

Corporations  or  persons  operating  stages,  coaches  or  omnibuses  partly  outside 
of  the  First  District  are  exempted  from  compliance  with  this  order  as  to  all 
books,  records,  contracts,  documents  and  papers  relating  exclusively  to  their 
rights,  franchises,  property,  obligations  and  passenger,  freight  or  express  traffic 
wholly  outside  of  the  First  District. 

It  la  further  ordered.  That  this  order  shall  take  effect  immedlatelv  and  shall 
continue  In  force  until  modified  or  abrogated  by  further  order  of  the  Commission. 
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Public  Sebvice  Commission  —  Fibst  Distbict 


Steam  Railroad  Corporations  (Operating) — Form  of  annual  report  for  year 

ending  June  30,  1914 

Case  No.  1888. 
Filing  Order 
Extension   Order 


Ik  thb  Mattes 


OF  THB 


Form  of  Annual  Report  for  the  year  ending  June  30, 
1914,  to  be  filed  by  Railboao  Coepohations  operat- 
ing a  flteam  railroad. 


Case  No.  1838, 

Filing  Order 

June  28.  1914 


It  is  hereby 

Ordered,  Tbat  the  form  of  annual  report  prescribed  by  the  Public  Serrice  Com- 
mlBSion  for  the  Second  District  for  operating  steam  railroad  corporationa  subject 
to  its  jurisdiction  for  the  year  ending  June  80,  1914.  printed  and  designated  as 
Form  208,  be  and  the  same  hereby  is  approved  and  prescribed  by  this  Commission 
as  the  form  of  annual  report  for  the  year  ending  June  80,  1914,  required  to  be 
made  and  filed  with  this  Commission  on  or  before  September  80,  1914,  by  every 
railroad  corporation  managing  or  operating  any  railroad  by  means  of  steam  as 
the  principal  motive  power;  provided,  however,  that  each  such  railroad  corpora- 
tion shall  include  in  its  report,  on  page  321  thereof,  a  statement  of  the  number 
of  passenger  tickets  sold,  or  of  cash  fares  collected,  at  each  separate  rate  during 
the  year  at  each  of  its  several  stations  or  other  places  where  such  transportation 
la  sold. 

Ordered,  That  the  Secretary  of  this  Commission  serve  upon  each  of  the  said 
corporations  in  the  manner  prescribed  by  law  on  or  before  June  80,  1914.  a  certi- 
fied copy  of  this  order  and  two  copies  of  the  form  hereby  prescribed,  and  that  in 
pursuance  of  Section  28  of  the  Public  Service  Commissions  Law,  every  person  and 
corporation  so  served  notify  the  Commission  forthwith  in  writing  of  the  receipt 
of  the  said  certified  copy  of  this  order  and  the  forms  of  annual  report  aforotaid  and 
that  in  the  case  of  a  corporation  such  notification  be  signed  and  acknowledged  by 
a  person  or  officer  duly  authorised  by  the  corporation  to  admit  such  service. 

Application  in  writing  dated  October  31,  1914,  having  been  made  by  the  New 

York  Dock  Railway  for  an  extension  of  time  to  file  its  annual  report  for  the  year 

ending  June  30,  1914,  the  Commission  on  November  6,  1914,  issued  an  order  (see 

blank  form  of  extension  order,  page  379),  granting  the  desired  extension  of  time 

to  November  80.  1914. 


Steam  Railroad   Corporations   (Lessor) — Form   of  annual  report   for  year 

ending  June  30,  1914 


Case  No.  1889. 

Filing  Order 
Extension  Order 


In  the  Matteb 

OF  THB 

Form  of  Annual  Report  for  the  year  ending  June  30, 
1914,  to  be  filed  by  Railroad  Cospobations  owning 
but  not  operating  a  steam  railroad. 


Case  No.  1839, 

Filing  Order 

June  23,  1914 


It  is  herebv 

Ordered,  That  the  form  of  annual  report  prescribed  by  the  Public  Service  Com- 
mission for  the  Second  District  for  lessor  steam  railroad  corporations  subject  to 
its  jurisdiction  for  the  year  ending  June  30,  1914,  printed  and  designated  as 
Form  209,  be  and  the  same  hereby  is  approved  and  prescribed  by  this  Commission 
as  the  form  of  annual  report  for  the  year  ending  June  80,  1914,  required  to  be 
made  and  filed  with  this  Commission  on  or  before  September  30,  1914,  by  every 
railroad  corporation  owning  any  railroad  that  is  leased  to  and  operated  by  a 
steam  railroad  corporation. 

Ordered,  That  the  Secretary  of  this  Commission  serve  upon  each  of  the  said 
corporations  In  the  manner  prescribed  by  law  on  or  before  June  30,  1914,  a  certi- 
fied copy  of  this  order  and  two  copies  of  the  form  hereby  prescribed,  and  tbat  In 
pursuance  of  Section  23  of  the  Public  Service  Commissions  Law,  every  person  and 
corporation  so  served  notify  the  Commission  forthwith  in  writing  of  the  receipt 
of  the  said  certified  copy  of  this  order  and  the  forms  of  annual  report  aforesaid 
and  that  in  the  case  of  a  corporation  such  notification  be  signed  and  acknowledged 
by  a  person  or  officer  duly  authorised  by  the  corporation  to  admit  such  service. 
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Application  in  writing  dated  September  28.  1914.  taavingr  been  made  by  tb« 
Pennsylvania  Railroad  Company,  on  bebalf  of  the  Glendale  and  East  River  Rail- 
road Company,  the  New  York  and  Rockaway  Beach  Railway  Company,  the  New 
York,  Brooklyn  and  Manhattan  Beach  Railway  Company,  and  the  Pennsylyania 
Tnnnel  and  Terminal  Railroad  Company,  for  an  extension  of  time  to  file  annual 
reports  for  the  year  ending  June  30.  1914.  the  Commission  on  October  6,  1914, 
issued  an  order  (see  blank  form  of  extension  order,  page  879),  granting  the 
desired  extension  of  time  to  October  8.  1914. 


Steam  Corporations  —  Rates  and  schedules 

Case  No.  1890. 

Filing  Order 


lie  THB  Mattsb 

OF 

Filing   with    the   Public    Service    Commission    for   the 
First     District     rates     and     schedules     by     Steam 

CoaPOBATIONS. 


Case  No.  1890. 

Order 

November  24,  1914 


Schedules 
must  be  filed 
thirty  days 
before  taking 
effect. 

Must  be  kept 
open  to  public 
inspection 

Schedules 
must  be 
printed 


Title  page 


Whereat,  the  Public  Service  Commissions  Law  as  amended  by  chapter  505  of 
the  Laws  of  1913,  extends  the  Jurisdiction  of  the  Commission  to  steam  corpora- 
tions, ' 

Ordered, 

Section  1.  That  every  steam  corporation  subject  to  the  Juris- 
diction of  the  Public  Service  Commission  for  the  First  District 
shall  at  least  thirty  days  before  any  schedule  of  rates  or  forms 
of  contract  go  into  effect  file  with  the  Commission  and  shall,  for 
the  same  length  of  time,  keep  open  to  public  inspection  printed 
schedules  showing  all  rates  and  charges  made,  establlsned  or 
enforced  or  to  be  charged  or  enforced,  all  forms  of  contract  or 
agreement  and  all  rulen  and  regulations  relating  to  rates,  charges 
or  service  used  or  to  be  used  and  all  general  privileges  and  facili- 
ties granted  or  allowed  by  such  steam  corporation. 

Section  2.  All  schedules  must  be  printed  on  hard  calendered 
paper  of  good  quality  in  sheet,  pamphlet  or  book  form,  of  8  by  11 
Inches  in  size  and  from  type  of  sise  not  less  than  6  point  full 
face.  Stereotype,  Planagraph  or  other  printing  press  process  may 
be  used. 

Section  3.  The  title  page  of  every  schedule  shall  show  in  full : 

(a)  Name  of  issuing  corporation. 

(b)  The  serial  number  of  that  schedule  with  the  proper 
prefix. 

(c)  The  area  to  which  that  schedule  applies  briefly 
stated. 

(d)  Date  of  isRue  and  date  effective. 

(e)  Name,  title  and  address  of  officer  by  whom  schedule 
is  issued. 

(f)  On  upper  left-hand  comer  the  words  "Only  one  sup- 
plement to  this  schedule  may  be  in  effect  at  any  time.'* 

(g)  On  every  schedule  or  supplement  Issued  on  less  than 
thirty  days  notice  by  permission  or  order  of  the  Commis- 
sion, notation  in  accordance  with  the  terms  of  the  special 
permission  or  order. 

Section  4.  Schedules  shall  contain  in  the  order  named : 

(a)  Explanation  ef  reference  marks  and  technical  abbre- 
viations used  in  the  schedule. 

(b)  Such  explanatory  statement  in  clear  and  explicit 
terms  regarding  the  matter  contained  in  the  schedule  as 
may  be  necessary  to  remove  all  doubt  as  to  its  proper  appli- 
cation. 

(c)  General  rules  and  regulations  relating  to  rates,  con- 
tracts and  the  use  of  steam  by  the  public  jr  any  apparatus 
furnished  by  the  corporation. 

(d)  An  exact  copy  of  every  form  of  contract  and  sched- 
ule of  rates  and  charges,  each  to  be  followed  by  an  exact 
copy  of  every  form  of  rider  applicable  thereto;  but  any 
corporation  may  insert  at  its  discretion  in  any  contract  a 
standard  clause  relating  to  any  minor  servic  e  condition, 
provided  such  standard  clause  shall  first  have  been  sub- 
mitted by  the  said  corporation  to  and  approved  by  the 
Commission. 


Contents  of 
Bcfaednles 
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CaaeeUstiMi  Section  5. 

(a)  A  schedule  may  lie  cancelled  only  by  a  supplement 
or  by  a  supersedine  schedule. 

(b)  If  a  schedule  is  cancelled  by  the  IsBuaaee  of  a  simi- 
lar sefaedule  to  take  its  place*  cancellatioB  notice  must  not 
be  given  by  supplement  but  by  notice  printed  in  the  new 
schedule. 

(c)  Cancellation  of  a  schedule  also  cancels  supplement 
of  such  schedule  if  any  in  effect. 

Changes  or  (d)  A   change    in    a    schedule    slwll    be    known  an  an 

Amendments  amendment   and   shall   be   printed   in   a   supplement   to   the 

schedale  which  it  amends,  specifying  such  schedule  by  Its 
P.  S.  C.  number,  and  the  amended  item  must  always  be 
printed  in  supplement  in  its  entirety  as  amended. 

(e)  Any  schedale  may  be  changed  upon  statutory  notice 
of  thirty  days,  or  under  special  permission  from  the  Com- 
mission upon  shorter  notice. 

(f)  Supplements  to  a  schedale  shall  be  numbered  as  con- 
secutive supplements  to  that  schedule  and  not  be  given 
new  or  separate  P.  S.  C.  numbers. 

(g>  There  shall  at  no  time  be  more  than  one  supple- 
ment In  eflTect  to  any  schedule.  The  supplement  must  be 
reissued  each  time  an  amendment  is  made,  and  shall  always 
contain  all  amendments  to  that  schedule  which  are  in 
force. 
Section  6. 

(a)  All  schedules  and  supplements  thereto  shall  be  filed 
with   the  Commission   by   an   officer  of  the  steam  corpora- 
tion. 
Time  of  Section   7.  This   order   shall   take    effect    on    the  31st   day  of 

taking  effect        December.   1914,  and  Rhall  continue  In  force  until  abrogated   or 
of  order  modified  by  the  Commission. 

Section  8.  Every  steam  corporation  within  the  larisdlction  of 
the  Public  Service  Commission  for  the  First  District  shall  notify 
the  Commission  within  ten  days  after  service  of  this  order 
whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 


Street  and  Electric  lUilrMid  Corporations  —  Monthly  reports  of  street  and 

electric  railway  operations 

Case  No.  1379, 

Resolution  to  Discontinue  Penalty  Actions 
Extension  Ordcra 

The  Commission,  on  July  28v  1911,  issued  an  order  directing  every  street  rail- 
road corporation  within  the  jurisdiction  of  the  Commission  and  every  railroad 
corporation  within  sucb  jurisdiction  which  operates  any  cars  or  trains  by  means 
of  electric  energy  or  other  motive  power  than  steam,  to  make  and  file  with  the 
Commission,  within  five  weeks  after  the  close  of  each  month,  a  monthly  report  in 
a  prescribed  form. 

TTpon  applications  of  the  companies,  the  Commission  granted  extensions  of  the 
time  for  filing  their  respective  reports  by  orders  adopted  during  1914  as  follows 
(Kee  blank  form  of  extension  order,  page  370)  : 

DaU  o/ord^r  Far  month  »f  Deeemher,  1913  Time  extended  to 

^  ,  .•  f  Bush  Terminal  Railroatfl  Company  and  Hudson  and  Manhat-\  _,  .  »,,»,. 

FAnmnr    17^     u«  IUiI«»d  Cdrnp-r  |  February  21.  1914 

For  month  of  June,  1914 

^.  f  Hudson  and  Manhattan  Railroad  Company  and  New  York\  .  .      01    mt^ 

AuauBt        21  \      «  .,  ^  >  August     31.1914 

^  \      Railways  Comyany  j 

Feptember  II     New  York  Railwaya  Company  October      1,1914 

October         6     New  York  Railways  Company  October     10,  1914 

On  November  21.  1913.  the  Commission  directed  its  counsel  to  bring  an  action 
in  the  Supreme  Court  against  the  Richmond  Light  and  Railroad  Company,  the 
Southfield  Beach  Railroad  Company  and  the  Staten  Island  Midland  Railway  Com- 
'^ay  to  recover  penalties  for  their  failure  to  file  monthly  and  quarterly  reports 
aa  required  by  the  orders  of  the  Commission. 

On  January  9,  1914,  the  Commission  directed  its  counsel  to  apply  to  the 
Supreme  Court  of  New  York  County  for  leave  to  discontinue  without  costs  to 
cither  party  the  penalty  actions  brought  by  the  Commission  against  the  Richmond 
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ligbt  8Bd  lUillnNid  ComiMny,  the  Soutbfield  Beacb  Railroad  Company  and  the 
Staten  Island  Midland  Railway  Company,  It  appearing  that  the  failure  of  the 
coupaalea  to  file  tbelr  reports  in  due  time  was  unintentional  and  that  the  com- 
panies bad  given  assaranees  that  they  would  file  their  reports  promptly.  On 
January  14,  1914,  the  Supreme  Court  crranted  the  application  for  leave  to  dtscon- 
tisue  BBcb  penalty  actions.  

Street  and  Electric  Railroad  Corporations  —  Quarterly  reports 

Case  No.  1899, 

Resolution  to  Discontinoe  Penalty  Actions 
Extension  Orders 

The  Commisalon  on  October  6,  191 1,  issued  an  order  directing  atreet  and  electric 
railroad  corporatfons  within  the  jurisdiction  of  the  Commission  to  make  and  file 
with  the  Commission  within  six  weeks  after  the  close  of  each  quarterly  period 
from  Jvly  1,  1911,  a  financial  statement  In  accordance  with  a  desigaated  form. 

Upon  appHcatfoBS  of  tbe  companies,  the  Commisalon  granted  extensions  of 
time  for  filing  tbefr  res'^eetiye  reports  by  orders  adopted  during  1914  as  follows 
(see  blanli  form  of  extension  order,  page  379)  ; 

DaU  of  order  For  q;AirUr  eniiij  Dxem^er  31,  1913  Time  extended  to 

F«lwi  IT  mma/^"*^  Termmal  Railroad  Company  and  Hudson  and  1  February  2S,  1914 

February    17.  W14^      Manhattan  RaOroad  Company  /February  21.  1914 

For  quarter  ending  March  31.  1914 

T  ti>  tftt^/Bfo^^lyn  »»»*i  North   RSTer  Railroad  ComiKmy  aall  «-««         q^  toi* 

June  12,  1914  <      __    .      t%    i        /-.  >Junc         3  J.  1914 

1^      Marine  Railway  Company  j 

July  9,  1914     Brooklyn  and  North  River  Railroad  Company  July  15,  1914 

July  2il.  1914    Brooklyn  and  North  River  Railroad  Company  August      15.  1914 

F«r  fuortor  cmUao  Jvme  30,  1914 

A         ^        ».   •■n«^/Hudsoa  and  Manbattaa  Railroad  Comsany  and  New\  .      ..  «<    *ma 

August        21.1914|      York  Railway  Comp«y                                                 ]  ^""^  3'' ^^^* 

September  11.  1914    New  York  Railways  Company                                                October  1,  1914 

October        ^  1914    New  York  Railways  Corapaay                                              October  10,  1914 

On  NovcBber  21,  1913,  the  ComBtssioa  directed  Its  comsel  to  bring  an  action 
in  the  Supreme  Court  against  tbe  Richmond  Ligbt  and  B»llroad  Company,  tbe 
Sovtbfield  Beach  Railroad  Company  and  tbe  Staten  Island  Midland  BalbRray  Com- 
pany to  recoTer  penalties  for  their  failure  to  file  monthly  and  qnartorly  reports 
as  required  by  the  orders  of  tbe  Commlssioin. 

On  January  9,  1914,  tbe  CemmlsBlon  directed  its  counsel  to  apply  to  the 
Supreme  Court  of  New  York  County  for  leave  to  discontinue,  without  costs  to 
either  party,  the  penalty  actions  brought  by  the  Commission  against  the  Richmond 
Ligbt  and  Railroad  Company,  the  Southfleld  Beach  Railroad  Company  and  the 
Staten  Island  Midland  Railway  Company,  it  appearing  that  the  failure  of  the  com- 
panies to  file  their  reports  in  due  time  was  nnintentional  and  that  the  companies 
had  given  assurances  that  they  would  file  their  reports  promptly.  On  January  14, 
1914,  the  Supreme  Court  granted  the  application  for  leave  to  discontinue  such 
penalty  actions.  

Street  and  Electric  Railroad  Corporations  (Lessor  Corporations) — Form  of 

annual   report   for  year   ending  June  30,    1914 

Case  No.  1836, 

Filing  Order 
Extension   Order 


Ix  THE  Matter 

OF  THE 

Form  of  Annual  Report  for  the  year  ending  June  30, 
1914,  to  be  filed  by  Srancr  and  Busctbic  Raileoad 
CoapoBATioaa  owning  but  not  operating  a  railroad. 


Case  No.  1836, 

Filing  Order 

June  23,  1914 


It  is  hereby 

Ordered,  That  tbe  form  of  annual  report  for  lessor  street  and  electric  railways 
for  the  year  ending  June  30,  1914,  prepared  by  the  Chief  Statistician  under  the 


562       Public  Sebvice  Commission — Fibst  Distkict 

direction  of  this  Commission  on  the  basis  of  the  uniform  system  of  accounts 
adopted  and  prescribed  by  the  Commission  on  December  8,  1908,  printed  and 
designated  as  **  Annual  Report  Form  D  —  Lessor  Street  and  Electric  Railways  '* 
(serial  form  No.  R  70),  a  copy  of  which  is  now  before  this  Commission,  be  and 
the  same  hereby  is  approved:  that  such  copy  duly  authenticated  by  the  Secretary 
of  the  Commission  be  filed  in  its  archives,  and  that  said  copy  so  authenticated  and 
filed  shall  be  deemed  the  orij^inal  form  prescribed  hereunder. 

Ordered,  That  the  said  form  so  designated  be  and  is  hereby  prescribed  by  this 
Commission  as  the  form  of  annual  report  for  the  year  ending  June  30,  1914, 
required  to  be  made  and  filed  with  said  Commission  on  or  before  September  30, 
1914,  by  every  street  railroad  corporation  and  by  every  railroad  corporation  own- 
ing any  street  or  electric  railroad  but  not  itself  operating  or  managing  such  rail- 
road. 

Ordered,  That  the  Secretary  of  this  Commission  serve  upon  each  of  the  said 
corporations,  in  the  manner  prescribed  by  law,  on  or  before  June  80,  1914,  a  certi- 
fied copy  of  this  order,  and  two  copies  of  the  form  hereby  prescribed,  and  that  in 
pursuance  of  Section  23  of  the  Public  Service  Commissions  Law,  every  person  and 
corporation  so  served  notify  the  Commission  forthwith  in  writing  of  the  receipt 
of  the  said  certified  copy  of  this  order  and  the  forms  of  annual  report  aforesaid, 
and  that  in  the  case  of  a  corporation  such  notification  be  signed  and  acknowledged 
by  a  person  or  officer  duly  authorized  by  the  corporation  to  admit  such  service. 

Application  in   writing  dated   September  28,   1914,   having  been  made  by  the 

Pennsylvania  Railroad  Company,  on  behalf  of  the  Prospect  Park  and  Coney  Island 

Rail  Road  Company,  for  an  extension  of  time  to  file  its  annual  report  for  the  year 

ending  June  30,  1914.  the  Commission  on  October  6,  1914,  issued  an  order  (see 

blank  form  of  extension  order,  page  379),  granting  the  desired  extension  of  time 

to  October  8,  1914.  

Street   and   Electric   Railroad   Corporations    (Operating)— Form   of   annual 

report  for  year  ending  June  30,  1913 

Case  No.  1694, 

Resolution  to  Discontinue  Penalty  Actions 

The  Richmond  Light  and  Railroad  Company,  -the  Southfleld  Beach  Railroad 
Company  and  the  Staten  Island  Midland  Railway  Company,  having  failed  to  file 
certain  reports  in  compliance  with  the  order  adopted  herein,  the  Commission,  on 
November  21,  1913,  directed  its  counsel  to  commence  actions  against  those  com- 
panies in  the  Supreme  Court  of  New  York  County  to  recover  penalties,  as  provided 
by  Section  46  of  the  Public  Service  Commissions  Law,  and  it  appearing  that  the 
failure  of  the  said  companies  to  file  said  reports  prior  to  the  time  when  said 
reports  should  have  been  filed  was  due  to  inadvertence  and  was  unintentional,  and 
that  the  said  companies  had  given  assurances  that  they  would  thereafter  promptly 
file  all  reports,  the  Commission,  on  January  9,  1914,  directed  its  counsel  to  apply 
to  the  Court  for  leave  to  discontinue  the  said  actions  without  costs  to  either  party. 


Street   and   Electric   Railroad   Corporations    (Operating) — Form   of   annual 

report  for  year  ending  June  30,  1914 

Case  No.  1835, 

Filing  Order 
Extension   Orders 


In  tub  Matteb 

OF  THE 

Form  of  Annual  Report  for  year  ending  June  30,  1914, 
to  be  filed  by  Opebating  Stbeet  and  Elbctbic  Rail- 
BOAD  CoBPOBATiONS  wlthln  the  Jurisdiction  of  the 
Public  Service  Commission  for  the  First  District  in 
accordance  with  Section  46  of  the  Public  Service 
Commissions  Law. 


Case  No.  1835, 

Filing  Order 

June  23,  1914 


It  is  herebv 

Ordered,  That  the  form  of  annual  report  for  operating  street  and  electric  rail- 
ways for  the  year  ending  June  80,  1914,  prepared  by  the  Chief  Statistician  under 
the  direction  of  this  Commission  on  the  bases  of  the  uniform  system  of  accounts 
adopted  and  prescribed  by  the  Commission  on  December  8,  1908,  printed  and 
designated   as   "  Annual    Report   Form    E  —  Operating   Street   and   Electric   Rail- 
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ways  "  (serial  form  No.  R  68),  a  copy  of  which  is  now  before  this  Commission,  be 
and  the  same  hereby  is  approved ;  that  such  copy  duly  authenticated  by  the  Secre- 
tary of  the  Commission  be  filed  in  its  archives,  and  that  said  copy  so  authentic 
cated  and  filed  shall  be  deemed  the  original  form  prescribed  hereunder. 

Ordered,  That  the  said  form  so  designated  be  and  is  hereby  prescribed  by  this 
Commission  as  the  form  of  annual  report  for  the  year  ending.  June  30,  1014, 
required  to  be  made  and  filed  with  said  Commission  on  or  before  September  80, 
1914,  by  every  street  railroad  corporation  and  by  every  railroad  corporation 
operating  or  managing  any  railroad  on  which  electric  energy  is  used  as  the  prin* 
cfpal  power  for  the  propulsion  of  cars. 

Ordered,  That  the  Secretary  of  this  Commission  serve  upon  each  of  the  said 
corporations,  in  the  manner  prescribed  by  law,  on  or  before  June  80,  1914,  a  certi- 
fled  copy  of  this  order,  and  two  copies  of  the  form  hereby  prescribed,  and  that  in 
BO  servins  upon  each  of  said  corporations  a  certified  copy  of  this  order,  the  Secre- 
tarr  shall  notifv  each  of  such  corporations  of  the  policy  of  the  Commission  to 
make  no  extensions  of  the  time  within  which  reports  are  returnable  except  for 
cause  duly  shown. 

Ordered,  That  in  pursuance  of  Section  28  of  the  Public  Service  Commissions 
Law,  evei7  person  and  corporation  so  served  notify  the  Commission  forthwith  in 
writing  of  the  receipt  of  the  said  certified  copy  of  this  order  and  the  forms  of 
annual  report  aforesaid,  and  that  in  the  case  of  a  corporation  such  notification  be 
signed  and  acknowledged  by  a  person  or  officer  duly  authorised  by  the  corporation 
to  admit  such  service. 

The  Interborough   Rapid  Transit  Company  under  date  of  September  28,   1914, 

having  made  application  for  an  extension  of  time  to  file  its  annual  report  for  the 

year  ending  June  30,   1914,   the  Commission  on   September  29,   1914,   Issued  an 

order  (see  blank  form  of  extension  order,  page  379),  granting  the  desired  exten- 

.sion  of  time  to  October  20,  1914. 

Applications  In  writing  dated  September  25,  1914,  by  the  Manhattan  and  Queens 
Traction  Corporation,  September  25,  1914,  by  the  New  York  and  Queens  County 
Railway  Company,  September  25,  1914,  by  the  New  York  Railways  Company,  Sep- 
tember 28,  1914,  by  the  Pennsylvania  Railroad  Company  on  behalf  of  the  Ocean 
Electric  Railway  Company,  September  29,  1914,  by  the  Richmond  Light  and  Rail- 
road Company,  and  September  29,  1914,  by  the  Staten  Island  Midland  Railway 
Company,  having  been  made  for  an  extension  of  time  to  file  their  respective 
annual  reports  for  the  year  ending  June  80.  1914,  the  Commission  on  October  6, 
1914,  issued  an  order  (see  blank  form  of  extension  order,  page  379),  granting 
the  desired  extensions  of  time  to  the  dates  set  opposite  their  respective  names : 

Manhattan  and  Queens  Traction   Corporation October  20,  1014 

New  York  and  Queens  County  Railway  Company October  20,  1914 

New   York   Railways   Company October  31,  1914 

Ocean    Electric    Railway    Company October    8,  1914 

Richmond   Light   and    Railroad   Company October  31.  1914 

Staten   Island   Midland    Railway   Company October  31,  1914 

Application  in  writing  dated  September  30,  1914,  having  been  made  by  the  Hud- 
son and  Manhattan  Railroad  Company  for  an  extension  of  time  to  file  Its  annual 
report  for  the  year  ending  June  30,  1914,  the  Commission  on  October  20,  1914, 
issued  an  order  (see  blank  form  of  extension  order,  page  379),  granting  the 
desired  extension  of  time  to  October  31,  1914. 

Application  in  writing  dated  October  27,  1914,  having  been  made  by  the  Marine 
Railway  Company  for  an  extension  of  time  to  file  Its  annual  report  for  the  year 
ending  June  30,  1914,  the  Commission  on  November  6,  1914,  issued  an  order  (see 
blank  form  of  extension  order,  page  379),  granting  the  desired  extension  of  time 
to  November  16,  1914. 

Van  Brunt  Street  and  Erie  Basin  Railroad  Company — Failure  to  file  accideoc 

reports 

Case  No.  1829, 

Hearing  Resolution 
Order  Closing   Record 

This  proceeding  was  begun  upon  motion  of  the  Commission  as  to  the  failure  of 
the  Van  Brunt  Street  and  Erie  Basin  Railroad  Company  to  make  and  file  acci- 
dent reports  with  the  Commission.  The  Commission  on  May  27,  1914,  directed 
(see  blank  form  of  hearing  resolution,  page  381)  that  a  hearing  be  had  June  5, 
1914.    Hearing  was  had  on  June  5,  1914. 
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TbereupoB  the  Coattlssioii  laeaed  the  toil^ming  ordkr: 


Isr  THE  M^TTKB. 
OF  THB 

HearlnjT  on  the  ntotlon  of  the  Commlssl^v  as  to  the 
failare  of  the  VAif  Bftt'irr  STrext  and  EhtB  Basiit 
Railkoad  Compant  to  make  to  and  file  with  the  Com- 
mtssion  accident  reports. 


Case  No.  1829. 

Dtscontlnaance  Order 

July  30.  1014 


A  hearing  havlni;  been  duly  held  In  the  above  evtltled  nuittev  on  June  5,  1914, 
Uonorable  George  V.  S.  WiUlanM,  CoamlafikoBer,  prosidlJMi,  and  H.  H,  Whitman^ 
Es^,  Asatstant  Counsel,  atten^ng  for  tbe  ConuntoaioiE ;  end  tesCtmony  harluir 
been  talceiv  It  Is 

Ordered,  That  the  above  entitled  proeeedinc  be  asd  the  nme  hereby  Is  closed 
upon  the  records  of  the  Commission,  without  prejudice,  however,  to  tbe  reopen- 
1a2  of  this  proceeding,  or  to  any  further  or  other  healing  with  reference  to  the 
subject  matter  thereof.  


SAFETY  PBECASTiONS 


C«iptratxoBs  Sobjtet  to  JurisdictioB  of  ConrmfsBioH  —  SsfeguardTng-  empToroes 

from  injvery  by  liigh  tenskm  efectrfca!  apparatus 

Case  No.  1628. 

Amending  Older 
Extension  Orders 

This  proceeding  was  begun  upon  motion  of  the  Commlaaton  on  the  Question  at 
regulations  to  be  prescribed  as  to  all  public  aerviee  corporatioaa  within  tbe  JurkK 
diction  of  the  Commission  with  reference  to  safeguarding  and  protectlag  employees 
from  injury  by  high  tension  electrical  appftratua  or  other  dangerous  eoaditlona. 
Hea.rings  were  had  on  Febraai'y  20  and  on  subsequent  dates  to  April  10,  1913.  Os 
April  25.  1913,  the  Commission  rendered  an  opinion,  (sea  4  P.  S.  C.  R.  [1st  Dlst» 
N.  Y.],  193).  and  Issued  an  order  directing  the  adaption  by  the  companies  of  cer> 
tain  safety  appliances  and  precautionary  measures  and  certain  rales  so^emlniff 
their  employees.  On  June  27,  1913,  the  Commission  issued  an  order  amending  the 
order  of  Aprfl  25,  1913.  Upon  applf cation  of  certain  of  the  companies  affected  by 
the  order,  tbe  Commission  on  October  14..  19'13>  diarected  a  rehearlnK  tn  respect 
tlierctOk     Befceaitng  was  bad  on  October  29.   1913. 

Thereupon  the  Commission  issued  the  followiiv  order: 


Ik  the  Matter 


OS*  THE 


Hearing    on    the    motion    of    tbe    Coramlseion    on    the 

?iiestio«  of  resitlatteBa  to  tie  prescribed  as  to  all 
'UBI.IC  SKKVirii:  CoapobatiO'NS  within  the  Juiiadie- 
tien  of  the  Pnblfc  Service  Commission  for  tne  First 
District  with  refereifce  to  safegiranWug'  and  protect- 
1b«  employees  from  Inifury  by  h£gh  tensfoD  eicctricsl 
apparatus  or  other  dangerous  conditions. 


Case  No.  1«28. 
Otdev  Amendlaiip  Order  of 
y    April       25.       1913,      a» 
Amended    by     Order    of 
June  27,  1915 
Janaary  19.  1914 


A  flaal  order  having  been  made  in  tUr  case  os  April  25,  1913.  and  said  order 
having  been  amended  by  an  order  made  June  27,  1913,  and  the  Commission  hav- 
ing adopted  a  resolution  on  October  14,  1913.  directing  a  farther  hearing  upon 
notice  to  all  the  companies  upon  which  tbe  resolution  directing  a  hearing  in  this 
case  was  originally  served,  and  said  rehearing  having  been  had  on  October  28, 
1913,  before  Hon.  John  E.  Eiistls  and  Bon.  J.  Sergeant  Cram,  Commissioners,  D. 
A.  Marsh  appearing  as  counsel  for  the  Brooklyn  Heights  Railroad  Company  and 
others.  Arthur  IS.  Peacock  appearing  as  counsel  for  the  Interborougb  Rapltf  Transit 
Company  and  others,  and  Alexander  S.  hymAA  apyearing  as  counsd  for  the  New 
York  Central  and  Hudson  River  Railroad  Conuiany..  and  Henry  H.  WhltmaBr 
assi'staBt  couBsel  for  tfre  Connntwrfon,  attending,  ft  fs 

Orttere^^  That  said  order  of  April  25v  1919,  tta  amended  by  said  order  of  June 
27,  1913,  be  and  the  same  hereby  Is  amended  so-  as  to  read  aa  foU«WB.  te  wit : 

"  Ordered,  That  said  companies  and  said  receivers  using  high  tension  electrical 
apparatus,  on  or  before  September  1,  1913,  comply  with  the  following  require^ 
ments.  to  wit : 
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1.  All  bigb  tension  switch  compartments  shall  so  far  as  tbdr  constructloB  will 
permit  be  so  eacloeed  as  to  make  It  ImiMsalble,  except  whea  neceaaarily  opening 
the  compartments,  for  employees  to  come  in  contact  witii  electrically  dutrged 
parte  either  from  or  mbvn  the  floor  leveL 

2.  All  exposed  bigrh  tenaicMi  eabtos  in  power  or  substatioms  riiall  be  iaclaaed  by 
screens  or  otherwise  protected. 

3.  There  shall  be  posted  in  consplevoiMi  places  in  all  the  power  houses  and 
substations  tflasramc  ieecrlbing  and  ahovins  the  relatire  locatkm  of  wires  and 
•cables  (except  lighting  and  signal  wires)  and  the  switches,  etc.,  controlling  them 
And  all  such  wires,  cables  and  connections  shall  be  so  tagged  and  nunMiered  that 
they  may  be  readily  identified. 

4.  All  machines  for  the  generation  of  current  or  connected  wtth  such  generation 
shall  be  so  protected  by  railings  and  gratings  as  to  safeguard  operators  and  others 
from  coming  in  contact  with  moving  or  electrically  charged  parts. 

5.  Where  there  is  but  one  man  on  duty  at  any  substation  he  shall  not  be  per- 
mitted to  do  any  repair  work  on  any  dead  or  alive  circuit  or  other  electrical 
Apparatus;  and  he  shall  be  required  to  report  by  telephone  or  otherwise  at  least 
«yery  half  hour,  and  if  bis  report  is  not  received  within  five  minutes  after  the 
same  should  be  made,  the  substation  shall  be  communicated  with  immediately  to 
sscertain  the  cause  of  his  failure  to  report. 

6.  All  water-4evel  glasses  co*  gavge  gtatsses  on  tanks,  stand  pipes,  or  other 
storage  receivers  under  pressure  shall  be  protected  by  screens  to  prevent  injury 
3n  case  of  a  bursting  glass. 

7.  Test-cocks  on  water  columns  shall  be  fitted  with  extension  rods  or  chains 
SK>  as  to  be  ocienitlTe  from  the  boiler  room  floor  level. 

8.  All  stop-valves  on  steam  boilers  shsll  be  of  the  automatic  self-closing  type 
•or  shall  be  equipped  with  remote  control  devices  whereby  they  may  be  closed  from 
distant  points. 

9.  Outlets  of  all  safety  valves  shall  be  in  a  vertical  position  or  so  directed  as 
±0  eliminate  the  possibility  of  employees  being  struck  by  the  live  steam  should  the 
safety  Talves  open. 

10.  All  furnace  doors  ea  hand^lred  botlers  shall  be  fitted  with  latches  or 
catches  to  prevent  them  from  being  blown  open. 

11.  All  moving  parts  of  stokers  shall  be  so  protected,  wherever  possible,  as  to 
prevent  accidental  contact  with  such  moving  parts. 

12.  All  large  aialn  cut-out  stop  valves  shall  be  provided  with  means  whereby 
-the  same  may  be  closed  from  the  boiler  or  engine  room  floor  or  ether  remote  point. 

13.  All  large  steam  turbine  units  shall  be  fitted  with  automatic  self-closing 
waives. 

14.  All  bldi-speed  engines  shall  be  fitted  with  automatic  safety  stops. 

15.  Elevator  welis  shall  be  properly  and  substantially  enclosed,  secured  or 
fTuarded  and  shall  be  provided  with  proper  traps  and  automatic  doors  in  or  at  all 
elevator  ways  so  as  to  furnish  substantial  covering  when  closed  and  to  open  and 
close  by  action  of  the  elevator  when  ascending  or  descending. 

16.  All  openings  in  floors  shall  be  roped  off  or  protected  by  railings  when  left 
unguarded  and  in  addition  a  red  light  shall  be  hung  in  the  Immediate  vicinity 
when  the  location  Is  unlighted  or  poorly  lighted. 

17.  All  stairways  shall  be  provided  with  safety  treads,  kept  free  from  oil  and 
water  and  be  properly  protected  with  hand  rails. 

18.  Shafting  running  along  or  passing  through  floors  shall  be  housed  or 
screened  or  otherwise  properly  cnarded. 

10.  All  belting  shall  be  enclosed  or  otherwise  protected  wherever  accidental 
contact  Is  possible. 

20.  Gear  case  covers  completely  encioalng  the  gears  shall  be  fitted  to  all 
machine  tools  and  be  kept  in  place  while  such  tools  are  being  used. 

21.  Set  screws  and  keys  In  exposed  positions  on  moving  machinery  and  shafting 
shall  be  ooontersonk  or  otherwise  properly  protected. 

22.  BuzE  saws  and  band  saws  shall  be  protected  so  as  to  prevent  accidental 
contact  with  saw  blades. 

28.  Crlndlng  and  emery  wT»ee!s  shall  be  properly  guarded  and  equipped  with 
lioods  and  exhaimt  pipes  t-o  draw  off  dry  nowdered  material. 

24.  Guard  glasses  nhall  be  provided  for  employees  and  used  by  them  when 
•engaged  upon  any  work  causing  chips  or  fragments  to  fly,  and  wire  screens  of  a 
portable  or  permanent  type  shall  be  set  up  on  work  benches  or  around  employees 
<sa gaged  in  chipping. 

25.  A  suflcient  number  of  pails  of  dean  dry  sand  must  be  kept  In  all  power 
stations,  substations,  auxiliary  and  switching  stations. 

26.  Power  stations,  substations,  auxiliary  and  switching  stations  shall  be  pro- 
'vlded  with  a  sufllclent  number  of  chemical  fire  extinguishers  of  such  a  type  that 
the  contents  thereof  cannot  act  as  an  electrical  conductor.  No  other  extinguishers 
shall  be  kept  for  use  unless  conspicuously  labeled  that  they  are  not  to  be  used 
until  current  has  been  shut  off. 

27.  An  power  stations,  substations,  auxiliary  and  switching  stations  and  shops 
«Aiall  be  provided  with  a  flrst-ald  or  emergency  kit. 

And  it  Is  further 

Ordered,  That  on  or  before  Ifarcli  1.  1914,  said  companies  and  said  receivers 
adopt,  promulgate  and  thereafter  rigidly  enforce  rules  and  regulations  to  govern 
their  employees  In  the  handling  of  high  tension  apparatus  and  in  the  handling  of 
steam  and  mechanical  apparatus  in  power  stations,  substations  and  shops,  and 
on  or  before  that  day  file  with  the  Commission  copies  of  such  rules,  and  thereafter 
notify  the  Commission  of  any  changes  In  said  rulea. 
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And  It  Is  fnrther 

Ordered,  That  this  order  shall  take  effect  forthwith  and  continue  In  force  until 
abrogated  or  modified;  and  it  is  further 

Ordered,  That  on  or  before  January  28.  1914,  said  comfMinles  notify  the  Com- 
mission whether  this  order  is  accepted  and  will  be  obeyed. 

Upon  application  therefor,  the  following  extensions  of  time  were  granted  by 
orders  (see  blank  form  of  extension  order,  page  380)  issued  on  the  dates  specified : 


DaU 


Company 


February       3, 1014  <   New  York  Railways  Company 


February       3,  1914 


Richmond  Light  and  Railroad  Company 
Staten  laland  Midland  Railway  Company 


February     10, 1014' 


Queens  Borough  Gas  and  Electric  Company 


April 


3,  1014  < 


Queens  Borough  Gas  and  Electric  Company 


July 


1,1014- 


Richmond  Li^t  and  Railroad  Company 
Staten  Island  Midland  Railway  Company 


September  11,1014- 


New  York  Railways  Company 


Extended  t» 
September  1,  1014:  to  com- 
ply with  paragraph  8  of 
amending  order  of  January 
13, 1014.  in  regard  to  stop- 
valves  on  steam  Ixnlers. 

July  1.  1014:  to  comply  with 
requirements  of  amending 
order  of  January  13,  1014, 
in  regard  to  power  sta- 
tions. 

April  1, 1914:  to  oompiy  with 
requirements  of  amending 
order  of  January  13,  1014. 

June  1,  1014:  to  oompiy  with 
j>aragraph  8  of  amending 
order  of  January  13,  1014, 
in  regard  to  stop-valves  on 
steam  boil^s. 

October  1,  1014:  to  comply 
with  requirements  of 
amending  order  of  January 
18,  1014,  in  regard  to 
power  stations. 

April  1, 1015:  to  oompiy  with 
paragraph  8  of  amending 
order  of  January  18,  1014, 
in  regard  to  stop-valves  on 
steam  boilers. 


Long    Island    Railroad   Company — Investigation    as    to    train    collision    on 
September  22,  1913,  on  Whitestone  Branch,  and  service  and  equipment 

Case  No.  1786, 

Modifying  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  for  an  investigation 
of  the  accident  which  occurred  on  September  22,  1013,  on  the  Whitestone  Branch 
of  the  Long  Island  Railroad  Company  near  College  Point,  and  as  to  the  regula- 
tions, practices,  equipment,  appliances  and  service  on  that  branch.  Hearings  were 
had  on  September  26  and  on  subsequent  dates  to  October  22.  1913.  On  Novem- 
ber 22,  1913,  the  Commission  Issued  an  order  directing  the  company  to  Install  an 
adequate  block  signal  system  on  its  Whitestone  Branch.  By  a  letter  dated 
March  12,  1914,  the  Long  Island  Railroad  Company  applied  for  a  modification  of 
the  order. 

Thereupon  the  Commission  issued  the  following  order : 


In  the  Mattes 

OF  THE 

Investigation  of  the  accident  occurring  Monday  fore- 
noon, September  22,  1913,  on  the  Whitestone  Branch 
of  the  Long  Island  Railroad  Company. 


-/ 


Case  No.  1736, 

Order  Modifying  Order  of 

November  21.  1913 

AprU  3,  1914 


An  order  having  been  made  herein  on  November  21,  1913,  directing  the  installa- 
tion and  operation  of  a  manually  operated,  electrically  controlled  block  signal 
system  on  the  W^hitestone  branch  of  the  Long  Island  Railroad  Company  between 
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J  C  Tower  and  Whitestone  of  the  type  sbown  on  the  blueprint  marked  Exhibit 
No.  12  of  October  16,  1913,  in  the  hearing  in  this  proceeding,  and  the  Long  Island 
Railroad  Company  by  letter  dated  March  12,  1914,  having  applied  to  the  Com- 
mission for  the  modification  of  the  said  order  in  certain  respects,  and  the  Com- 
mission being  of  opinion  that  the  modification  asked  is  reasonable. 
If 010,  therefore,  it  is 

Ordered,  That  the  said  order  directing  the  block  signal  equipment  made  herein 
November  21,  1913,  be  and  the  same  hereby  is  amended  and  modified  to  read  as 
follows : 

At  a  stated  meeting  of  the  Public  Service  Commission  for 
the   First    District   duly    held   at   its   office   Number   154 
Nassau   street   in   the   Borough    of   Manhattan,   City   and 
State  of  New  York,  on  the  2 1st  day  of  November,  1913. 
Present : 

Edward  E.  McCall, 

Chairman, 

MiLO  R.  Maltbie, 
John  E.  Edstis, 
J.  Sesoeant  Cram, 
George  V.  S.  Williams, 

Comtnissionere 


Ik  the  Matter 

OF  THE 

Investigation  of  the  accident  occurring  Monday  fore- 
noon, September  22,  1913,  on  the  Whitestone  Branch 
of  The  Long  Island  Railroad  Company. 


Case  No.  1736, 

Order  Directing  Block 

Signal  Equipment 


The  Commission  being  of  opinion,  after  hearings  duly  held  September  26,  Octo- 
ber 2,  October  10,  October  16  and  October  22,  1913.  before  Commissioners  Milo  B. 
Maltbie,  John  E.  Eustis  and  George  V.  S.  Williams,  C.  U  Addison  appearing  for 
The  Long  Island  Bailroad  Company;  Arthur  DuBois,  Assistant  Counsel,  attending 
for  the  Commission ;  that  the  regulations,  apparatus,  equipment,  facilities  ana 
service  of  The  Long  Island  Railroad  Company,  on  Its  Whitestone  Branch,  are 
unsafe,  improper  and  inadequate  in  that  trains  are  given  insufllcient  protection  on 
the  single  track  road. 

Now,  therefore,  it  is 

Ordered,  That  The  Long  Island  Railroad  Company  be  and  hereby  is  directed 
forthwith  to  install,  maintain  and  operate  an  adequate  and  sufficient  manually 
operated,  electrically  controlled  block  signal  system  on  its  Whitestone  Branch 
between  J  C  Tower  and  Bridge  street,  Flushing,  with  a  complete  staff  system 
between  Bridge  street.  Flushing,  and  Whitestone  Landing,  the  manually  operated, 
electrically  controlled  system  between  J  C  Tower  and  Bridge  street.  Flushing,  to 
be  substantially  the  same  type  as  shown  on  blueprint  marked  Exhibit  No.  12  in 
the  original  order.  The  stafr  system  to  be  installed  in  accordance  with  the  best 
practice  governing  the  installation  of  said  system. 

Further  ordered.  That  this  order  take  effect  at  once  and  remain  in  force  until 
modified  by  further  order  of  the  Commission. 

Further  ordered.  That  The  I^ng  Island  Railroad  Company  notify  the  Public 
Service  Commission  for  the  First  District  within  ten  dayR  after  service  of  this 
order  upon  it  whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

BY  THE  COMMISSION. 


(L.  S.) 


Travis  n.  Whitnet, 

Secretary, 


Further  ordered.  That  this  amendatory  order  take  effect  at  once. 

Further  ordered.  That  The  Long  Island  Railroad  Company  notify  the  Public 
Service  Commission  for  the  First  District  within  ten  days  after  service  of  this 
amendatory  order  upon  it  whether  the  terms  of  this  order  are  accepted  and  will 
be  obeyed.  


Long  Island  Railroad  Company  —  Safety  precautions  at  Channel  avenue,  Far 

Rockaway,  on  Atlantic  Division 

Case  No.  1881, 

Hearlxg  Resolution 
Final  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
safety  precautions  to  be  taken  at  Channel  avenue  near  Norton's  Inlet,  Far  Rock- 
away,  on  the  Atlantic  Division  of  The  Long  Island  Railroad  Company.  The  Com- 
mission on  October  23.  1914,  directed  (see  blank  form  of  hearing  resolution, 
pa^e  381)  that  a  hearing  be  had  on  November  0,  1914.  Hearings  were  had  on 
November  0  and  16,  1914. 
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On  December  4.  1914,  the  ComiBiiwioii  Issued  the  foUowioR  order 


Is  THE  Matter 


OF  THE 


Hearing  on  the  motion  of  the  Commission  on  the 
question  of  safety  precautions  to  be  taken  at  Chan- 
nel Avenue  near  NortoD*s  Inlet,  Far  Rockaway,  on 
the  Atlantic  Division  of  The  Long  Island  Railkoad 
Company. 


Case  No.  16S1. 

Order 

December  4,  1914 


A  hearing  having;  been  had  In  this  proceeding?  on  November  9  and  16,  1914, 
before  Honorable  Edward  E.  McCall.  Milo  R.  Maltbie,  George  V.  S.  Williams, 
Robert  C.  Wood,  Commissioners,  C.  L.  Addison  appearing  for  The  Long  Island 
Railroad  Company ;  David  A.  Steckler  appearing  as  counsel  for  the  Edceaere 
Taxpayers'  Association ;  James  Frank  and  R.  F.  Norton,  who  reside  In  the  rlcinlty, 
appearing  in  person ;  Arthur  DuBois,  Assistant  Counsel  to  the  ConmissioB  attend- 
ing, and  the  Commission  being  of  opinion  after  said  heartni;  that  conditioBfl  at  the 
Channel  Avenue  crossing  of  the  tracks  of  The  Ijong  Island  Ballroad  Company  at 
Far  Rockaway  are  in  certain  respects  unsafe,  it  is 

Ordered,  That  The  Long  Island  Railroad  ComTmny  be  and  it  hereby  is  directed 
to  construct,  maintain  and  operate  at  the  crossing  of  Channel  avenue  with  the 
tracks  of  The  Long  Island  Railroad  Company,  near  Norton's  Inlet,  Far  Rockaway. 
overhead  stairs  or  steps  by  which  foot  passengers  may  cross  over  the  tracks  Of 
The  Long  Island  Railroad  Company. 

Further  ordered.  That  a  plan  showln^r  the  details  of  eonstructton  of  the  said 
stairs  or  steps  be  submitted  to  the  Commission  for  its  approval  not  later  than 
January  1,  1915,  and  that  the  stairs  or  steps  be  completed  and  ready  for  use  not 
later  than  March  1,  1915.  

Long  Island  Railroad  Company  and  New  Y«rk  and  Rockaway  Bea^  Raflway 

Company  —  Construction   of  foot  path  along   trestle  on   Rockaway  Beach 

BiviBion 

Case  No.  11^8, 

Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  tl^  question  of 
improvements,  chanises  and  additions  in  and  to  the  railroad  of  The  Long  Island 
Railroad  Company  and  the  New  York  and  Boclcaway  Beach  Railway  Company,  on 
the  Rockaway  Beach  Division,  with  respect  to  the  construction  of  a  foot  walk 
along  the  trestle  between  Ramblersville  and  Hamrael.  The  CoramlssioB  on  July  30, 
1914.  directed  (see  blank  form  of  hearing  resolution,  page  oSl)  that  a  hearing  be 
had  on  August  12,  1914.     Hearing  was  had  on  August  12«  1914,  and  closed. 


New  York  Central  and  Hudson  River  Railroad  Company  —  Proposed  imptx>ve- 

menta  at  West  132d  Street  grade  crossing 

Case  No.  1872, 

Hearing  Resolution 

Opinion 

Final  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  proposed 
Improvements  at  the  West  132d  Street  grade  crossing  over  the  tracks  of  the  New 
York  Central  and  Hudson  Ulver  Bailroad  Company.  The  Commission,  on  Septea- 
ber  22,  1014,  directed  (see  blank  form  of  hearing  resolution,  page  361)  that  a 
hearing  be  had  on  September  28,  1914.  Hearings  were  had  on  September  28, 
October  5,  14  and  21,  1914.  On  December  4,  1914,  the  Commission  rendered  an 
opinion    (see  5  P.  S.  C.   R.    [Ist  Dist.   N.  Y.l,  325). 

Thereupon  the  Commission  issued  the  following  order: 


In  thb  Mattkb 

OF 

The  hearing  on  the  motion  of  the  Commission  concern- 
ing proposed  Improvements  at  the  West  132d  Street 
irrade  crossing  over  the  tracks  of  Thb  New  York 

CirlXTRAL    AND    HUDSON    BlVBR    BaILROAO   COlfPAWY. 


Case  No.   1872. 

Order 

December  4.  1914 


A   hearing  having  been   duly   had  by  and   before  the  Commission  in  the  above 
entitled    matter    on    September    28,    October    14    and    October    21.    1914,    Lamoot 
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McLougfalin,  attoroey,  appMiring  for  Webcr-McLonffblln  Company.  compIalDast, 
G«OPg«  H,  Walker,  Asslatant  uenera]  Attorney,  appearing  for  Tlie  New  York 
Central  A  Hudson  River  Railroad  Company,  and  H.  M.  Chamberlain.  A»Htfitant 
Coonsel,  atteadln^  for  the  CommissiMi ;  and  tke  CommlMion  \yeitiK  of  the  opinion 
after  said  bearing  that  the  crossioR  over  said  company's  railroad  at  West  182d 
street,  In  the  Borougb  of  Manhattan,  City  of  New  York,  is  ineoavenleot  and 
dangerom  for  ptibltc  nae  in  that  iMiid  crossinff  is  not  paved  or  planked  het\ref>n 
the  tracks  and  between  the  fails  and  la  not  provided  with  gates  or  other  protec- 
tion ;  and  the  Commission  being  of  the  opinion  that  ad^tional  convenience^  nnd 
protection  at  said  crossing  In  the  partlcniars  following  ought  reasonably  to  be 
provided  in  order  to  promote  the  security  and  convenience  of  the  pnblic  including 
the  employees  of  the  company, 
Ordered, 

(1)  That  said  The  New  York  Central  A  Hudson  River  Railroad  Company  be 
and  It  hereby  is  directed  and  required  to  install,  maintain  and  operate  crossing 
gates  at  said  West  lS2d  Street  crossing  for  the  protection  of  the  piiblif*  for  every 
train,  car  and  engine  movement  over  said  crossing  dvrlng  the  entire  year. 

(2)  That  said  gates  shall  be  installed  and  ready  for  onemtlon  on  or  before 
Febmary  1,  1915,  and  shall  be  operated  on  and  after  that  date. 

(3)  That  within  Ave  (5)  days  after  the  operation  of  said  gates  shall  have  been 
commenced  said  company  shall  canse  said  crossing  to  be  nianked  between  the 
tracks  and  between  the  rails  in  such  manner  as  to  make  the  crofw'ng  safe  and 
coDTcnlent  for  the  nse  of  both  vehicles  and  pedestrians.  Inrhidtng  the  employees 
of  said  company. 

(4>  That  this  order  shall  take  effect  Immediately  and  shnTI  contlnne  in  force 
until  changed  or  abrogated  by  further  order  of  the  Commission. 

(5>  Tliat  on  or  before  December  10,  1014,  said  company  shall  notify  the  Com- 
mission whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 


New  York  Consolidated  Railroad  Company  —  Additional  safety  precaution  a 

at  grade  croaeings  on  Canaraie  Line 

Case  No.  1765, 

Final  Order 
Extension  Order 
Modifying  Order 
Eztenaloo  Order* 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  tbe  ffne«tlon  of 
additional  safety  precautions  at  the  grade  crossings  of  the  tracks  of  the  New- 
York  Consolidated  Railroad  Company  on  the  Canarsle  Line  at  Rocknway  parkway, 
Conklln  avenue,  Flatlands  avenue,  Skidmore  avenue.  Avenue  **  U"  Rockaway 
avenne,  Olenwood  road,  and  Avenue  **  N,"  in  the  Rorongh  of  Broo!rl>'n.  Tlearings 
were  had  on  December  8  and  22,  191 S,  and  January  7.  1914. 

Thereupon  the  Commission  Issued  the  following  order: 


lit  THE  Matter 

OF  THB 

Hearing  on  the  motion  of  the  Commission  on  the 
Question  of  additional  safety  precautions  at  the 
grade  crossings  of  the  tracks  of  the  New  York 
CossoLiDATCo  Railroap  COMPANY  on  the  Canarsle 
Line  in  the  Borough  of  Brooklyn,  City  of  New  York. 


Case  Na  1765, 

Final  Order 
March  20,  1914 


A  hearing  having  been  duly  had  by  and  before  the  Commlssloo  In  the  above 
entitled  matter  on  December  K,  1913.  and  January  7,  1914,  Commissioner  Williams 
prealdtng,  M.  B.  Hoffman,  of  counsel,  appearing  for  the  New  York  Consolidated 
Railroad  Company,  and  E.  M.  Deegan,  Assistant  Counsel,  attending  for  the  Com- 
mission, and  testimony  having  been  taken  at  said  hearing,  and  the  Commission 
being  of  the  opinion  after  said  hearing  that  the  regulations,  eootpment  and  service 
of  the  New  York  Consolidated  Railroad  Company  on  Its  Canarsle  Line  at  the  points 
hereinafter  named  are  unsafe,  improper  and  inadequate  In  that  taisafllcient  pro- 
tection is  gtven  to  vehicles  and  pedestrians  using  the  several  highways  crossing 
the  tracks  of  said  company  at  said  points, 

Now,  therefore,  it  is  orrfcred, 

1.  That  said  New  York  Consolidated  Railroad  Company  be  and  it  hereby  it 
directed  and  required  to  Instal).  maintain  and  operate  crossing  gates  at  the  cross- 
ings at  Kockaway  parkway.  Glenwood  road.  Conklln  avenne.  Plathinda  arenue  and 
Rockaway  avenne  on  its  Canarsle  Line,  the  gates  at  said  crossings  to  be  operated 
for  the  protection  of  the  public  for  every  train,  car  and  engine  movement  over 
said  cromlngs  during  the  entire  year. 


570       Public  Sebvice  Commission" — First  Disteict 

2.  That  84ld  New  York  Consolidated  Railroad  Company  be  and  it  hereby  ia 
directed  and  required  to  station  at  the  crossing  at  Avenue  h  on  Its  Canarsle  Line 
a  flagman,  who  shall  give  warning  of  the  approach  of  every  train,  car  and  engine, 
for  the  protection  of  the  public  for  every  train,  car  and  engine  movement  over  said 
crossing  during  the  entire  year. 

3.  That  said  New  York  Consolidated  Railroad  Company  be  and  it  hereby  is 
directed  and  required  to  install,  maintain,  operate  and  use  at  the  crossings  at 
Skidmore  lane  and  Avenue  N  on  its  Canarsle  Line  an  automatic  bell,  which  shall 
be  so  placed,  arranged,  operated  and  used  as  to  announce  the  approach  of  every 
train,  car  ^nd  engine,  for  the  protection  of  the  public  for  every  train,  car  and 
engine  movement  over  said  crossings  during  the  entire  year. 

4.  That  the  gates  hereinbefore  directed  to  be  installed,  ihalntalned  and  operated 
at  the  crossings  at  Rockaway  parkway,  Glenwood  road,  Conklin  avenue.  Flatlands 
avenue  and  Rockaway  avenue,  shall  be  installed  and  ready  for  operation  on  or 
before  October  1,  1914,  and  shall  be  operated  and  maintained  on  and  after  that 
date;  that  a  flagman  hereinbefore  directed  to  be  stationed  at  the  crossing  at 
Avenue  L  shall  be  so  stationed  on  and  after  May  1,  1914;  that  the  bells  herein- 
before directed  to  be  Installed,  maintained,  operated  and  used  at  the  crossings  at 
Skidmore  lane  and  Avenue  N  shall  be  Installed  and  ready  for  operation  on  or 
before  May  1,  1914,  and  shall  be  operated  and*  used  on  and  after  that  date. 

5.  That  said  New  York  Consolidated  Railroad  Company  be  and  It  hereby  Is 
directed  and  required  to  station  flagmen  for  the  protection  of  the  public  on  and 
after  May  1,  1914,  at  the  crossings  at  Glenwood  road,  Conklin  avenue  and  Flat- 
lands  avenue,  the  said  flagmen  to  give  warning  of  the  approach  of  every  train, 
car  and  engine  over  said  crossing  from  May  1,  1914,  until  such  time  as  gates  may 
be  installed  and  operated  at  said  crossings  as  hereinbefore  provided. 

6.  That  said  New  York  Consolidated  Railroad  Company  be  and  it  hereby  is 
directed  and  required  to  continue  to  maintain  flagmen  for  the  prote<*tion  of  the 
public  at  the  crossings  at  Rockaway  parkway  and  Rockaway  avenue,  the  said  flag- 
men to  give  warning  of  the  approach  of  every  train,  car  and  engine  over  said 
crossings  until  such  time  as  gates  may  be  installed  and  operated  at  said  crossings 
as  hereinbefore  provided. 

7.  That  this  order  shall  take  efTect  immediately,  except  as  hereinbefore  pro- 
vided and  shall  continue  in  force  until  changed  or  abrogated  by  further  order  of 
the  Commission. 

8.  That  said  New  York  Consolidated  Railroad  Company  notify  the  Public 
Service  Commission  for  the  First  District  within  ten  (10)  days  after  service  of 
this  order  upon  It  whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Application  in  writing  dated  March  30,  1914,  having  been  made  by  the  company 
for  an  extension  of  time  within  which  to  notify  the  Commission  whether  the  terms 
of  the  order  of  March  20,  1914,  were  accepted  and  would  be  obeyed,  the  Commis- 
sion on  April  3,  1914,  Issued  an  order  (see  blank  form  of  extension  order,  page 
379)   granting  the  desired  extension  to  April  9,  1914. 

Application  dated  April  9,  1914,  having  been  made  by  the  company  for  a  modi- 
fication of  the  order  of  March  20,  1914,  the  Commission  Issued  the  following  order: 

Case  No.  1765,  Order  Modtfting  Order  of  March  20.  1914 

(June  5,  1914) 

New  York  Consolidated  Railroad  Company  having  made  application  under  date 
of  April  9.  1914.  for  a  modification  of  the  order  of  the  Commission  made  in  the 
above  entitled  proceeding  on  March  20.  1914,  as  to  certain  matters  determined  in 
and  by  said  order,  and  the  Commission  being  of  the  opinion  that  said  order  should 
be  modified.  It  is 

Ordered,  That  the  said  order  of  the  Commission  made  and  filed  March  20,  1914, 
be  and  the  same  hereby  Is  modified  so  that  said  order  shall  read  as  follows : 

A  hearing  having  been  duly  had  by  and  before  the  Commission  In  the  above 
entitled  matter  on  December  8,  1913,  and  January  7,  1914.  Commissioner  Williams 

S residing,  M.  B.  Hoffman,  of  counsel,  appearing  for  the  New  York  Consolidated 
lallroad  Company,  find  E.  M.  Deegan,  Assistant  Counsel,  attending  for  the  Com- 
mission, and  testimony  having  been  taken  at  said  hearing,  and  the  Commission 
being  of  the  opinion  after  said  hearlns:  that  the  regulations,  equipment  and  service 
of  the  New  York  Consolidated  Railroad  Company  on  Its  Canarsle  Line  at  the  points 
hereinafter  named  are  unsafe.  Improper  and  inadequate  in  that  insufficient  pro- 
t€K>tion  Is  given  to  vehicles  and  pedestrians  using  the  several  highways  crossing 
the  tracks  of  said  company  at  said  points, 
yoir,  therefore,  it  is  ordered, 

1.  That  said  New  York  Consolidated  Railroad  Company  be  and  It  hereby  is 
directed  and  required  to  Install,  maintain  and  operate  crossing  gates  at  the  cross- 
ings At  (flenwood  road  and  Conklin  avenue,  on  its  Canarsle  Line,  the  gates  at  said 
crossings  to  be  operated  for  the  protection  of  the  public  for  every  train,  car  and 
endne  movement  over  said  crossings  during  the  entire  year. 

2.  That  said  New  York  Consolidated  Railroad  Company  be  and  it  hereby  is 
directed  and  required  to  station  at  the  crossings  at  Flatlands  avenue  and  Avenue  L 
on  its  Canarsle  Line  flagmen,  who  shall  give  warning  of  the  approach  of  every 
train,  car  and  engine,  for  the  protection  of  the  public  for  every  train,  car  and 
enirine  movement  over  said  crossinflrs  during  the  entire  year. 

3.  That  said  New  York  Consolidated  Railroad  Company  be  and  it  hereby  Is 
directed   and  required   to   install,   maintain,   operate  and   use  at   the   crossings  at 
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Skidmore  lane  and  Avenue  N  on  its  Canarsle  Line  an  automatic  bell,  which  shall 
be  so  placed,  arranged,  operated  and  used  as  to  announce  the  approach  of  every 
train,  car  and  engine,  for  the  protection  of  the  public  for  every  train,  car  and 
engine  movement  over  said  crosmngs  during  the  entire  year. 

4.  That  the  gates  hereinbefore  directed  to  be  Installed,  maintained  and  operated 
at  the  crossings  at  Olenwood  road  and  Conklin  avenue  shall  be  Installed  and  ready 
for  operation  on  or  before  October  1,  1914,  and  shall  be  operated  and  maintained 
on  and  after  that  date;  that  the  flaemen  hereinbefore  directed  to  be  stationed  at 
the  crossings  at  Flatlands  avenue  and  Avenue  L  shall  be  so  stationed  on  and  after 
June  13,  1914;  that  the  bells  hereinbefore  directed  to  be  Installed,  maintained, 
operated  and  used  at  the  crossings  at  Skidmore  lane  and  Avenue  N  shall  be 
installed  and  ready  for  operation  on  or  before  July  1,  1914,  and  shall  be  operated 
and  used  on  and  after  that  date. 

5.  That  said  New  York  Consolidated  Railroad  Company  be  and  it  hereby  is 
directed  and  required  to  station  flagmen  for  the  protection  of  the  public  on  and 
after  June  13,  1914,  at  the  crossings  at  Glenwood  road  and  Conklin  avenue,  the 
said  flagmen  to  give  warning  of  the  approach  of  every  train,  car  and  engine  over 
said  crossings  from  June  13,  1914,  until  such  time  as  gates  may  be  installed  and 
operated  at  said  crossings  as  hereinbefore  provided. 

6.  That  said  New  York  Consolidated  Railroad  Company  be  and  it  hereby  is 
directed  and  required  to  continue  to  maintain  flagmen  for  the  protection  of  the 

Subllc  at   the   crossings   at   Rockaway   parkway   and   Rockaway   avenue,   the   said 
agmen  to  give  warning  of  the  approach  of  every  train,  car  and  engine  over  said 
crossings  during  the  entire  year. 

7.  That  this  order  shall  take  effect  Immediately,  except  as  hereinbefore  provided 
and  shall  continue 'in  force  until  changed  or  abrogated  by  further  order  of  the 
Commission. 

8.  That  said  New  York  Consolidated  Railroad  Company  notify  the  Public 
Service  Commission  for  the  First  District  within  five  (5)  days  after  service  of  this 
order  upon  It  whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Applications  In  writing  dated  September  24.  1914,  October  31,  1914,  and  Novem- 
ber 30,  1914,  having  been  made  by  the  company  for  extensions  of  time  within 
which  to  comply  with  the  provisions  of  the  order  of  June  5,  1914,  which  modifled 
the  order  of  March  20.  1914,  in  regard  to  the  crossing  gates  at  the  crossings  at 
Olenwood  road  and  Conklin  avenue,  the  Commission  on  October  13,  1914,  Novem- 
ber  6,  1914,  and  December  8,  1914,  Issued  orders  (see  blank  form  of  extension 
order,  page  3S0)  granting  the  desired  extensions  of  time  to  November  1,  1914, 
December  1,  1914,  and  December  15,  1914,  respectively. 


New   York,   New   Haven   and   Hartford   Railroad   Company  —  Protoction    of 
employees  from  contact  with  overhead  electric  equipment 

Case  No.  1725, 

Amending  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  as  to  the  protection 
of  the  employees  of  the  New  York,  New  Haven  and  Hartford  Railroad  Company 
from  injury  by  contact  with  overhead  electrical  equipment.  Hearings  were  had 
on  September  5  and  15,  1913.  On  November  11,  1913,  the  Commission  issued  an 
order  prescribing  certain  safety  precautions  for  safeguarding  employees  engaged 
in  the  operation  of  trains  or  the  movement  of  freight  cars  in  the  electric  zone  of 
the  company.  Rehearing  was  had  on  December  11,  1913.  On  December  19,  1913. 
the  Commission  Issued  an  order  amending  the  order  of  November  11,  1913. 

Thereupon  the  Commission  Issued  the  following  order : 


In  thb  Matteb 


OF  THB 


Hearing  on  motion  of  the  Commission  as  to  protection 
of  employees  of  New  Yobk,  New  Haven  and  Habt- 
FORD  Railroad  Company  on  electrifled  tracks. 


Case  No.  1725, 

Order  Amending  Order  of 

December   19,   1913 

April  3.  1914 


A  flnal  order  after  a  rehearing  in  this  case  having  been  made  on  December  19, 
1913,  and  New  York,  New  Haven  and  Hartford  Railroad  Company  having  made 
application  that  said  order  be  amended  by  providing  that  the  distance  or  clearance 
of  22  feet  be  changed  to  21  feet  6  inches  and  that  the  location  of  illuminating 
signs  be  changed,  and  good  reason  appearing  therefor,  it  is 

Ordered,  That  said  order  of  December  19.  1913,  be  and  the  same  hereby  is 
amended  as  to  the  directory  provisions  thereof  as  follows : 

Ordered,  (1)  That  for  the  purpose  of  increasing  the  safety  of  employees  entraged 
In  the  operation  of  trains  or  the  movement  of  freight  cars  In  the  so-called  electric 
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aone  of  the  New  York,  New  Haven  and  Hartfonf  Railroad  within  the  First  IHatrtct^ 
the  said  The  New  York,  New  Haven  aa^  Hartford  Railroad  Company  be  and  is 
hereby  directed  and  required  to  wholly  cease  and  desist  from  fn  anywise  re<]uiriBgr- 
permittiug  or  allowing  and  by  propo*  roles  shall  forbid  any  ti-ain  or  other 
employee,  to  get  upon,  ride  upon,  or  work  vpon  the  top  or  roof  of  any  freight  car, 
caboose,  electric  or  steam  locomotlTe,  or  to  go  upoo,  ri<*e  upon,  or  work  upon  tlie 
water  tank  or  above  the  coal  load  of  any  locomotive  tendier  wsed  either  in  freight 
or  jMiSBeager  service,  wliile  the  said  freight  car,  caboose,  eleetrfc  or  steam  loco- 
motive, or  tender  is  on  any  main  or  passing  track  within  said  electric  aone,  except 
as  follows:  (1)  employees  engaged  in  the  maintenance  of  overhead  constructfon 
may  ride  on  the  ear  provided  for  that  purpose  when  in  the  performance  of  their' 
duties;  (2>  on  the  top  of  a  car  for  the  purpose  of  directing  a  switching  movement 
where  the  clearance  between  the  conductor  wire  and  the  plane  of  the  top  of  rail 
is  not  less  than  21  feet  6  inches,  at  such  points  as  may  be  hereafter  approved  by 
this  Commission  and  of  which  all  employees  shall  be  propei'ly  advlaed  by  notice 
duly  posted  as  set  forth  hereafter;  (3)  for  the  purpose  of  making  emergency- 
repairs  on  the  top  of  said  car,  caboose,  electric  or  steam  locomotive  or  tender,  or 
for  the  purpose  of  going  from  one  portion  of  the  train  to  another,  when  the  sal^ 
car,  caboose,  electric  or  steam  locomotive,  or  ten#er  is  not  in  motion  and  at  m. 
point  on  the  railroad  where  a  clearance  of  ncrt  less  than  21  feet  6  inches  is  main- 
tained between  the  conductor  wire  and  the  plane  of  the  top  of  rail ;  (4)  at  a  point 
on  said  railroad  where  tracks  are  provided  for  the  storage  or  clas^flcatlon  of  eara*. 
or  for  the  placing  of  cars  for  the  receipt  or  ifeHvery  of  freIgM,  hereinafter  knowD 
as  yards,  where  a  clearance  of  21  feet  6  inches  is  maintained  between  the  over- 
head condnctor  and  the  plane  of  the  top  of  rail. 

Ordered,  (2)  That  for  the  purpose  of  Insurfng  safety  to  employees  thus  permltteil 
on  the  tops  of  cars,  cabooses,  electric  or  steam  locomotives,  or  tenders  within 
yards  the  company  shall  attach  illuminated  warning  signs  to  the  columns  of 
the  catenary  bridges  wherever  the  clearance  becomes  less  than  21  feet  ((  Inches,  suda 
signs  and  the  location  thereof  to  be  approved  by  the  Commlssfea. 

Ordered,  (3)  That  the  said  New  York,  New  Uavea  and  llartford  Railroad  Com- 
pany shall  put  in  force  rules  or  regulations  for  tfie  government  of  Its  train,  yard 
and  other  employees  which  will  make  the  provisions  of  this  order  continuously 
effective,  and  that  a  notice  embodying  the  requiremeBts  of  this  order,  and  showlaic^ 
the  entry  thereof »  duly  signed  by  the  proper  offlcifkl  ei  officials  of  said  The  New 
York,  New  Haven  and  Hartford  Railroad  Company,  shall  be  kept  posted  in  eveiT 
caboose  used  in  freight  service,  in  every  locomotive  used  In  freight  or  passenger 
service  and  in  every  engine  house  used  in  freight  or  pnsaewgei  service  within  said 
electric  zone. 

Ordered,  (4)  That  this  order  shall  take  effect  forthwith,  and  shall  remain  lo 
force  until  changed  or  superseded  by  further  order  of  this  Coamlsslon. 

Ordered,  (5)  The  New  York,  New  Haven  and  Hartford  Railroad  Company  shall 
notify  this  Commission  within  ten  days  after  service  upon  it  of  a  certified  copy  of 
this  order  whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 


FENDERS,  WHSELGUARDS  AND  SAFETY  DEVICES 


Manbattan  and   Quetna   Tiaetloii   CMporatiMi   (wtcceaBar   to   Sowtli   Share 
Tzactiaa  CoiDp«ay) —  Wheelguards  mnd  safety  devices  on  surface  ears 

Case  No.  1184, 

Approval  Reaolntfos 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
improvement  in  and  addition  to  the  service  and  equipment  of  the  South  Shore 
Traction  Company  in  respect  to  wheelguards  and  safety  devices  used  in  connection 
therewith  on  surface  cars  operated  by  It  In  the  City  of  New  York.  Hearing  wa» 
had  on  December  16,  190%  On  December  24,  1909,  the  Commission  issued  an 
order  directing  the  company  to  equip  all  of  its  cara  with  wheelguards  of  a  certain 
type  to  be  approved  by  the  Commission. 

On  February  25,  1910,  the  Commission  adopted  a  resolution  approving  the  "  H.  B.*^ 
wheelguard. 

The  Manhattan  and  Queens  Traction  Corporation,  as  successor  to  the  Soutb 
Shore  Traction  Company,  having  applied  for  the  approval  of  the  Commission  of  a 
certain  type  of  fender,  the  Commission,  on  May  16,  1914,  adopted  the  following 
resolution : 


Okdkbs  of  th£  CJommissiox  Issued  ix  1914  I>T*> 


In  thb  Matter  of  thb  Application 

"*^  ^^^  Kesolutlon  Granting 

31ANIIATTAN     AND     QL'EENS     TraCTION     CORPORATION     for!  M^S^V^^^Ift^ld 

approval   of   a    type   of   fender   for   sprinkler   equip-  ^**'    ^^'  ^^^'^ 

ment. 


Whereas,  Application  has  been  made  to  this  Commission  by  the  Manhattan  and 
•Queens  Traction  Corporation  by  letter  dated  May  6,  1914,  for  the  approval  by  the 
•Commission  of  a  certain  type  of  fender  for  use  on  said  company's  new  sprinkler 
equipment,  which  type  of  lender  Is  known  as  Consolidated  Car  Fender,  Type  *'  C." 
AS  soown  on  blue-print  and  piiotograah  accompanying  said  lett€r;  and  the  Com- 
snission  belnfi:  of  toe  opinion  that  said  type  of  fender  la  suitable  for  the  purpose 
for  which  it  Is  deslf^ed, 

Meaoli^ed,  That  dils  CoBBtoslffii  hereby  appro vcb  said  Consolidated  Car  Fender, 
Type  "  C,"  for  use  on  the  new  sprinkler  eqiupment  of  said  Manhattan  and  Queens 
"Traction  Corporation,  and  that  tne  Secretary  of  the  CommlRslon  be  and  he  hereby 
la  anthorlzed  and  directed  to  endorse  on  said  blue-print  and  photograph  the 
Approval  of  this  Commission. 

Street  Railroad  CorpOKationa  —  Brakes  on  surface  care  operated  in  the  City 

of  New  York 

Case  No.  1869, 

IBztension  Order 

This  proceeding  waa  begun  upon  motion  of  the  Commission  on  the  question  of 
changes  and  Improrements  in  cars  used  by  street  railroad  corporations,  in  respect 
of  brakes  on  surface  cars  operated  in  the  City  of  New  Toi^.  The  Commission,  on 
July  7,  1911,  directed  that  a  bearing  be  had  on  July  20,  1911.  Hearings  were  had 
•on  July  20  and  on  subsequent  dates  to  September  20,  1911.  The  Commlaalon.  on 
October  10,  1911,  rendered  an  opinion  (see  2  P.  S.  C.  B.  [1st  Dist.  N.  T.],  648), 
jind  on  the  same  date  issued  a  final  order  directing  that  certain  cars  be  equipped 
with  power  brakes  and  otkers  with  hand  brakes.  Upon  application  of  several  of 
-the  companies,  the  Commiasion,  on  November  4,  1911,  directed  that  a  rehearing  be 
liad  on  November  14,  1911.  Bekearlags  wore  bad  on  November  14,  1911,  aod  on 
•subsequent  dates  to  May  29,  1912.  On  June  21,  1912,  the  Commlseton  rendered 
iin  opinion  (see  3  P.  S.  C.  B.  [1st  Dist.  N.  T.],  809).  Thereupon  the  Commission 
issued  a  final  order  after  rehearing  abrogating  a  certaia  proviaion  of  the  final  order 
of  October  10,  1911,  designated  as  "(4)*'  nmd  eatendlng  ttae  time  of  tho  eompanies 
^rom  June  1,  1912,  to  Febroary  24,  1914,  for  complylag  with  provisions  nnmbered 
-'Ml)*'  and  ''(d)*'  of  said  final  order  of  October  10,  1911.  Oa  July  19,  1912,  writs 
■of  certiorari  were  served  upoa  the  Coaimlssioa  to  revlesv  the  orders  of  October  11, 
1911,  and  June  21,  1912,  above  mentioned  in  proceedings  tn  tbe  Supreme  Court, 
Vew  York  Cooaty,  broaght  la  tbe  aame  of  the  People  of  die  State  of  New  York 
^x  rel.  Brooklyn  Heights  Rallftgad  Company,  Brooklyn,  Queens  County  and  Sub- 
Durban  Railroad  Company,  Coney  Island  and  Qravesend  Ballway  Company,  Nassau 
Electric  Railroad  Company  aad  Boutb  Brooklyn  Railway  Company.    On  July  15, 

1913,  the  Appellate  Division  of  the  Supreme  <3o«rt.  First  Department,  rendered  a 
<teci8lon  affirming  the  Commission's  order  and  determiaation.  Upon  application  of 
the  receiver  of  the  Second  Avittine  Railroad  Company  ia  tbe  Cl^  of  New  Yoric  for 
a.  modification  of  the  order  of  October  10,  1911,  as  amended,  tbe  Commission,  on 
-July  15,  1913,  issued  an  order  amending  final  order  of  October  10,  1911,  as  amended 
t>y  order  of  June  21,  1912,  so  as  to  provide  that  only  doublo-truok  surface  cars 
'Weighing  over  25,500  pounds  (instead  of  25,100  pounds  as  originally  provided)  were 
required  to  be  equipped  with  power  brakes  and  geared  hand  brakes,  and  that  all 
ootber  passenger  double'truck  surface  cars  in  service  weighing  25,500  pounds  or 
less  (Instead  of  25,190  pounds  as  originally  provided)  were  required  to  be  equipped 
^with  geared  baxtd  brakes.  Upon  applications  of  the  companies  for  extensions  of 
time  witbln  wbieb  to  comply  witb  certain  terms  of  the  order  of  October  10,  1011, 
-ajul  also  the  amendiag  orders,  tbe  CommiBBioa,  during  1913,  issued  orders  granting 
-such  extensions. 

Upon  application  of  tbe  Long  Island  Electric  Ballway  Company,  dated  March  5, 

1914,  for  an  extension  of  time  within  which  to  comply  with  parsgrapb  "(2)"  of 
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the  final  order  of  October  10,  1911,  as  related  to  tbe  equipment  of  passenger  double- 
truck  surface  cars  weighing  over  25,100  pounds  with  power  brakes  and  geared  hand 
brakes,  tbe  Commission,  on  March  13.  1914,  issued  an  order  (see  blank  form  of 
extension  order,  page  379)   granting  such  extension  to  May  1,  1914. 


Street  Surface  Railroad  Companies  Operating  in  the  Boroughs  of  Manhattan 
and  The  Bronx  —  Fenders,  wheelguards  and  safety  devices  used  in  connec- 
tion therewith 

Case  No.  1047, 

Approval  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  to  ascertain  whether 
all  surface  cars  operated  in  the  Boroughs  of  Manhattan  and  The  Bronx  were 
equipped  with  proper  fenders  and  wheelguards,  and  the  kinds  of  fenders  and  wheel- 
guards  in  use,  and  to  determine  whether  changes,  Improvements  and  additions  to  the 
fenders  and  wheelguards  and  safety  devices  should  be  made.  Hearings  were  had 
on  February  4  and  on  subsequent  dates  to  March  2,  1909.  On  April  27,  1909,  the 
Commission  issued  a  final  order  directing  the  Metropolitan  Street  Railway  Com- 
pany, among  other  street  railway  corporations  in  the  Boroughs  of  Manhattan  and 
The  Bronx,  to  equip  Its  street  surface  cars  with  wheelguards  of  a  type  to  be 
approved  by  the  Commission,  and  not  to  operate  any  cars  after  a  certain  time 
unless  so  equipped  with  wheelguards.  Subsequently,  the  Metropolitan  Street  Rail- 
way Company  was  reorganised  and  succeeded  by  the  New  York  Railways  Company. 
On  June  6,  1913,  the  Commission  rendered  an  opinion  (see  4  P.  S.  C.  R.  [1st  Dist. 
N.  Y.],  324),  and  adopted  a  resolution  approving  a  certain  type  of  wheelguard  for 
use  on  low-level  cars  of  the  New  York  Railways  Company. 

Thereupon  the  Commission  adopted  the  following  resolution : 


In  the  Matter 


OF   THB 


Hearing  on  the  motion  of  the  Commission  on  the  ques- 
tion of  improvement  In  and  addition  to  the  service 
and  equipment  of  the  Metropolitan  Strbbt  Railwat 
Company  and  Adrian  H.  Joline  and  Douglas  Robin- 
son, its  Receivers  ;Third  Avenue  Railroad  Coupant 
and  Frank  W.  whitridge,  its  Receiver;  Fortt- 
SECOND  Street,  Manhattanville  and  St.  Nicholas 
Avenue  Railroad  Company  and  Frederick  W. 
Whitridob»  its  Receiver;  Dry  Dock,  Bast  Broadway 
AND  Battery  Railroad  Company  and  Frederick  W. 
Whitridge,  its  Receiver;  Union  Railway  Company 
and  Frederick  W.  Whitridge,  its  Receiver:  Central 
Park,  North  and  East  River  Railroad  Company; 
Second  Avenue  Railroad  Company  and  George  W. 
IiiNCH,  its  Receiver;  Twenty-eighth  and  Twenty- 
ninth  Streets  Crosstown  Railroad  Company  and 
Joseph  B.  Mayer,  its  Receiver;  New  York  City 
Interborough  Railway  Company;  Westchester 
Electric  Railroad  Company  and  J.  Addison  Young, 
its  Receiver;  Southern  BoT^levard  Railroad  Com- 
pany ;  Pelham  Park  Railroad  Company  ;  City 
Island  Railroad  Company,  and  Kingsbridgr  Rail- 
way Company,  in  respect  to  fenders  and  wheel 
guards  and  safety  devices  used  In  connection  there- 
with on  surface  cars  operated  in  the  Boroughs  of 
Manhattan  and  the  Bronx,  City  of  New  York. 


Case  No.  1047, 
Resolution  Permlttlnir 
Third  Avenue  Railway 
Company  to  Equip  Cer- 
tain Low  Level  Cars 
with  Projectinc  Fenders. 
July  31,  1914 


A  final  order  having  been  made  herein  on  April  27,  1909,  directing  the  companies 
and  receivers  above  named  to  equip  all  their  cars  in  service,  except  those  operated 
by  animal  power,  with  wheel  guards  and  the  Third  Avenue  Railway  Company,  the 
successor  of  tbe  Third  Avenue  Railroad  Company,  having  made  application  to  the 
Commission  that  It  be  permitted  to  equip  certain  low  level  cars  with  projectiiis^ 
fenders  in  place  and  stead  of  wheel  guards,  and  having  submitted  a  certain  draw- 
ing entitled  "  Sterling  Folding  Fender  with  Emergency  Drop  Mechanism  and  Sprlnr 
Bumper  "  showing  the  type  of  projecting  fender  desired  to  be  used  by  It,  it  Is 

Resolved,  That  said  Third  Avenue  Railway  Company  be  and  It  hereby  is  permitted 
to  equip  said  low  level  cars  with  projecting  fenders  of  the  type  shown  on  said 
drawing  in  place  and  stead  of  wheel  guards. 


Obders  of  the  Commission  Issued  in  1914  575 

Thereupon  the  Commission  adopted  the  following  resolution : 

Case  No.   1047,   Resolutiox   Pesmittino  Third  Avenue   Railway   Company   to 
Equip  Its  Sinolb-tscck  Battery  Cars  with  a  Modivied  Type  of  Wheel  Guard 

(December  8,  1914) 

A  final  order  having  been  made  herein  on  April  27,  1900,  directing  the  companies 
and  receivers  above  named  to  equip  all  their  cars  in  service,  except  those  operated 
by  animal  power,  with  wheel  guaras,  and  the  Third  Avenue  Railway  Company,  the 
successor  ox  the  Third  Avenue  Railroad  Company,  having  made  application  to  the 
Commission  that  it  be  permitted  to  equip  its  single-truck  battery  cars  with  wheel 
guards  of  a  modified  type,  and  having  submitted  a  certain  drawing  entitled  "  Hanger 
for  Automatic  Raising  and  Lowering  Fender  Gates  •  •  •  Third  Avenue  Ry.  Co." 
showing  the  type  of  modified  wheel  guard  desired  to  be  used  by  it  as  aforesaid,  it  la 

Resolved,  That  said  Third  Avenue  Railway  Company  be  and  it  hereby  is  per- 
mitted to  equip  its  single-truck  battery  cars  with  wneel  guards  of  the  type  shown 
on  said  drawing.  

Street  Railroad  Corporations  Operating  in  the  Boroughs  of  Brooklyn  and 

Queens  —  Fenders,    wheelguards    and    safety    devices    used    in    connection 

therewith 

Case  No.  1048, 

Amending  Order 
Extension  Orders 

This  proceeding  was  begun  upon  motion  of  the  Commission  to  determine  whether 
changes.  Improvements  and  additions  in  respect  to  fenders,  wheel  guards  and  safety 
devices  on  all  surface  cars  operated  in  the  Boroughs  of  Brooklyn  and  Queens  should 
be  made.  Hearings  were  had,  and  thereafter  the  Commission,  on  April  27,  1909, 
Issued  an  order  directing  the  street  surface  railroads  operating  in  the  Boroughs  of 
Brooklyn  and  Queens  to  equip  their  cars  with  fenders  in  accordance  with  the  pro- 
visions of  said  order.  After  rehearlngs,  the  order  of  April  27,  1909,  was  amended 
on  May  14  and  December  24,  1909,  February  11,  1910,  January  17,  1911,  August  9, 
November  16  and  December  6,  1912,  in  respect  of  certain  companies.  The  Com- 
mission, on  January  10,  1913,  adopted  a  resolution  disapproving  the  type  of  fender 
submitted  by  the  Brooklyn  Heights  Railroad  Company,  the  Nassau  Electric  Rail- 
road Company,  the  Brooklyn,  Queens  County  and  Suburban  Railroad  Company,  the 
South  Brooklyn  Railway  Company,  the  Sea  Beach  Railway  Company  and  the  Coney 
Island  and  Gravesend  Railway  Company. 

The  New  York  Consolidated  Railroad  Company  (as  successor  to  the  Brooklyn 
Union  Elevated  Railroad  Company),  the  Nassau  Electric  Railroad  Company,  the 
Coney  Island  and  Gravesend  Railway  Company,  the  Brooklyn,  Queens  County  and 
Suburban  Railway  Company,  the  Brooklyn  Heights  Railroad  Company  and  the  South 
Brooklyn  Railway  Company,  having  made  application  for  a  rehearing  as  to  certain 
matters  determined  in  the  order  of  December  6,  1912,  the  Commission,  on  Feb- 
ruary 21,  1913,  directed  that  a  rehearing  be  bad  on  March  3,  1913.  Rehearlngs 
were  had  on  March  3  and  on  subsequent  dates  to  March  27,  1913.  On  November  14, 
1913,  the  Commission  rendered  an  opinion  (see  4  P.  S.  C.  R.  [1st  Dist.  N.  Y.], 
421),  and  issued  an  order  directing  the  companies  which  applied  for  the  rehearing, 
to  equip  their  cars  with  wheel  guards  in  accordance  with  the  provisions  of  the 
order  of  December  6,  1912. 

Under  date  of  November  26,  1913,  the  Brooklyn  Heights  Railroad  Company,  the 
Brooklyn,  Queens  County  and  Suburban  Railroad  Company,  the  South  Brooklyn 
Railway  Company,  the  Nassau  Electric  Railroad  Company,  the  Coney  Island  and 
Gravesend  Railway  Company  and  the  New  York  Consolidated  Railroad  Company 
applied  for  a  modification  of  the  last  mentioned  order. 
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On  February  5,  1914,  the  CommUfiioa  UhuoU  the  following  order : 


In  the  Matter 

or    THB 

Ilearinu:  on  tlic  motion  of  the  Commission  on  the 
question  of  Improvement  In  and  addition  to  tiie 
service  and  equipment  of  the  Bbookltn  Heights 
Kailhoad    t'oMPANY ;    Brooklyn,    Queens    County 

AND     K[  BPRBAN     KAILHOAD     COMPANY  *,     SoUTH     BKOOK- 

LYN  Railway  Company;  Brooklyn  Union  Elevated 
Kailkoad  Company  ;  Nassau*  Electric  Railroad 
<'umpany;  Hea  Beach  Railway  **ompany;  Coney 
Inland  and  Ghavbrend  Kailway  Company;  Coney 
Island  and  Brooklyn  IUilroad  Company;  Van 
Brunt  Street  and  Erie  Basin  Railroad  Company; 
Blsh  Terminal  Hailroad  I-'ompany;  New  York 
AND  QiKExs  County  Railway  Company;  Long 
Island  Ele<tric  Railway  Company;  New  York 
AND  Long  Island  Traction  Company  and  Ocean 
Electric  Railway  Company,  In  respect  to  fenders 
and  wheel  jfuards  and  safety  devices  used  in  connec- 
tion therewith  on  surface  cars  operated  in  the 
Boroughs  of  Broolclyn  and  Queens,  City  of  New  York. 


Case  No.  1048, 

Order  Amending  Order   of 

November   14.   1918 

Febrnary  5,  1914 


An  order  having  been  made  In  this  ease  on  Norember  14,  1918,  after  a  refaeai 
amending  the  final  order  made  on  April  27,  1009,  as  amended  by  orders  s 
May  14.  1900,  December  24,  lUOO,  rebrudry  11,  1910,  January  17,  1911,  August  9, 

1912,  Norember  15.  1912,  and  December  6.  1912,  and  New  York  Consolidated  Rail- 
road Company,  The  Nassau  Electric  Itailroad  Company,  Coaey  Island  and  GittTcsend 
Railway  Company,  Brooklyn,  Queens  County  and  Suburiian  Railroad  Company,  the 
Brooklyn  Hei^rhts  Railroad  Company  and  South  Brooklyn  Railway  Company  having 
made  application  that  said  order  of  November  14,  1913,  be  amended,  it  Is 

Ordered,  That  as  to  said  last  mentioned  companies  said  order  of  November  14, 

1913,  be  and  the  same  hereby  is  amended  as  to  the  directory  provisions  thereof 
as  follows: 

it  it  ordered, 

(1)  That  said  last  mentioned  companies  equip  all  passenger  ears  operated  by 
them,  except  those  generally  known  as  elevated  cars,  with  wheel  guards  of  a  type 
or  types  approved  or  to  be  approved  by  the  Commission ;  and  said  last  mentioned 
companies  shall  not  operate  any  such  ears  unless  equipped  with  such  wheel  guards 
in  a  good  operating  condition. 

(2)  That  said  last  mentioned  companies  equip  all  mail  cars  and  all  service 
cars  operated  by  them,  except  trailers,  snow  sweepers,  snow  plows,  derrick  cars, 
gondolas,  sprinklers,  ash  dnmp  cars  and  tow  cars,  also  except  box  service  cars 
Nos.  9404  to  9406  ( incluislve ) ,  044)6  to  9444  (Inclusive),  9556  to  9564  (inelaatve), 
also  except  sand  and  salt  cars  Nos.  9651  to  9660  (inclusive),  and  also  except 
electrical  department  tower  cars  Nos.  9912  and  9913,  with  wheel  guards  of  a  type 
or  types  approved  or  to  be  approved  by  the  Commission ;  and  said  last  mentioned 
companies  shall  not  thereafter  operate  any  such  cars  unless  equipped  witk  snch 
wheel  guards  in  a  good  operatins:  condition. 

(3)  That  on  or  before  July  31.  1014,  said  last  mentioned  companies  equip  all 
open  cars  in  use  hereinbefore  required  to  be  equipped  with  wheel  guards  operated 
by  them  in  the  Boroufrh  of  Queens,  or  in  the  Borough  of  Brooklyn  sontlierly  at 
easterly  of  a  line  described  as  follows : 

Beginning  at  a  point  on  the  southerly  line  of  26th  street  at  Its  intersec- 
tion with  the  westerly  line  of  Third  avenue;  running  thence  easterly  along 
the  southerly  line  of  2.'th  street  to  the  easterly  line  of  Fifth  avenue,  and 
thence  northerly  Rlong  the  easterly  line  of  Fifth  avenue  to  the  southerly  line 
of  20th  street ;  thence  easterly  along  the  southerly  line  of  20th  street  to  the 
easterly  line  of  Ninth  avenue:  thence  northerly  along  the  easterly  line  of 
Ninth  avenue  and  Prospect  park  west  to  the  Park  plaza ;  thence  easterly 
along  the  southerly  line  of  the  Park  plaza  and  across  Flatbush  avenue  to 
the  southerly  Une  of  Eastern  parkway  to  the  easterly  line  of  Roekauray 
avenue :  thence  northerly  along  the  easterly  line  of  Rockaway  avenue  to  the 
the  southerly  line  of  Fulton  street :  thence  easterly  alons:  the  southerly  line 
of  Fulton  street  to  the  easterly  line  of  Crescent  street ;  thence  northerly 
alonpT  the  easterly  line  of  Crescent  street  to  the  boundary  line  between  the 
Boroughs  of  Brooklyn  and  Queens, 

with  projecting  fenders  at  the  forward  end  of  each  car  except  such  cars  as  are 
operated  on  Third  avenue  from  2,'Sth  to  6,'5th  streets,  on  Fifth  avenue  from  25th 
to  6.1  streets,  on  Nostrand  avenue  from  Eastern  Parkway  to  Malbone  street,  on 
Malbone  street  from  Nostrand  avenue  to  Flatbush  avenue  on  the  Prospect  Park 
loop,  on  Kingston  avenue  from  Eastern  parkway  to  Carroll  street  and  on  Rockaway 
avenue  from  Eastern  parlcway  to  Hegeman  street,  in  the  Borough  of  Brooklyn,  and 
on  Greenpolnt  avenue  from  the  boundary  line  between  the  Boroughs  of  Brooklyn 
and  Queens  to  Calvary  cemetery.  In  the  Borough  of  Queens  —  such  fenders  to  be 
of  a  type  or  types  to  be  approved  by  the  Commission,  and  to  be  carried  in  an 
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operating  position  and  so  that  the  front  part  of  the  apron  shall  be  not  less  tlian 
ten  or  more  tban  twelve  Inches  above  the  rails  and  no  fixed  part  of  such  fenders 
shall  be  less  than  ten  inches  above  the  rails;  and  said  last  mentioned  companies 
shall  not  thereafter  operate  any  such  cars  in  the  Borough  of  Queens  or  in  the 
Borough  of  Brooklyn  southerly  or  easterly  of  the  line  heretofore  described,  except 
those  exempted  as  aforesaid,  unless  equipped  with  such  fenders  in  a  good  operating 
condition. 

(4)  That,  except  as  hereinbefore  provided,  on  or  before  July  81,  1916,  said  last 
mentioned  companies  equip  all  cars  hereinbefore  required  to  be  equipped  with 
wheel  guards  operated  by  them  in  the  Borough  of  Queens,  or  in  the  Borough  of 
Brooklyn  southerly  or  easterly  of  a  line  described  as  follows : 

BBQiifNiNo  at  a  point  on  the  southerly  line  of  25th  street  at  its  intersec- 
tion with  the  westerly  line  of  Third  avenue:  ninning  thence  easterly  along 
the  southerly  line  of  25th  street  to  the  easterlv  line  of  Fifth  avenue,  and 
thence  northerly  along  the  easterly  line  of  Fifth  avenue  to  the  southerly 
line  of  20th  street ;  thence  easterly  along  the  southerly  line  of  20th  street  to 
the  easterly  line  of  Ninth  avenue;  thence  northerly  along  the  easterly  line 
of  Ninth  avenue  and  Prospect  park  west  to  the  Park  plasa ;  thence  easterly 
along  the  southerly  line  of  the  Park  plasa  and  across  Flatbush  avenue  to 
the  southerly  line  of  Eastern  parkway  to  the  easterly  line  of  Bockaway 
avenue ;  thence  northerly  along  the  easterly  line  of  Bockaway  avenue  to  the 
southerly  line  of  Bolton  street ;  thence  easterly  along  the  southerly  line 
of  Fulton  street  to  the  easterly  line  of  Crescent  street;  thence  northerly 
along  the  easterly  line  of  Crescent  street  to  the  boundary  line  between  the 
Boroughs  of  Brooklyn  and  Queens, 

with  projecting  fenders  at  the  forward  end  of  each  car  except  such  cars  as  are 
operated  on  Third  avenue  from  25th  to  05th  streets,  on  Fifth  avenue  from  26th  to 
or»th  Rtreets,  on  Nostrand  avenue  from  EuKtern  parkway  to  Malbone  street,  on 
Malbone  street  from  Nostrand  avenue  to  Flatbush  avenue  on  the  Prospect  Park 
loop,  on  Kingston  avenue  from  Eastern  parkway  to  Carroll  street  and  on 
Bockaway  avenue  from  Eastern  parkway  to  Hegeman  street.  In  the  Borough 
of  Brooklyn,  and  on  Green  point  avenue  from  the  boundarv  line  between  the 
Boroughs  of  Brooklyn  and  Queens  to  Calvary  cemetery,  in  the  Borough  of 
Queens  —  such  fenders  to  be  of  a  type  or  types  to  be  approved  by  the  Commlssipn, 
and  to  be  carried  In  an  operating  position  and  so  that  the  front  part  of  the  apron 
shall  be  not  less  than  ten  nor  more  than  twelve  inches  above  the  rails  and  no  fixed 
or  rigid  part  of  such  fenders  shall  be  less  than  ten  inches  above  the  rails ;  and 
said  last  mentioned  companies  shall  not  thereafter  operate  any  such  cars  in  the 
Borough  of  Queens  or  in  the  Borough  of  Brooklyn  southerly  or  easterly  of  the  line 
heretofore  described,  except  those  exempted  as  aforesaid,  unless  equipped  with  such 
fenders  in  a  good  operating  condition. 

(5)  That  cars  assigned  by  said  last  mentioned  companies  to  the  Crosstown 
depot,  which  are  sent  to  Maspeth  for  overhauling,  be  exempted  from  the  require- 
ments of  this  order  as  to  fenders  while  en  route  between  said  Crosstown  depot  and 
Maspeth  for  that  purpose. 

(0)  That  cars  of  the  Bushwick,  Union  Avenue  and  Wyckoff  Avenue  Lines  while 
operating  through  to  (Jlendale  Park  on  Sundays  and  holidays  be  exempted  from  the 
requirements  of  this  order  as  to  fenders. 

(7)  That  centre  entrance  or  stepless  cars  be  exempted  from  the  requirements 
of  this  order  as  to  fenders.     And  it  is 

Further  ordered,  That  said  last  mentioned  companies  submit  to  the  Commission 
for  its  approval  complete  drawings  and  specifications  showing,  among  other  things, 
all  measurements  and  the  method  of  attachment  to  the  car  of  the  type  or  types  of 
fenders  and  wheel  guards  intended  or  desired  to  be  used  by  them  In  compliance 
with  this  order,  except  such  types  of  wheel  guards  as  have  already  been  approved 
by  the  Commission  by  resolution  adopted  April  22.  1010;  and  it  is 

Further  ordered.  That  this  order  shall  take  effect  on  F^ruary  5th,  1014,  and 
shall  remain  in  force  until  revoked  or  modified ;  and  it  is 

Further  ordered.  That  within  five  days  after  service  of  a  copy  of  this  order  upon 
them  said  last  mentioned  companies  notify  the  Commission  whether  this  order  is 
accepted  and  will  be  obeyed. 

Upon  the  application  dated  February  9,  1914,  of  the  New  York  Consolidated 
Railroad  Company,  the  Nassau  Electric  Railroad  Company,  the  Coney  Island  and 
Gravesend  Railway  Company,  the  Brooklyn,  Queens  County  and  Suburban  Railroad 
Company,  the  Brooklyn  Heights  Railroad  Company  and  the  South  Brooklyn  Rail- 
way Company  for  an  extension  of  time  within  which  to  notify  the  Commission 
whether  the  terms  of  the  order  of  February  5,  1914,  were  accepted  and  would  be 
obeyed,  the  Commission,  on  February  17,  1914,  Issued  an  order  (see  blank  form  of 
extension   order,   page  379)    granting  such   extension   to   February   24,   1914. 

Upon  application  of  the  New  York  Consolidated  Railroad  Company,  the  Nassau 
Electric  Railroad  Company,  the  Coney  Island  and  Gravesend  Railway  Company,  the 
Brooklyn,  Queens  County  and  Suburban  Railway  Company,  the  Brooklyn  Heights 
Railroad  Company  and  the  South  Brooklyn  Railway  Company  for  an  extension  of 
time  to  comply  with  the  order  of  February  5,  1914,  the  Commission,  on  July  31, 
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1014.  \nf.ued  an  order  <fw^  blank  form  of  ext«>n^ioD  order,  page  379)  extending  to 
Ma  J  1,  1915,  the  companies'  time  within  whirb  to  equip  open  cars  with  projecting 
fenders  and  to  Jannary  1,  1910,  the  companies'  time  to  equip  certain  other  cars 
with  projecting  fenders. 

MATTEBS  SELATIHG  MAIHLY  TO  OPSBATION 


BrooUjni  Heights  BailriMid  Company  —  Proposed  operation  of  through  route 
from  Greenpoint  to  Borough  of  Manhattan  over  Williamsburg  bridge 

Caae  No.  1855, 

Hearing  BcsolntioD 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
a  route  to  be  operated  by  the  Brooklyn  Heights  Bailroad  Company  from  Greenpoint 
to  the  Borough  of  Manhattan  over  the  Williamsburg  bridge.  The  Commission  on 
July  23,  1914,  directed  (see  blank  form  of  hearing  resolution,  page  381)  that  a 
hearing  be  had  on  July  30,  1914.  Hearings  were  had  on  July  30,  1914,  and  on 
subsequent  dates  to  October  20,  1914,  and  closed. 


Brooklyn  Hdghti  Railroad  Company  —  Failure  to  stop  cars  at  Cortelyou  road 

on  Sixteenth  Avenue  Line 

Case  No.  18G8, 

Hearing  Resolution 
Final  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices  and  service  of  the  Brooklyn  Heights  Bailroad  Company  on  the 
Sixteenth  Avenue  Line  In  relation  to  the  failure  to  stop  cars  at  Cortelyou  road.  In 
the  Borough  of  Brooklyn.  The  Commission  on  September  11,  1914,  directed  (see 
blank  form  of  hearing  resolution,  page  381)  that  a  hearing  be  had  on  September 
18,   1914.     Hearing  wsh  had  on  September  18,  1914. 

Thereupon  the  Commission  issued  the  following  order: 


In  thi  Mattsb 


OF  THn 


Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices  and  service  of  the  BaooK- 
LYN  HKIGHTH  KAILROAO  COMPANY  ou  the  16th 
Avenue  Line.  

Fftilure  to  stop  cars  at  Cortelyou  Boad 


Case  No.  1868. 

Order 

November  17,  1914 


A  hearing  having  been  had  in  this  proceeding  on  September  18,  1914,  before 
Honorable  (Jeorffe  v.  S.  Williams,  CommiHRloner.  M.  B.  Hoffman  appearing  as 
counsel  for  the  Brooklyn  Heights  Railroad  Company.  Henry  H.  Whitman,  Assistant 
Couniiel  to  the  Commission,  attending,  it  is 

Ordered,  That  said  Brooklyn  Heights  Railroad  Company  be  and  it  hereby  is 
directed  from  and  including  September  10  to  and  including  May  30  in  each  year 
to  stop  all  westbound  cars  on  the  16th  Avenue  Line  at  Cortelyou  road  and  Graves- 
end  avenue  to  let  off  or  take  on  passengers,  and  It  Is  further 

Ordered,  That  this  order  shall  take  effect  forthwith  and  that  within  eight  days 
after  service  thereof  said  Brooklyn  Heights  Railroad  Company  notify  the  Com- 
mission whether  the  terms  of  this  order  are  accepted  and  will  be  ol>eyed. 


Brooklyn  Height!  Railroad  Company  —  Storing  of  cars  on  Manhattan  avenue 

and  Box  street,  Brooklyn 

Case  No.  1888, 

Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices  and  service  of  the  Brooklyn  Heights  Railroad  Company  in  storing 
cars  on  Manhattan  avenue  between  Clay  and  Box  streets  and  on  Box  street 
between  Manhattan  avenue  and   Commercial  street,  in   the  Borough  of  Brooklyn, 
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city  of  New  York,  and  coneerolng  tbe  terminal  facilities  at  the  company's  Cross- 
town  depot.  The  Commission  on  November  17,  1914,  directed  (see  blank  form  of 
hearinf?  resolution,  page  381)  that  a  hearing  be  had  on  November  30,  1914.  Hear- 
ing was  had  on  November  30,  1914,  and  closed. 


Brooklyii,  Queens  County  and  SnbnilMn  Railroad  Company  and  Brooklyn 
Hei^U  jtaUroad  Company — Com  plaint  of  Highbridge  Taxpayers'  Associa- 
tion as  to  through  service  from  Ridgewood  terminal  to  Jamaica 

Case  No.  1873, 

Complaint  Order 
Notice  of  Hearing 

A  petition  dated  September  11,  1914,  was  received  from  the  Highbridge  Tax- 
payers' Association,  requesting  that  the  Brooklyn,  Queens  County  and  Suburban 
Railroad  Company  and  the  Brooklyn  Fleights  Railroad  Company  be  required  to 
furnish  through  service  from  Ridgewood  terminal  to  Jamaica.  The  Commission  on 
September  29.  1914,  directed  (see  blank  form  of  complaint  order,  page  370)  that 
the  companies  satisfy  the  complaint,  or  that  the  charges  be  answered  In  writing, 
by  the  companies.  Under  date  of  October  12,  1914,  the  companies  made  answer  to 
the  complaint,  stating  that  the  number  of  passengers  transferring  from  the  Myrtle 
Avenue  Line  to  tbe  Jamaica  Avenue  Line  was  not  sufBcient  to  warrant  operation  of 
through  service  to  Jamaica.  On  October  20,  1914,  the  Commission  gave  notice  (see 
blank  form  of  notice,  page  380)   of  a  hearing  to  be  held  on  October  20,  1914. 


Fifth   Avenne   Coach   Company  —  Operation   of   motor   buses   to    announced 

destination   points   and   to   termini   of   routes 

Case  No.  1074, 

Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
operation  of  motor  buses  by  the  Fifth  Avenue  Coach  Company  to  announced  desti- 
nation points.     Hearing  was  had  on  April  28,  1914. 

Thereupon  the  Commission  issued  tbe  following  order : 


In  thi  Mattkb 

OF  THB 

Hearing  on  the  motion  of  the  Commirston  on  the  ques- 
tion of  operation  of  motor  buses  by  the  Fifth 
AvRNHB  Coach  Company  to  announced  destination 
points. 


Case  No.  1074, 

Discontinuance   Order 

January   9,   1914 


A  hearing  having  been  held  on  motion  of  the  Commission  on  April  28,  1913,  to 
determine  whether  the  I*^fth  Avenue  Coach  Companv  gave  adequate  service  with 
regard  to  the  operation  of  motor  buses  to  destinations  announced  on  signs  and 
with  regard  to  operation  of  buses  to  the  termini  of  routes,  and  the  Commission 
being  of  opinion  that  since  the  date  of  said  hearing  the  service  of  the  company 
has  been  changed  and  improved  so  that  buses  are  now  operated  to  the  announced 
termini  of  the  routes. 

Now,  therefore,  it  is 

Ordered,  That  this  proceeding  be  and  the  same  hereby  is  in  all  respects  discon- 
tinued.   

Interborough  Rapid  Transit  Company,  New  York  Consolidated  Railroad 
Company,  Nassau  Electric  Railroad  Company  and  South  Brooklyn  Railway 
Company  —  Standing  of  passengers  on  rear  platforms  of  end  cars  of  trains 

Case  No.  1693, 

Further  Hearing  Resolution 
Final  Order 
Extension  Order 
Rehearing  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices  and  service  of  the  Interborough  Rapid  Transit  Company,  the 
New   York  Consolidated   Railroad   Company,   the   Nassau    Electric   Railroad   Com- 
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paDj  and  the  Sooth  Brooklyn  Bailwaj  Company  an  to  paamengen  sUndinic  on  rear 
platforma  of  end  cars  of  trains.  Hearings  were  had  on  June  24  and  26,  1913.  The 
Commliislon,  on  April  17,  1914,  directed  (nee  blank  form  of  bearing  resolution, 
page  3S1)  that  a  further  bearing  be  had  on  April  24,  1»14.  Hearing  was  had  on 
April  24,  1914. 
Thereupon  the  Commlasion  issned  the  following  order: 


Case  No.  1693, 

Order 
Jnly  22.  1914 


IH   THI  MATTBB 
or  THB 

Hearing  on  the  motion  of  the  Commission  conoeming 
the  regulations,  practices  and  senrloe  of  the  Imtu- 
BOKouoH  Rapid  Tsansit  Company.  Nbw  Yosk  Con- 

KUMDATBD      BAILEOAD      COMPANY,      NASSAU      EUBCTBIC 

Kailroao  Company  and  South  Bbooklyn  Railway 

i'OMPANT. 

I'assengers  standing  on  rear  platforms  of  end  cars  of 

trains 

A  bearing  having  been  duly  held  in  this  matter  on  June  26,  1913,  pursuant  to  a 
resoiatlon  for  hearing  adopted  by  the  Commission  on  June  17,  1913,  before  Hon. 
(George  V.  8.  Williams,  Commissioner,  T.  A.  Marsh  appearing  for  New  York  Con- 
Holidated  Railroad  Company,  Nassau  Electric  Railroad  Company  and  Sooth  Brook- 
lyn Railway  Company,  Arthur  C>.  Peacock  appearing  for  Interborough  Rapid  Tran- 
sit Company,  Nathaniel  Tompkins,  a  complainant,  appearing  in  person,  Arthur 
DuBols,  Assistant  Counsel,  attending  for  the  (Commission,  and  a  further  hearing 
having  been  held  in  said  proceeding  on  April  24,  1914,  before  Honorable  George  V. 
S.  Williams,  Commissioner,  Arthur  G.  Peacock  appearing  for  Interborough  Rapid 
Transit  Company,  J.  J.  Dempsey  appearing  for  New  York  Consolidated  Railroad 
(!ompany,  B.  J.  Crummey.  Assistant  Counsel,  attending  for  the  Commission,  and  it 
appearing  after  said  hearing  that  the  regulations,  practices  and  service  of  the  New 
York  Consolidated  Railroad  Company,  the  Nassau  Electric  Railroad  Company  and 
South  Brooklyn  Railway  Company  In  respect  to  the  transportation  of  persons  within 
the  First  District  are  In  certain  respects  unreasonable  and  improper. 

Now,  ihtrefore.  It  is 

Ordered,  That  New  York  Consolidated  Railroad  Company,  Nassau  Electric  Rail- 
road Companv  and  South  Brooklyn  Railway  Company  provide  and  maintain  on 
the  rear  platform  of  all  elevated  trains  operated  during  the  hours  below  stated  by 
said  companies  in  The  Citv  of  New  York,  an  employee  who  shall  control  the  conduct 
of  passengers  riding  on  the  rear  platform  and  whose  duty  it  shall  be  to  care  for 
the  safety  and  convenience  of  passengers  on  the  rear  platforms  of  such  trains  and 
passengers  who  are  on  station  platforms  passed  by  such  trains,  to  the  end  that 
the  safety  and  convenience  of  passengers  shall  be  guarded  from  boisterous  or 
improper  conduct : 

WESTBOUND  (toward  the  Borough  of  Manhattan) 

Saturdays  from  6  :30  a.  m    to  9  -30  a.  m. —  throughout  the  year 
Saturdays  from  7  :00  p.  m.  to  midnight  —  from  May  30  to  September  15 
Sundays      from  7:00  p.  m.  to  12  midnight  —  from  May  30  to  September  15 
Holidays     from  7  :00  P.  M.  to  12  midnight  —  from  May  30  to  September  15 
All  other   days  0 :30  a.  m.  to  9  :30  a.  m. —  throughout  the  year 

BA8TB0UND 

Saturdays  from  12  noon  to  3  :00  p.  m. —  throughout  the  year 
Saturdays  from  3  :00  p.  m.  to  6  -.00  p.  m. —  from  May  30  to  September  15 
Sundays      from  12  noon  to  0  :00  p.  m. —  from  May  30  to  September  15 
Holidays     from  0  a.  m.  to  6  :00  p.  m. —  from  May  30  to  September  15 
All  other  days  4  :30  p.  m.  to  7  :30  p.  m. —  throughout  the  year 

Further  ordered.  That  this  order  take  effect  at  once. 

Further  ordered.  That  a  certified  copv  of  this  order  be  served  personally  or  by 
mail  upon  New  York  Consolidated  Railroad  Company,  Nassau  Electric  Railroad 
Company  and  South  Brooklyn  Railway  Company  within  five  days. 

Further  ordered.  That  each  of  said  companies  notify  the  Commission  within  ten 
(10)  days  after  receipt  of  a  certified  copy  of  this  order  whether  the  terms  of  this 
order  are  accepted  and  will  be  obeyed. 

Application  In  writing  dated  July  30,  1914,  having  been  made  by  the  Nasstan 
Electric  Railroad  Company,  the  New  York  Consolidated  Railroad  Company  and  the 
South  Brooklyn  Railway  Company  for  an  extension  of  time  within  which  to  notify 
the  Commission  whether  the  terms  of  the  order  of  July  23,  1914,  were  accepted  and 
would  be  obeyed,  the  Commission  on  August  21,  1914,  Issued  an  order  (see  blank 
form  of  extension  order,  page  379)  extending  the  time  to  August  21,  1914. 
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Application  In  writing  dated  AnguBt  20,  1014,  having  been  made  by  the  New 
York  Consolidated  Railroad  Company,  the  Nassau  Electric  Railroad  Company  and 
the  South  Brooklyn  Railway  Company  for  a  rehearing  In  respect  of  the  matters 
determined  In  and  by  the  order  of  July  23,  1914,  the  Commission  on  September  11, 
1014,  directed  (see  blank  form  of  rehearing  resolution,  page  382)  that  a  rehear- 
ing be  bad  on  September  22,  1014.  Rehearlngs  were  had  on  September  22  and 
20,  1014,  and  closed. 

Inteiboroush  Rapid  Transit  Company  —  Operation  of  through  trains  of  Third 
Avenue  Elevated  Line  to  and  from  Harlem  river  or  Willis  Avenue  station 

Case  No.  1784, 

Hearing  Resolution 
Opinion 
Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question 
whether  the  Interborough  Rapid  Transit  Company  should  be  required  to  operate 
through  trains  of  Its  Third  Avenue  Elevated  Line  to  and  from  the  Harlem  river 
or  Willis  Avenue  station  of  the  New  York,  New  Haven  and  Hartford  Railroad 
(^ompany  and  the  New  York,  Westchester  and  Boston  Railway  Company.  The 
Commission  on  January  6,  1014,  directed  (see  blank  form  of  hearing  resolution, 
page  381)  that  a  hearing  be  bad  on  January  12,  1014.  Hearings  were  had  on 
January  12,  15  and  23,  1014.  On  February  3,  1014,  the  Commission  rendered  an 
opinion  (see  5  P.  S.  C.  R.  [1st  Dlst.  N.  Y.].  54). 

Thereupon  the  Commission  Issued  the  following  order. 


In  the  Matteb 


OF  THB 


Hearing  on  the  motion  of  the  Commission  on  the 
question  whether  the  Interborough  Rapid  Transit 
Company  should  be  required  to  operate  through 
trains  of  Its  Third  .\ venue  Elevated  Line  to  and  from 
the  Harlem  River  or  Willis  Avenue  station  of  the 
New  York,  New  Haven  and  Hartford  Railroad  Com- 
pany  and  the  New  York,  Westchester  and  Boston 
Railway  Company. 


Case  No.   1784, 

Discontinuance  Order 

February  3,  1014 


A  hearing  having  been  duly  had  in  the  above  entitled  matter  on  January  12,  15 
and  23.  1014,  Honorable  John  B.  Eustis^  Commissioner,  preHlding,  Arthur  G.  Pea- 
cock, Esq..  appearing  for  the  Interborough  Rapid  Transit  Company,  Harry  M. 
Chamberlain,  Esq.,  attending  for  the  Commission ;  and  the  Commission  being  of 
opinion  that  the  Interborough  Rapid  Trannlt  Company  should  not  now  be  required 
to  operate  through  trains  of  Its  Third  Avenue  Elevated  line  to  and  from  the  Har- 
lem River  or  Willis  Avenue  Station  of  the  New  York,  New  Haven  and  Hartford 
Railroad  Company  and  the  New  York,  Westchester  and  Boston  Railway  Company, 
It  Is 

Ordered,  That  the  above  entitled  proceeding  be  and  the  same  hereby  Is  dis- 
continued. 


Long  Island  Railroad  Company  —  Operation  of  steam  locomotives  in  Atlantic 

Avenue  Division  tunnels 

Case  No.  1878, 

Hearing   Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices  and  equipment  of  The  Long  Island  Railroad  Company  In  regard 
to  the  operation  of  steam  locomotives  in  its  Atlantic  Avenue  Division  tunnels.  The 
Commission  on  October  20,  1014,  directed  (see  blank  form  of  hearing  resolution, 
page  381)  that  a  hearing  be  had  on  October  20,  1014. 

Hearing  was  had  on  October  26,  1014,  and  closed.  On  December  8,  1014,  the 
Commission  directed  (see  blank  form  of  hearing  resolution,  page  381)  that  a 
further  hearing  be  had  on  December  14,  1014.  Further  hearings  were  had  on 
December  14  and  21,  1014,  when  the  hearing  was  closed. 
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Naautt  Electric  Eailroad  Compaay  and  Brooklyn,  Queens  County  and  Snlmrban 

Railroad  Company  —  Failure  to  stop  surface  cars  at  Broadway  and  Rodney 

street,  Brooklyn 

Case  No.  1814. 

HeartnR:  Resolution 
Final  Order 

This  proceeding;  was  begun  upon  motion  of  the  Commission  concernlni;  the  ref- 
lations, practices  and  service  of  the  Nassau  Electric  Railroad  Company  on  Its 
Ralpb-Rockaway  Avenue  Line,  and  of  the  Brooklyn,  Queens  County  and  Suburban 
Railroad  Company  on  its  Broadway,  Reid  Avenue,  Sumner  Avenue  and  Wyckoff 
Avenue  Lines,  with  respect  to  the  failure  to  stop  cars  at  Broadway  and  Rodney 
street.  Borough  of  Brooklyn.  The  Commission  on  April  14,  1014,  directed  (see 
blank  form  of  hearing  resolution,  page  381)  that  a  hearing  be  had  April  20,  1914. 
Hearing  was  had  on  April  20,  1914. 

Thereupon  the  Commission  issued  the  following  order : 


Case  No.  1814, 

Final  Order 
AprU  21,  1914 


In  thb  MATTia 

OF  THE 

Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices  and  service  of  the  Nassau 
Electric  Railroad  Company  on  its  Ralph -Rockaway 
Avenue  Line,  and  the  Brooklyn,  Queens  County 
AND  Suburban  Railroad  Company  on  Its  Broadway, 
Reld  Avenue,  Sumner  Avenue  and  Wyckoff  Avenue 
Lines.  

Failure  to  stop  cars  at  Broadway  and  Rodney  street 

A  hearing  having  been  had  by  and  before  the  Commission  in  the  above  entitled 
matter  on  April  20,  1914,  Commissioner  Williams  presiding,  William  Siebert  appear- 
ing for  the  Nassau  Electric  Railroad  Company  and  the  Brooklyn,  Queens  County 
and  Suburban  Railroad  Company,  Louis  C.  Wills  appearing  for  St  Paul's  Evan- 
gelical Lutheran  Church,  James  T.  Hoile  appearing  for  The  Manufacturers  A 
Business  Men's  Association  of  New  York  and  Edward  M.  Deegan,  Assistant  Counsel, 
attending  for  the  Commission ;  and  testimony  having  been  taken  on  said  hearing : 
and  the  Commission  having  determined  after  the  proceedings  on  said  hearing  that 
it  would  be  reasonable  to  require  the  Nassau  Electric  Railroad  Company  to  stop 
its  cars  on  its  Ralph-Rockaway  Avenue  Line  and  the  Brooklyn,  Queens  County 
and  Suburban  Railroad  Company  to  stop  its  cars  on  its  Broadway,  Reid  Avenue, 
Sumner  Avenue  and  Wyckoff  Avenue  Lines  at  Broadway  and  Rodney  Street  In  the 
Borough  of  Brooklyn,  City  of  New  York,  for  the  purpose  of  permitting  passengers 
to  board  said  cars  and  alight  therefrom  at  said  point. 

Now,  therefore,  it  is 

Ordered, 

(1)  That  said  Nassau  Electric  Railroad  Company  be  and  It  hereby  1r  directed 
and  required  to  stop  its  eastbound  and  westbound  cars  on  Its  Ralph-Rockaway 
Avenue  Line  at  Broadway  and  Rodney  Street  for  the  purpose  of  permitting  pasften- 
gers  to  board  and  alight  from  said  cars  at  said  point. 

(2)  That  said  Brooklyn,  Queens  County  and  Suburban  Railroad  Company  be 
ana  it  hereby  is  directed  and  required  to  stop  its  eastbound  and  wef^tbound  cars  on 
its  Broadway.  Reid  Avenue,  Sumner  Avenue  and  Wyckoff  Avenue  Lines  at  Broad- 
way and  Rodney  Street  for  the  purpose  of  permitting  passengers  to  board  and 
alight  from  said  cars  at  said  point. 

(3)  That  this  order  shall  take  effect  on  the  25th  day  of  Anril.  1914,  and  shall 
continue  in  force  until  changed  or  abrogated  by  further  order  of  the  (Commission. 

(4)  That  said  Nassau  Electric  Railroad  Company  and  said  Brooklyn,  Queens 
County  and  Suburban  Railroad  Company  notify  this  (Commission  on  or  before  the 
28th  day  of  April,  1914,  whether  the  terms  of  this  order  are  accepted  and  will  be 
obeyed. 

New  York   and   Long   Island  Traction   Company  —  Sprinkling  streets   with 

water 

Case  No.  1849, 

ITearlng  Resolution 
Final  Order 
Modifying  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
compelling  the  New  York  and  Long  Island  Traction  Company  to  sprinkle  the  streets 
on  which  it  operated  its  cars.     The  Commission  on  July  1,  1914,  directed   (see 
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blank  form  of  bearing  resolution,  page  381)    tfaat  a  hearing  be  had  on  July  9, 
1014.     Hearings  were  had  on  July  9  and  16,  1914. 

Thereupon  the  Commission  issued  the  following  order: 


In  thi  Mattbe 

OF  THB 

Hearing  on  motion  of  the  Commission  on  the  question 
of  compelling  New  Yobk  and  Long  Island  Thaction 
Company  to  sprinkle  the  streets  on  which  it  Is 
exercising  its  franchise. 


Case  No.  1849, 

Final   Order 

July  30,  1014 


A  hearing  having  been  had  in  the  above  entitled  matter  on  July  9  and  July  10, 
1014,  Commissioner  Cram  presiding,  A.  C.  Peacock  of  Counsel,  appearing  for  the 
New  York  and  Long  Island  Traction  Company,  and  Edward  M.  Deegan,  Assistant 
Counsel,  attending  for  the  Commission,  and  it  appearing  that  said  company  is  not 
sprinkling  the  streets  and  highways  in  the  City  of  New  York  on  which  it  operates 
its  cars  pursuant  to  the  obligation  contained  in  the  franchise  adopted  by  the  Board 
of  Aldermen  of  the  City  of  New  York  on  December  22,  1903,  and  approved  by  the 
Mayor  of  The  City  of  New  York  on  December  29,  1003,  and  accepted  by  said  com- 

Kny  on  December  30,  1003,  and  said  company  by  Its  attorney  having  admitted 
J  obligation  to  sprinkle  the  streets  ahd  hignways  pursuant  to  said  franchise, 

Nqw,  therefore,  it  is 

Drdered,  That  said  New  York  and  Long  Island  Traction  Company  be,  and  it  is 
hereby  directed  to  comply  with  the  provisions  of  said  franchise  regarding  the 
sprinkling  of  the  streets  and  highways  in  the  City  of  New  York  on  which  it  oper- 
ates its  cars  as  set  forth  In  Subdivision  16  of  Section  2  of  said  franchise. 

Fwrther  ordered,  That  this  order  shall  take  effect  immediately  and  shall  con- 
tinue in  force  until  changed  or  abrogated  by  order  of  the  Commission. 

Further  ordered.  That  said  New  York  and  Long  Island  Traction  Company  notify 
the  Public  Service  Commission  for  the  First  District  within  eight  days  after 
service  of  this  order  upon  it  whether  the  terms  of  this  order  are  accepted  and  will 
be  obeyed. 

The  company  having  applied  under  date  of  August  12,  1014,  for  the  discon- 
tinuance of  the  proceeding  and  for  a  rescission  of  the  order  adopted  July  30,  1014, 
the  Commission  issued  the  following  order : 

Cass  No.  1849,  Order  Modifyinq  Order  of  July  30,  1914 

(August  21,  1914) 

The  New  York  and  Long  Island  Traction  Company  having  made  application 
under  date  of  August  12,  1014,  for  a  discontinuance  of  the  above  entitled  proceed- 
ing and  for  a  reHcIssion  of  the  order  adopted  by  the  Commission  herein  on  Julv 
30,  1014,  and  the  Commission  bMng  of  tbe  opinion  that  the  application  for  such 
discontinuance  and  rescission  should  be  dented,  but  that  said  order  should  IM 
changed,  it  is 

Ordered,  That  said  application  for  a  discontinuance  of  the  above  entitled  pro- 
ceeding and  for  the  rescission  of  the  order  made  and  filed  herein  on  July  30,  I9l4, 
be  and  the  same  hereby  is  denied. 

Further  ordered.  That  said  order  of  the  Commission  made  and  filed  herein  on 
July  30,  1014,  be  and  the  same  hereby  Is  modified  so  that  said  order  shall  read  as 
follows : 

A  hearing  having  been  had  In  the  above  entitled  matter  on  July  0  and  July  16. 
1914,  Commissioner  Cram  presiding,  A.  0.  Peacock,  of  counsel,  appearing  for  The 
New  York  and  Long  Island  Traction  Company  and  Edward  M.  Deegan.  Assistant 
Counsel,  attending  for  the  Commission,  and  it  appearing  that  said  Company  is  not 
sprinkling  the  streets  and  highways  In  the  City  of  New  York  on  which  it  operates 
its  cars  pursuant  to  the  obligation  contained  in  the  franchise  adopted  by  the  Board 
of  Alderman  of  the  City  of  New  York  on  December  22.  1903,  and  approved  by  the 
Mayor  of  the  City  of  New  York  on  December  29.  1003.  and  accepted  by  said  com- 
pany on  December  .30,  1903,  and  said  Company  by  its  attorney  having  admitted  Its 
obligation  to  sprinkle  the  streets  and  highways  pursuant  to  said  franchise. 

Now,  therefore,  it  Is 

Ordered,  That  said.  The  New  York  and  Long  Island  Traction  Company  be  and  it 
is  hereby  directed  (1)  to  comply  with  the  provisions  of  said  franchise  regarding 
tbe  sprinkling  of  the  streets  and  highways  in  the  City  of  New  York  on  which  It 
operates  its  cars  as  set  forth  in  Subdivision  16  of  Section  2  of  said  franchise ;  or 
(2)  to  sprinkle  with  oil  the  streets  and  highways  in  the  City  of  New  York  on 
which  it  operates  its  cars  under  said  franchise  as  often  as  may  be  necessary  to 
allay  the  dust  thereon. 

Further  ordered.  That  this  order  shall  take  effect  Immediately  and  shall  continue 
in  force  until  changed  or  abrogated  by  further  order  of  the  Commission. 

Further  ordered.  That  said  The  New  York  and  Long  Island  Traction  Company 
notify  the  Public  Service  Commission  for  the  First  District  within  eight  days  after 
service  of  this  order  upon  it  whether  the  terms  of  this  order  are  accepted  and  will 
be  obeyed. 
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New  York   Central  and   Hudson   River  Railroad  Company  —  Operation    of 

freight  trains  on  Eleventh  avenue 

Case  No.  1292, 

Suspension  Orders 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
the  regulations,  practices,  equipment,  appliances  and  service  of  the  New  YorlK 
Central  and  Hudson  River  Railroad  Company  with  respect  to  the  operation  o( 
freight  trains  on  Eleventh  avenue.  Hearings  were  had  during  1910.  and  on 
l>ecemt>er  13,  1910,  the  Commission  issued  an  order  restricting  the  hours  during 
which  the  company  might  operate  freight  trains  on  that  avenue.  Upon  applications 
of  the  company  during  1910,  1911  and  1912  for  temporary  suspensions  of  the  order 
of  December  13,  1910,  the  Commission  issued  orders  granting  the  desired  suspen- 
sions. 

Upon  application  of  the  company  for  a  suspenKion  of  the  order  of  December  13, 
1910,  the  Commission  on  February  17,  1914,  issued  the  following  order: 


In   THB  MlTTSa 
or  THB 

Hearing  on  the  motion  of  the  Commission  on  the 
question  of  regulations,  practices,  equipment,  appli- 
ances and  service  of  the  Naw  Yosk  Centsal  and 
Hudson  Rives  Railroad  Company. 


Operation  of  Freight  Trains  on  Eleventh  Avenue 


Case  No.   1292, 

Suspension  Order 

February  17,  1914 


Applications  In  writing  dated  February  14,  1914.  and  February  16,  1914,  ha%'ing 
been  made  by  the  New  York  Central  and  Hudson  River  Railroad  Company  for  a 
suspension  of  the  Order  hereinafter  mentioned,  and  sufficient  reason  appearing 
therefore,  it  is 

Ordered,  That  the  provisions  of  the  Final  Order  duly  made  in  the  atiove  entitled 
matter  on  December  13,  1910,  directing  the  New  York  Central  and  Hudson  River 
Railroad  Company  not  to  operate  any  freight  trains  on  Eleventh  Avenue,  in  the 
Borough  of  Manhattan,  City  of  New  York,  during  certain  hours  therein  specifled. 
be  and  the  same  hereby  is  suspended  from  February  14,  1914,  to  February  23,  1914, 
both  dates  inclusive. 

Further  ordered.  That  the  foregoing  suspension  shall  be  effective  only  upon  the 
condition  that  the  said  company  shall,  for  every  train  movement  during  the  periods 
when  the  operation  of  freight  trains  Is  prohibited  by  said  Final  Order,  maintain 
at  everv  street  or  highway  crossing  of  Its  tracks  on  Eleventh  Avenue  between 
Thirty-fourth  Street  and  Fifty-ninth  Street,  a  watchman  or  flagman  whose  duty  it 
shall  be  timely  to  warn  pedestrians  and  vehicles  of  the  approach  of  cars. 

Upon  applications  of  the  company,  dated  February  21,  March  2  and  March  9, 
1914,  the  Commission  on  February  24,  March  3  and  March  10,  1914,  issued  orders 
similar  to  the  order  of  February  17,  1914,  suspending  the  order  of  December  13, 
1910,  from  February  24  to  28,  inclusive,  from  March  2  to  9,  inclusive,  and  from 
March  10  to  16,  1914,  inclusive,  respectively. 


New  York  Consolidated  Railroad  Company,  Nassau  Electric  Railroad  Com- 
pany and  South  Brookljm  Railway  Company  —  Turning  back  of  trains  on 
elevated    lines 

Case  No.  1808, 

Hearing  Resolution 
Final  Order  "A" 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices  and  service  of  the  New  York  Consolidated  Railroad  Company, 
Nassau  Electric  Railroad  Company  and  South  Brooklyn  Railway  Company  on  the 
Bay  Ridge,  West  End,  Culver,  Brighton  Beach.  Fulton  Street,  Myrtle  Avenue,  Lex- 
ington Avenue,  Broadway -Canarsie  and  Broadway-Cypress  Hills  Lines.  The  Com- 
mission on  March  20,  1914.  directed  (see  blank  form  of  hearing  resolution,  pace 
381)  that  a  hearing  be  had  on  March  31,  1914.  Hearing  was  had  on  March  31, 
1914. 
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Thereupon  the  Commission  issued  the  following  order : 


Case  No.  1808, 

Order  "A" 

July  9,  1914 


In  THi  Mattkb 

OF  THB 

Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices  and  service  of  the  New 
York  Consolidated  Railroad  Company,  Nassau 
Elrctric  Railroad  Company  and  the  Booth  Brook- 
lyn Railway  Company,  on  the  Bay  Ridge,  West  End, 
Culver,  Brighton  Beach,  Fulton  Street,  Myrtle 
Avenue,  Lexington  Avenue,  Broadway-Canarsle  and 
Broadway-Cypress  Hills  Lines. 


A  hearing  having  been  duly  had  by  and  before  the  Commission  in  the  aliove 
entitled  matter  on  March  31,  1914,  Commissioner  Williams  presiding;  and  the 
Commission  being  of  the  opinion  after  said  hearing  that  the  regulations,  prac- 
tices and  service  of  the  New  York  Consolidated  Railroad  Company  on  its  Broad- 
way-Canarsle Line  in  respect  to  the  transportation  of  oassengers  within  the  First 
District  are  unreasonable,  Improper  and  inadecuate  in  tnat  said  company  fails  and 
neglects  to  cause  all  trains  in  nervke  on  said  line  to  stop  at  the  New  Lots  Avenue 
Station,  the  Livonia  Avenue  Station  and  the  Sutton  Avenue  Station  on  said  line. 

Ordered, 

(1)  That  said  New  York  Consolidated  Railroad  Company  be  and  It  hereby  is 
directed  and  required  to  cause  each  and  every  train  in  service  on  said  line  to  stop 
at  the  New  Lots  Avenue  Station,  the  Livonia  Avenue  Station  and  the  Sutton 
Avenue  Station  on  said  line  and  to  receive  and  deliver  pasK-engers  at  each  and  all 
of  said  stations. 

(2)  That  this  order  shall  take  effect  on  the  20th  day  of  July,  1914,  and  shall 
continue  in  force  until  changed  or  abrogated  by  further  order  of  the  Commission. 

(3)  That  on  or  before  the  10th  day  of  July,  1914,  said  New  York  Consolidated 
Railroad  Companv  notify  the  Commission  in  writing  whether  the  terms  of  this 
order  are  accepted  and  will  be  obeyed. 


Mew   York   Railwa3r8   Company  —  Reversing   direction   of   cars   of   Madison 
Street   Line   operating   on   Chambers   and   Duane   streets 

Case  No.  1885, 

Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  with  regard  to  the 
question  of  reversing  the  direction  in  which  the  cars  of  the  Madison  Street  Line 
of  the  New  York  Railways  Company  were  operated  on  Chambers  street  and  Duane 
street  In  the  Borough  of  Manhattan.  The  Commission  on  November  10,  1914, 
directed  (see  blank  form  of  hearing  resolution,  page  381)  that  a  hearing  be  had 
on  November  23,  1914.  Hearings  were  had  on  November  23,  and  December  1  and 
8.  1914.  

Railroad  Corporation!,  Street  Railroad  Corporations  and  Common  Carriers  — 

Smoking  on  passenger  cars  and  stations 

Case  No.  1089, 

Suspension   Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
changes  and  improvements  in  the  regulations,  practices  and  service  of  Railroad 
Corporations,  Street  Railroad  Corporations  and  Common  Carriers  subject  to  the 
Jurisdiction  of  the  Commission,  in  regard  to  smoking  on  passenger  cars  and  stations. 
A  hearing  was  had  on  June  18,  1913.  The  Commission  on  August  1,  1913,  ren- 
dered an  opinion  (see  4  P.  S.  C.  R.  [1st  Dist.  N.  Y.].  388),  and  issued  an  order 
directing  all  street  railroad  corporations  subject  to  the  Jurisdiction  of  the  Com- 
mission to  prohibit  smoking  or  the  carrying  of  lighted  cigars,  cigarettes  and 
pipes  In  or  upon  their  stations,  station  platforms,  station  stairways,  waiting- 
rooms,  waiting  cars  or  shelters,  except  upon  open  cars  with  seats  accessible 
directly  from  running  boards.  On  September  Id.  1918,  the  Commission  issued  an 
order  amending  the  final  order  dated  August  1,  1913,  so  as  to  extend  from  August 
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On  February  5,  1914,  the  Commiseloa  iseiied  tbe  following  order : 


Case  No.  1048, 

Order  Amending  Order  of 

November  14.   1918 

Febrnary  5.  1914 


In  the  Matter 

OF   THB 

IleariDg;  on  tbe  motion  of  tbe  Commission  on  tbe 
question  of  improvement  in  and  addition  to  the 
service  and  equipment  of  the  Brooklyn  Heights 
Railroad  Company  ;  Brooklyn,  Quebns  County 
and  s-lbdrban  railroad  company  ',  south  brook- 
LYN Railway  Company;  Brooklyn  Union  Elevated 
Railroad  Company  ;  Nassau  Electric  Railroad 
Company  ;    Sea    Beach    Railway    *'ompany  ;    Coney 

I8LAND  and  OrAVESEKO  RAILWAY  COMPANY;  CONBY 
laSLAND      AND      BROOKLYN      RAILROAD      COMPANY  ;      VaN 

Brunt  Street  and  Erie  Basin  Railroad  Company; 
Bush  Terminal  Railroad  Company  ;  Nxw  York 
and  Queens  County  Railway  Company  ;  Long 
Island  Electric  Railway  Company  ;  New  York 
AND  Long  Island  Traction  Company  and  Ocean 
Electric  Railway  Company,  in  respect  to  fenders 
and  wheel  guards  and  safety  devices  used  in  connec- 
tion therewith  on  surface  cars  operated  in  the 
Boroughs  of  Brooklyn  and  Queens,  City  of  New  York. 

An  order  having  been  made  in  this  ease  on  November  14,  1918,  after  a  rehearing, 
amending  the  final  order  made  on  April  27,  1909,  as  amended  by  orders  maae 
May  14,  1900,  December  24,  1909,  Fcbrudry  11,  1910,  January  17,  1911,  August  9, 

1912,  November  15,  1912,  and  December  6,  1912,  and  New  York  Consolidated  Rail- 
road Company,  Tbe  Nassau  Electric  Railroad  Company,  Coaey  Island  and  Gittveiend 
Railway  Company,  Brooklvn,  Queens  County  and  Suburban  Railroad  Company,  the 
Brooklyn  Heights  Railroad  Company  and  South  Brooklyn  Railway  Company  having 
made  application  that  said  order  of  November  14.  1913,  be  amended,  it  Is 

Ord^ed,  That  as  to  said  last  mentioned  compantes  said  order  of  November  14. 

1913,  be  and  the  same  hereby  is  amended  as  to  the  directory  provisions  thereof 
as  follows: 

It  it  ordered, 

(1)  That  said  last  mentioned  companies  equip  all  passenger  ears  operated  by 
them,  except  those  generally  known  as  elevated  cars,  with  wheel  guards  of  a  type 
or  types  approved  or  to  be  approved  by  the  Commission ;  and  said  last  mentioned 
companies  shall  not  operate  any  such  ears  unless  equipped  with  such  wheel  guards 
In  a  good  operating  condition. 

(2)  That  said  last  mentioned  companies  equip  all  mall  cars  and  all  service 
cars  operated  by  them,  except  trailers,  snow  sweepers,  snow  plows,  derrick  cars, 
ffondolas,  sprinklers,  ash  dump  cars  and  tow  cars,  also  except  box  serylce  cars 
Nos.  9404  to  9406  (inclusire),  04O8  to  9444  (inclusive),  9556  to  9564  (inelostve). 
also  except  sand  and  salt  cars  Nos.  9651  to  9660  (inclusive),  and  also  except 
electrical  department  tower  cars  Nos.  9912  and  9913.  with  wheel  guards  of  a  type 
or  types  approved  or  to  be  approved  by  the  Commission ;  and  said  last  mentioned 
companies  shall  not  thereafter  operate  any  such  cars  unless  equipped  with  Bach 
wheel  guards  in  a  good  operating  condition. 

(3)  That  on  or  before  July  31.  1914,  said  last  mentioned  companies  equip  all 
open  cars  In  use  hereinbefore  required  to  be  equipped  with  wTieel  guards  operated 
by  them  in  the  Borough  of  Queens,  or  in  the  Borough  of  Brooklyn  souflierly  or 
easterly  of  a  line  described  as  follows : 

Bboinnino  at  a  point  on  the  southerly  line  of  25th  street  at  its  Intersec- 
tion with  the  westerly  line  of  Third  avenue;  running  thence  easterly  along 
the  southerly  Hue  of  2r»th  street  to  the  easterly  line  of  Fifth  avenue,  and 
thence  northerly  along  the  easterly  line  of  Fifth  avenue  to  the  southerly  line 
of  20th  street ;  thence  easterly  along  the  southerly  line  of  2(Mh  street  to  the 
easterly  line  of  Ninth  avenue ;  thence  northerly  along  the  easterly  line  of 
Ninth  avenue  and  Prospect  park  west  to  the  Park  plaza ;  thence  easterly 
along  the  southerly  line  of  the  Park  plaza  and  across  Flatbush  avenue  to 
the  southerly  line  of  Eastern  parkway  to  the  easterly  line  of  Rockaway 
avenue ;  thence  northerly  along  the  easterly  line  of  Rockaway  avenue  to  the 
the  southerly  line  of  Fulton  street :  thence  easterly  along  the  southerly  line 
of  Fulton  street  to  the  easterly  line  of  Crescent  street ;  thence  northerly 
along  the  easterly  line  of  Crescent  street  to  the  boundary  line  between  the 
Boroughs  of  Brooklyn  and  Queens, 

with  projecting  fenders  at  the  forward  end  of  each  car  except  such  cars  as  are 
operated  on  Third  avenue  from  25th  to  65th  streets,  on  Fifth  avenue  from  25th 
to  65  streets,  on  Nostrand  avenue  from  Eastern  Parkway  to  Malbone  street,  on 
Malbone  street  from  Nostrand  avenue  to  Flatbush  avenue  on  the  Prospect  Park 
loop,  on  Kingston  avenue  from  Eastern  parkway  to  Carroll  street  and  on  Rockaway 
avenue  from  Eastern  parkway  to  Hegeman  street.  In  the  Borough  of  Brooklyn,  and 
on  Greenpolnt  avenue  from  the  boundary  line  between  the  Boroughs  of  Brooklyn 
and  Queens  to  Calvary  cemetery,  In  the  Borough  of  Queens  —  such  fenders  to  be 
of  a  type  or  types  to  be  approved  by  the  Commission,  and  to  be  carried  in  an 
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operating  position  and  so  that  the  front  part  of  tbe  apron  shall  be  not  leas  than 
ten  or  more  than  twelve  inches  above  the  rails  and  no  fixed  part  of  such  fenders 
shall  be  less  than  ten  inches  above  the  rails;  and  said  last  mentioned  companies 
shall  not  thereafter  operate  any  such  cars  in  the  Borough  of  Queens  or  in  the 
Borough  of  Brooklyn  southerly  or  easterly  of  the  line  heretofore  describedp  except 
those  exempted  as  aforesaid,  unless  equipped  with  such  fenders  in  a  good  operating 
condition. 

(4)  That,  except  as  hereinbefore  provided,  on  or  before  July  31,  1916,  said  last 
mentioned  companies  equip  all  cars  hereinbefore  required  to  be  equipped  with 
wheel  guards  operated  by  them  in  the  Borough  of  Queens,  or  in  the  Borough  of 
Brooklyn  southerly  or  easterly  of  a  line  described  as  follows : 

Bbqinkino  at  a  point  on  the  southerly  line  of  25th  street  at  its  intersec- 
tion with  the  westerly  line  of  Third  avenue;  running  thence  easterly  along 
the  southerly  line  of  25th  street  to  the  easterly  line  of  Fifth  avenue,  and 
thence  northerly  along  the  easterly  line  of  Fifth  avenue  to  the  southerly 
line  of  20th  street ;  thence  easterly  along  the  southerly  line  of  20th  street  to 
the  easterly  line  of  Ninth  avenue;  thence  northerly  along  the  easterly  line 
of  Ninth  avenue  and  Prospect  park  west  to  the  Park  plaza ;  thence  easterly 
along  the  southerly  line  of  the  Park  plasa  and  across  Flatbush  avenue  to 
the  southerly  line  of  Eastern  narkway  to  the  easterly  line  of  Bockaway 
avenue:  thence  northerly  along  the  easterly  line  of  Rociaway  avenue  to  the 
southerly  line  of  Fulton  street;  thence  easterly  along  the  southerly  line 
of  Fulton  street  to  the  easterly  line  of  Crescent  street ;  thence  northerly 
along  the  easterly  line  of  Crescent  street  to  the  boundary  line  between  the 
Boroughs  of  Brooklyn  and  Queens, 

with  projecting  fenders  at  the  forward  end  of  each  car  except  such  cars  as  are 
operated  on  Third  avenue  from  26th  to  05th  streets,  on  Fifth  avenue  from  26th  to 
Gfkth  streets,  on  Nostrand  avenue  from  Eafttern  parkway  to  Malbone  street,  on 
Malbone  street  from  Nostrand  avenue  to  Flatbush  avenue  on  the  Prospect  Park 
loop,  on  Kingston  avenue  from  Eastern  parkway  to  Carroll  street  and  on 
Rockaway  avenue  from  Eastern  parkway  to  Hegeman  street,  in  the  Borough 
of  BrooKlyn.  and  on  Greenpoint  avenue  from  the  boundary  line  between  tne 
Boroughs  of  Brooklyn  and  Queens  to  Calvary  cemetery,  in  the  Borough  of 
Queens  —  such  fenders  to  be  of  a  type  or  types  to  be  approved  by  the  Commusipn, 
and  to  be  carried  In  an  operating  position  and  so  that  the  front  part  of  the  apron 
shall  be  not  less  than  ten  nor  more  than  twelve  inches  above  the  rails  and  no  fixed 
or  rigid  part  of  such  fenders  shall  be  less  than  ten  Inches  above  the  rails ;  and 
said  last  mentioned  companies  shall  not  thereafter  operate  any  such  cars  in  the 
Borough  of  Queens  or  in  the  Borough  of  Brooklyn  southerly  or  easterly  of  the  line 
heretofore  described,  except  those  exempted  as  aforesaid,  unless  equipped  with  such 
fenders  in  a  good  operating  condition. 

(5)  That  cars  assigned  by  said  last  mentioned  companies  to  the  Crosstown 
depot,  which  are  sent  to  Maspeth  for  overhaulioR,  be  exempted  from  the  require- 
ments of  this  order  as  to  fenders  while  en  route  between  said  Crosstown  depot  and 
Maspeth  for  that  purpose. 

(6)  That  cars  of  the  Bush  wick,  Union  Avenue  and  Wyckoff  Avenue  Lines  while 
operating  through  to  Glendale  Park  on  Sundays  and  holidays  be  exempted  from  the 
requirements  of  this  order  as  to  fenders. 

(7)  That  centre  entrance  or  stepless  cars  be  exempted  from  the  requirements 
of  this  order  as  to  fenders.     And  It  is 

Further  ordered.  That  said  last  mentioned  companies  submit  to  the  Commission 
for  its  approval  complete  drawings  and  specifications  showing,  among  other  things, 
all  measurements  and  the  method  of  attachment  to  the  car  of  the  type  or  types  of 
fenders  and  wheel  guards  intended  or  desired  to  be  used  by  them  in  compliance 
with  this  order,  except  such  types  of  wheel  guards  as  have  already  been  approved 
by  the  Commission  by  resolution  adopted  April  22.  1010;  and  it  is 

Further  ordered.  That  this  order  shall  take  effect  on  February  5th,  1014,  and 
shall  remain  in  force  until  revoked  or  modified ;  and  it  Is 

Furth/fr  ordered.  That  within  five  days  after  service  of  a  copy  of  this  order  upon 
them  said  last  mentioned  companies  notify  the  Commission  wnether  this  order  is 
accepted  and  will  be  obeyed. 

Upon  the  application  dated  February  0,  1014,  of  the  New  York  Consolidated 
Railroad  Company,  the  Nassau  Electric  Railroad  Company,  the  Coney  Island  and 
Gravesend  Railway  Company,  the  Brooklyn,  Queens  County  and  Suburban  Railroad 
Company,  the  Brooklyn  Heights  Railroad  Company  and  the  South  Brooklyn  Rail- 
way Company  for  an  extension  of  time  within  which  to  notify  the  Commission 
whether  the  terms  of  the  order  of  February  5,  1914,  were  accepted  and  would  be 
obeyed,  the  Commission,  on  February  17,  1014,  issued  an  order  (see  blank  form  of 
extension   order,   page  379)    granting  such   extension    to   FVbruary   24,   1914. 

Upon  application  of  the  New  York  Consolidated  Railroad  Company,  the  Nassau 
Electric  Railroad  Company,  the  Coney  Island  and  Gravesend  Railway  Company,  the 
Brooklyn,  Queens  County  and  Suburban  Railway  Company,  the  Brooklyn  Heights 
Railroad  Company  and  the  South  Brooklyn  Railway  Company  for  an  extension  of 
time  to  comply  with  the  order  of  February  5.  1014,  the  Commission,  on  July  31, 
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1014,  isKued  an  order  (see  blank  form  of  extension  order,  page  379)  extending  to 
May  1,  1915,  the  companies'  time  wltbin  which  to  equip  open  cars  with  projecting 
fenders  and  to  January  1,  1916,  the  companies*  time  to  equip  certain  other  cars 
with  projecting  fenders. 

MATTERS  RELATING  MAINLY  TO  OPERATION 


Brooklyn  Hei^hti  Railroad  Company  —  Proposed  operation  of  through  route 
from  Greenpoint  to  Borough  of  Manhattan  over  Williamsburg  bridge 

Case  No.  1855, 

Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
a  route  to  be  operated  by  the  Brooklyn  Heights  Railroad  Company  from  Greenpoint 
to  the  Borough  of  Manhattan  over  the  Williamsburg  bridge.  The  Commission  on 
July  23,  1914,  directed  (see  blank  form  of  hearing  resolution,  page  381)  that  a 
hearing  be  had  on  July  30,  1914.  Hearings  were  had  on  July  30,  1914,  and  on 
subsequent  dates  to  October  20,  1914,  and  closed. 


Brooklyn  Heights  Railroad  Company  —  Failure  to  stop  cars  at  Cortelyou  road 

on  Sixteenth  Avenue  Line 

Case  No.  1868, 

Hearing  Resolution 
Final  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices  and  service  of  the  Brooklyn  Heights  Railroad  Company  on  the 
Sixteenth  Avenue  Line  in  relation  to  the  failure  to  stop  cars  at  Cortelyou  road.  In 
the  Borough  of  Brooklyn.  The  Commission  on  September  11,  1914,  directed  (see 
blank  form  of  hearing  resolution,  page  381)  that  a  hearing  be  had  on  September 
18,  1914.     Hearing  was  had  on  September  18,  1914. 

Thereupon  the  Commission  issued  the  following  order: 


In  thi  Mattss 


OF  THB 


Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices  and  service  of  the  Brook- 
lyn Hkiohts  Railroad  Company  on  the  16th 
Avenue  Line.  

Failure  to  stop  cars  at  Cortelyou   Road 


Case  No.  1868, 

Order 

November  17,  1914 


A  hearing  having  been  had  in  this  proceeding  on  September  18,  1914,  before 
Honorable  George  v.  S.  Williams,  Commissioner,  M.  B.  Hoffman  appearing  as 
counsel  for  the  Brooklyn  Heights  Railroad  Company,  Henry  H.  Whitman,  Assistant 
Counsel  to  the  Commission,  attending,  it  is 

Ordered,  That  said  Brooklyn  Heights  Railroad  Company  be  and  it  hereby  is 
directed  from  and  including  September  10  to  and  including  May  30  in  each  year 
to  stop  all  westbound  cars  on  the  16th  Avenue  Line  at  Cortelyou  road  and  Graves- 
end  avenue  to  let  off  or  take  on  passengers,  and  It  is  further 

Ordered,  That  this  order  shall  take  effect  forthwith  and  that  within  eight  days 
after  service  thereof  said  Brooklyn  Heights  Railroad  Company  notify  tne  Com- 
mission whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 


Brooklyn  Heights  Railroad  Company  —  Storing  of  cars  on  Manhattan  avenue 

and  Box  street,  Brooklyn 

Case  No.  1888, 

Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices  and  service  of  the  Brooklyn  Heights  Railroad  Company  in  storing 
cars  on  Manhattan  avenue  between  Clay  and  Box  streets  and  on  Box  street 
between  Manhattan  avenue  and  Commercial  street,  in  the  Borough  of  Brooklyn. 
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City  of  New  York,  aud  concerning  tbe  terminal  facilities  at  the  company's  Cross- 
town  depot.  Tbe  Commission  on  November  17,  1014,  directed  (see  blank  form  of 
hearing  resolution,  page  381)  that  a  bearing  be  bad  on  November  30,  1914.  Hear- 
ing was  bad  on  November  30,  1914,  and  closed. 


Brooklyn,  Queens  Connty  and  Suburban  Railroad  Company  and  Brooklyn 
Heists  jtailroad  Company  —  ComplaiRt  of  Highbridge  Taxpayers'  Aasocia- 
tion  as  to  through .  service  from  Ridgewood  terminal  to  Jamaica 

Case  No.  1873, 

Complaint  Order 
Notice  of  Hearing 

A  petition  dated  September  11,  1914,  was  received  from  the  Highbridge  Tax- 
payers' Association,  requesting  that  the  Brooklyn,  Queens  County  and  Suburban 
Railroad  Company  and  the  Brooklyn  Heights  Railroad  Company  be  required  to 
furnish  through  service  from  Ridgewood  terminal  to  Jamaica.  The  Commission  on 
September  29,  1914,  directed  (see  blank  form  of  complaint  order,  page  379)  that 
the  companies  satisfy  the  complaint,  or  that  the  charges  be  answered  in  writing, 
by  the  companies.  Under  date  of  October  12,  1914,  the  companies  made  answer  to 
the  complaint,  stating  that  the  number  of  passengers  transferring  from  the  Myrtle 
Avenue  Line  to  the  Jamaica  Avenue  Line  was  not  sufficient  to  warrant  operation  of 
through  service  to  Jamaica.  On  October  20,  1914,  the  Commission  gave  notice  (see 
blank  form  of  notice,  page  380)   of  a  hearing  to  be  held  on  October  2C,  1914. 


Fifth   Avenue   Coach   Company  —  Operation   of   motor   buses   to    announced 

destination   points   and   to   termini   of   routes 

Case  No.  1674, 

Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
operation  of  motor  buses  by  the  Fifth  Avenue  Coach  Company  to  announced  desti- 
nation points.     Hearing  was  had  on  April  28,  1914. 

Thereupon  tbe  Commission  issued  the  following  order: 


In  thi  Mattbb 

or  THB 

Hearing  on  the  motion  of  the  CoMMifiSiON  on  the  ques- 
tion of  operation  of  motor  buses  by  the  Fifth 
AvENDiD  Coach  Company  to  announced  destination 
points. 


Case  No.  1674, 

Discontinuance   Order 

January   9,   1914 


A  hearing  having  been  held  on  motion  of  the  Commission  on  April  28,  1913,  to 
determine  whether  the  Fifth  Avenue  Coach  Companv  gave  adequate  service  with 
regard  to  the  operation  of  motor  buses  to  deRtinatlons  announced  on  signs  and 
with  regard  to  operation  of  buses  to  the  termini  of  routes,  and  the  Commission 
being  of  opinion  that  since  the  date  of  said  hearing  the  service  of  the  company 
has  been  changed  and  improved  so  that  buses  are  now  operated  to  the  announced 
termini  of  the  routes. 

Jiow,  therefore,  it  is 

Ordered,  That  this  proceeding  be  and  the  same  hereby  is  in  all  respects  discon- 
tinued. 


Interborough  Rapid  Transit  Company,  New  York  Consolidated  Railroad 
Company,  Nassau  Electric  Railroad  Company  and  South  Brooklyn  Railway 
Company  —  Standing  of  passengers  on  rear  platforms  of  end  cars  of  trains 

Case  No.  1693, 

Further  Hearing  Resolution 
Final  Order 
Extension  Order 
Rehearing  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices  and  service  of  the  Interborough  Rapid  Transit  Company,  the 
New   York   Consolidated   Railroad   Company,   tbe   Nassau    Electric   Railroad   Com- 
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pany  and  the  South  Brooklyn  Railway  Company  aH  to  pasMengers  standing  on  rear 
platforms  of  end  cars  of  trains.  Hearings  were  had  on  June  24  and  26,  1913.  The 
Commission,  on  April  17,  1914,  directed  (see  blank  form  of  hearing  resolution, 
page  381)  that  a  further  hearing  be  had  on  April  24,  1914.  Hearing  was  had  on 
April  24,  1914. 

Thereupon  the  Commission  issaed  the  following  order: 


Case  No.  1693, 

Order 
July  22,  19J4 


In  thb  Matter 

OF  THB 

Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices  and  service  of  the  Inter- 
BOKOUGH  Rapid  Transit  Company.  New  York  Con- 
solidated Railroad  Company,  Nassau  Electric 
Railroad  Company  and  South  Brooklyn  Railway 
Company. 

Passengers  standing  on  rear  platforms  of  end  cars  of 

trains 

A  hearing  having  been  duly  held  in  this  matter  on  June  26,  1913,  pursuant  to  a 
resolution  for  hearing  adopted  by  the  Commission  on  June  17,  1913,  before  Hon. 
George  V.  S.  Williams,  Commissioner,  T.  A.  Marsh  appearing  for  New  York  Con- 
solidated Railroad  Company,  Nassau  Electric  Railroad  Company  and  South  Brook- 
lyn Railway  Company,  Arthur  G.  Peacock  appearing  for  Interborough  Rapid  Tran- 
sit Company,  Nathaniel  Tompkins,  a  complainant,  appearing  in  oerson,  Arthur 
DuBois,  Assistant  Counsel,  attending  for  the  Commission,  and  a  further  hearing 
having  been  held  in  said  proceeding  on  April  24,  1914,  before  Honorable  George  V. 
S.  Williams,  Commissioner,  Arthur  G.  Peacock  appearing  for  Interborough  Rapid 
Transit  Company,  J.  J.  Dempsey  appearing  for  New  York  Consolidated  Railroad 
Company,  B.  J.  Crummey.  Assistant  Counsel,  attending  for  the  Commission,  and  it 
appearing  after  said  hearing  that  the  regulations,  practices  and  service  of  the  New 
York  Consolidated  Railroaa  Company,  the  Nassau  Electric  Railroad  Company  and 
South  Brooklyn  Railway  Company  in  respect  to  the  transportation  of  persons  within 
the  First  District  are  in  certain  respects  unreasonable  and  improper. 

Now,  therefore.  It  is 

Ordered,  That  New  York  Consolidated  Railroad  Company,  Nassau  Electric  Rail- 
road Companv  and  South  Brooklyn  Railway  Company  provide  and  maintain  on 
the  rear  .platform  of  all  elevated  trains  operated  during  the  hours  below  stated  by 
said  companies  in  The  Citv  of  New  York,  an  employee  who  riiall  control  the  conduct 
of  passengers  riding  on  the  rear  platform  and  whose  duty  it  shall  be  to  care  for 
the  safety  and  convenience  of  passengers  on  the  rear  platforms  of  such  trains  and 
passengers  who  are  on  station  platforms  passed  by  such  trains,  to  the  end  that 
the  safety  and  convenience  of  passengers  shall  be  guarded  from  boisterous  or 
improper  conduct: 

WESTBOUND  (toward  the  Borough  of  Manhattan) 

Saturdays  from  6 :30  a.  M    to  9  -30  a.  m. —  throughout  the  year 
Saturdays  from  7  :00  p.  m.  to  midnight  —  from  Mav  30  to  September  15 
Sundays      from  7  :00  p.  m.  to  12  midnight  —  from  May  30  to  September  15 
Holidays     from  7:00  p.  m.  to  12  midnight  —  from  May  30  to  September  15 
All  other   days  6  :S0  a.  m.  to  9  :30  a.  m. —  throughout  the  year 

EA8TB0UND 

Saturdays  from  12  noon  to  3  :00  p.  M. —  throughout  the  year 
Saturdays  from  3  :00  p.  m.  to  6  :00  p.  m. —  from  Mav  30  to  September  15 
Sundays      from  12  noon  to  6  :00  p.  m. —  from  May  30  to  September  15 
Holidays     from  9  a.  m.  to  6  :00  p.  m. —  from  May  30  to  September  15 
All  other  days  4  :30  p.  m.  to  7  :30  p.  m. —  throughout  the  year 

Further  ordered.  That  this  order  take  effect  at  once. 

Further  ordered.  That  a  certified  copv  of  this  order  be  served  personally  or  bv 
mail  upon  New  York  Consolidated  Railroad  Company,  Nassau  Electric  Railroail 
Company  and  South  Brooklyn  Railway  Company  within  five  days. 

Further  ordered.  That  each  of  said  companies  notify  the  Commission  within  ten 
(10)  days  after  receipt  of  a  certified  copy  of  this  order  whether  the  terms  of  this 
order  are  accepted  and  will  be  obeyed. 

Application  in  writing  dated  July  30,  1914,  having  been  made  by  the  Nassau 
Electric  Railroad  Company,  the  New  York  Consolidated  Railroad  Company  and  the 
South  Brooklyn  Railway  Company  for  an  extension  of  time  within  which  to  notify 
the  Commission  whether  the  terms  of  the  order  of  July  23,  1914,  were  accepted  and 
would  be  obeyed,  the  Commission  on  August  21,  1914,  issued  an  order  (see  blank 
form  of  extension  order,  page  379)  extending  the  time  to  August  21,  1914. 
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Application  In  writing  dated  August  20,  1914,  having  been  made  by  the  New 
York  Consolidated  Railroad  Company,  the  Nassau  Electric  Railroad  Company  and 
the  South  Brooklyn  Railway  Company  for  a  rehearing  in  respect  of  the  matters 
determined  In  and  by  the  order  of  July  23,  1014,  the  Commission  on  September  11. 
1014,  directed  (see  blank  form  of  rehearing  resolution,  page  382)  that  a  rehear- 
ing be  had  on  September  22,  1014.  Rehearlngs  were  had  on  September  22  and 
20,  1914,  and  closed. 

Interboronsh  Rapid  Transit  Company  —  Operation  of  through  trains  of  Third 
Avenue  Elevated  Line  to  and  from  Harlem  river  or  Willis  Avenue  station 

Case  No.  1784, 

Hearing  Resolution 
Opinion 
Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question 
whether  the  Interborough  Rapid  Transit  Company  should  be  required  to  operate 
through  trains  of  its  Third  Avenue  Elevated  Line  to  and  from  the  Harlem  river 
or  Willis  Avenue  station  of  the  New  York,  New  Haven  and  Hartford  Railroad 
Company  and  the  New  York,  Westchester  and  Boston  Railway  Company.  The 
Commission  on  January  6,  1014,  directed  (see  blank  form  of  hearing  resolution, 
page  381)  that  a  hearing  be  had  on  January  12,  1014.  Hearings  were  had  on 
January  12,  15  and  23.  1014.  On  February  3,  1014,  the  Commission  rendered  an 
opinion  (see  5  P.  8.  C.  R.  [Ist  Dlst.  N.  Y.],  54). 

Thereupon  the  Commission  Issued  the  following  order . 


Case  No.  1784, 

Discontinuance  Order 

February  3,  1014 


In  the  Mattes 

OF  THE 

Hearing  on   the   motion   of   the   Commission   on   the 

Question  whether  the  Intbrbobouoh  Rapid  Transit 
OMPANT  should  be  required  to  operate  through 
trains  of  its  Third  Avenue  Elevated  Line  to  and  from 
the  Harlem  River  or  Willis  Avenue  station  of  the 
New  York,  New  Haven  and  Hartford  Railroad  Com- 

Sanv   and   the   New   York,   Westchester  and   Boston 
lailway  Company. 

A  hearing  having  been  duly  had  In  the  above  entitled  matter  on  January  12.  15 
and  23,  1014,  Honorable  John  E.  Eustis^  Commissioner,  presiding,  Arthur  G.  Pea- 
cock,  Esq..  appearing  for  the  Interborough  Rapid  Transit  Company,  Harry  M. 
Chamberlain,  Esq.,  attending  for  the  Commission ;  and  the  Commission  being  of 
opinion  that  the  Interborough  Rapid  Transit  Company  should  not  now  be  required 
to  operate  through  trains  of  its  Third  Avenue  Elevated  line  to  and  from  the  Har- 
lem River  or  Willis  Avenue  Station  of  the  New  York,  New  Haven  and  Hartford 
Railroad  Company  and  the  New  York,  Westchester  and  Boston  Railway  Company, 
it  is 

Ordered,  That  the  above  entitled  proceeding  be  and  the  same  hereby  is  dis- 
continued. 


Long  Island  Railroad  Company  —  Operation  of  steam  locomotives  in  Atlantic 

Avenue  Division  tunnels 

Case  No.  1878, 

Hearing   Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices  and  equipment  of  The  Long  Island  Railroad  Company  In  regard 
to  the  operation  of  steam  locomotives  In  its  Atlantic  Avenue  Division  tunnels.  The 
Commission  on  October  20,  1014,  directed  (see  blank  form  of  hearing  resolution, 
page  381)  that  a  hearing  be  had  on  October  26,  1014. 

Hearing  was  had  on  October  26,  1014,  and  closed.  On  December  8,  1014,  the 
Commission  directed  (see  blank  form  of  hearing  resolution,  page  381)  that  a 
further  hearing  be  had  on  December  14,  1014.  Further  hearings  were  had  on 
December  14  and  21,  1014,  when  the  hearing  was  closed. 


582       Public  Seevicb  Commission  —  First  Distbict 

Nassau  Electric  Railroad  Company  and  Brooklyn,  Queens  County  and  Suburban 

Railroad  Company  —  Failure  to  stop  surface  cars  at  Broadway  and  Rodney 

street,  Brooklyn 

Case  No.  1814, 

Ifeariuff  Resolution 
Final  Order 

This  proceedlDK  was  begun  upon  motion  of  the  Commission  concerning  the  resru- 
latlons,  practices  and  service  of  the  Nassau  Electric  Ballroad  Company  on  its 
Ralph-Rockaway  Avenue  Line,  and  of  the  Brooklyn,  Queens  County  and  Suburban 
Railroad  Company  on  its  Broadway,  Reid  Avenue,  Sumner  Avenue  and  Wyckoff 
Avenue  Lines,  with  respect  to  the  failure  to  stop  cars  at  Broadway  and  Rodney 
street.  Borough  of  Brooklyn.  The  Commission  on  April  14,  1914,  directed  (see 
blank  form  of  hearing  resolution,  page  381)  that  a  hearing  be  had  April  20,  1014. 
Hearing  was  had  on  April  20,  1914. 

Thereupon  the  Commission  issued  the  following  order : 


Case  No.  1814, 

Final  Order 
April  21,  1914 


Iir  THB  Mattbr 

OF  TUB 

llearlng  on  the  motion  of  the  Commihbion  concerning 
the  regulations,  practices  and  service  of  the  Nassau 
Electric  Railroad  Company  on  its  Ralph-Rockaway 
Avenue  Line,  and  the  Brooklyn,  Queens  County 
AND  Suburban  Railroad  (*ompany  on  its  Broadway, 
Reid  Avenue,  Sumner  Avenue  and  Wyckoff  Avenue 
Lines.  

Failure  to  stop  cars  at  Broadway  and  Rodney  street 

A  hearing  having  been  had  by  and  before  the  Commission  In  the  above  entitled 
matter  on  April  20,  1914,  Commissioner  Williams  presiding,  William  Siebert  appear- 
ing for  the  Nassau  Blectric  Railroad  Company  and  the  Brooklyn,  Queens  County 
and  Suburban  Railroad  Company,  I^uls  C.  Wills  appearing  for  St  Paul's  Evan- 
gelical Lutheran  Church,  James  T.  Hoile  appearing  for  The  Manufacturers  A 
Business  Men's  Association  of  New  York  and  Edward  M.  Deegan,  Assistant  Counsel, 
attending  for  the  Commission ;  and  testimony  having  been  taken  on  said  hearing : 
and  the  Commission  having  determined  after  the  proceedings  on  said  bearing  that 
It  would  be  reasonable  to  require  the  Nassau  Blectric  Railroad  Company  to  stop 
its  cars  on  its  Ralph-Rockaway  Avenue  Line  and  the  Brooklvn,  Queens  County 
and  Suburban  Railroad  Company  to  stop  its  cars  on  Its  Broadway,  Reid  Avenue, 
Sumner  Avenue  and  Wyckoff  Avenue  Lines  at  Broadway  and  Rodney  Street  In  the 
Borough  of  Brooklyn,  City  of  New  York,  for  the  purpose  of  permitting  passengers 
to  board  said  cars  and  alight  therefrom  at  said  point. 

Now,  therefore,  it  is 

Ordered, 

(1)  That  said  Nassau  Electric  Railroad  Company  be  and  It  hereby  is  directed 
and  required  to  stop  its  eastbonnd  and  westbound  cars  on  Its  Ralph-Rockaway 
Avenue  Line  at  Broadway  and  Rodney  Street  for  the  purpose  of  permitting  passen- 
gers to  board  and  alight  from  said  cars  at  said  point. 

(2)  That  said  Brooklyn,  Queens  County  and  Suburban  Railroad  Company  be 
and  it  hereby  is  directed  and  required  to  stop  Its  enstbound  and  wcHtbonnd  cars  on 
its  Broadway,  Reid  Avenue,  Sumner  Avenue  and  Wyckoff  Avenue  Lines  at  Broad- 
way and  Rodney  Street  for  the  purpose  of  permitting  passengers  to  board  and 
alight  from  said  cars  at  said  point. 

(3)  That  this  order  shall  take  effect  on  the  25th  day  of  April.  1914,  and  shall 
continue  in  force  until  changed  or  abrogated  by  further  order  of  the  (Commission. 

(4)  That  said  Nassau  Electric  Railroad  Company  and  naid  Brooklyn,  Queens 
County  and  Suburban  Railroad  Company  notify  this  C^onfimisHlon  on  or  before  the 
28th  day  of  April,  1914,  whether  the  terms  of  this  order  are  accepted  and  will  be 
obeyed. 

New  York  and   Long   Island  Traction   Company  —  Si)r inkling  streets   with 

water 

Case  No.  1849, 

Hearing   Resolution 
Final  Order 
Modifying  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
compelling  the  New  York  and  Long  Island  Traction  Company  to  sprinkle  the  streets 
on  which  it  operated  its  cars.     The  Commission  on  July  1,  1914,  directed   (see 
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blank  form  of  hearing  resolution,  page  381)    that  a  hearing  be  had  on  July  9, 
1914.     Hearings  were  had  on  July  9  and  16,  1914. 

Thereupon  the  Commission  Issued  the  following  order: 


In  thb  Mattbb 

OF  THB 

Hearing  on  motion  of  the  Commission  on  the  question 
of  compelling  Now  York  and  Long  Island  Traction 
Company  to  sprinlcle  the  streets  on  which  It  is 
exercising  its  franchise. 


Case  No.  1849, 

Final   Order 

July  30,  1914 


A  hearing  having  been  had  In  the  above  entitled  matter  on  July  9  and  July  16. 
1914,  Commissioner  Cram  presiding,  A.  C.  Peacock  of  Counsel,  appearing  for  the 
New  York  and  Long  Island  Traction  Company,  and  Edward  M.  Deegan,  Assistant 
Counsel,  attending  for  the  Commission,  and  it  appearing  that  said  company  is  not 
sprinkling  the  streets  and  highways  in  the  City  of  New  York  on  which  It  operates 
its  cars  pursuant  to  the  obligation  contained  In  the  franchise  adopted  by  the  Board 
of  Aldermen  of  the  City  of  New  York  on  December  22,  1903,  and  approved  by  the 
Mayor  of  The  City  of  New  York  on  December  29,  1903,  and  accepted  by  said  com- 
pany on  December  30,  1903,  and  said  company  by  its  attorney  having  admitted 
its  obligation  to  sprinkle  the  streets  a^d  highways  pursuant  to  said  franchise, 

li9w,  therefore.  It  is 

Ordered,  Tnat  said  New  York  and  Long  Island  Traction  Company  be,  and  it  is 
herebv  directed  to  comply  with  the  provisions  of  said  franchise  regarding  the 
sprinkling  of  the  streets  and  highways  in  the  City  of  New  York  on  which  it  oper- 
ates its  cars  as  set  forth  in  Subdivision  16  of  Section  2  of  said  franchise. 

Further  ordered.  That  this  order  shall  take  effect  immediately  and  shall  con- 
tinue in  force  until  changed  or  abrogated  by  order  of  the  Commission. 

Further  ordered^  That  said  New  York  and  Long  Island  Traction  Company  notify 
the  Public  Service  Commission  for  the  First  District  within  eight  days  after 
service  of  this  order  upon  It  whether  the  terms  of  this  order  are  accepted  and  will 
be  obeyed. 

The  company  having  applied  under  date  of  August  12,  1914,  for  the  discon- 
tinuance of  the  proceeding  and  for  a  rescission  of  the  order  adopted  July  30,  1914, 
the  Commission  issued  the  following  order: 

Case  No.  1849,  Order  Modifying  Order  of  July  30,  1914 

(August  21.  1914) 

The  New  York  and  Long  Island  Traction  Company  having  made  application 
under  date  of  August  12,  1914.  for  a  discontinuance  of  the  above  entitled  proceed- 
ing and  for  a  rescission  of  the  order  adopted  by  the  Commission  herein  on  Julv 
30.  1914.  and  the  Commission  bring  of  the  opinion  that  the  application  for  such 
discontinuance  and  rescission  should  be  denied,  but  that  said  order  should  b6 
changed,  it  is 

Ordered,  That  said  application  for  a  discontinuance  of  the  above  entitled  pro* 
ceedlng  and  for  the  rescission  of  the  order  made  and  filed  herein  on  July  30,  1914, 
be  and  the  same  hereby  is  denied. 

Further  ordered.  That  said  order  of  the  Commission  made  and  filed  herein  on 
July  30,  1914,  be  and  the  same  hereby  is  modified  so  that  said  order  shall  read  as 
follows : 

A  hearing  having  been  had  in  the  above  entitled  matter  on  July  9  and  July  16, 
1914,  Commissioner  Cram  presiding,  A.  G.  Peacock,  of  counsel,  appearing  for  The 
New  York  and  Long  Island  Traction  Company  and  Edward  M.  Deegan,  Assistant 
Counsel,  attending  for  the  Commission,  and  it  appearing  that  said  Company  is  not 
sprinkling  the  streets  and  highways  in  the  City  of  New  York  on  which  it  operates 
its  cars  pursuant  to  the  obligation  contained  in  the  franchise  adonted  by  the  Board 
of  Alderman  of  the  City  of  New  York  on  December  22.  1903,  and  approved  by  the 
Mayor  of  the  City  of  New  York  on  December  29,  1003,  and  accepted  by  said  com- 
pany on  December  30,  1903,  and  said  Company  by  its  attorney  having  admitted  its 
Obligation  to  sprinkle  the  streets  and  highways  pursuant  to  said  franchise. 

Now,  therefore,  it  is 

Ordered,  That  said.  The  New  York  and  Long  Island  Traction  Company  be  and  it 
is  hereby  directed  (1)  to  comply  with  the  provisions  of  said  franchise  regarding 
the  sprinkling  of  the  streets  and  highways  in  the  City  of  New  York  on  wiilch  it 
operates  its  cars  as  set  forth  in  Subdivision  16  of  Section  2  of  said  franchise;  or 
(2)  to  sprinkle  with  oil  the  streets  and  highways  in  the  City  of  New  York  on 
which  it  operates  its  cars  under  said  franchise  as  often  as  may  l>e  necessary  to 
allay  the  dust  thereon. 

Further  ordered.  That  this  order  shall  take  effect  Immediately  and  shall  contlnne 
in  force  until  changed  or  abrogated  by  further  order  of  the  Commission. 

Further  ordered.  That  said  The  New  York  and  Long  Island  Traction  Company 
notify  the  Public  Service  Commission  for  the  First  District  within  eight  days  after 
service  of  this  order  npon  it  whether  the  terms  of  this  order  are  accepted  and  will 
be  obeyed. 
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New  York   Central   and   Hudson   River  Railroad  Company  —  Operation   of 

freight  trains  on  Eleventh  avenue 

Case  No.  1292, 

Suspension  Orders 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
the  regulations,  practices,  equipment,  appliances  and  service  of  the  New  Yorlc 
Central  and  Hudson  River  Railroad  Company  with  respect  to  tlie  operation  of 
freight  trains  on  Eleventh  avenue.  Hearings  were  had  during  1910,  and  on 
December  13,  1910,  the  Commission  issued  an  order  restricting  the  hours  during 
which  the  company  might  operate  freight  trains  on  that  avenue.  Upon  apiillcations 
of  the  company  during  1910,  1911  and  1912  for  temporary  suspensions  of  the  order 
of  December  13,  1910,  the  Commission  issued  orders  granting  the  desired  suspen- 
slons. 

Upon  application  of  the  company  for  a  suspension  of  the  order  of  December  13, 
1910,  the  Commission  on  February  17,  1914,  issued  the  following  order: 


I  IT  THB  Mattes 

OF  THB 

Hearing  on  the  motion  of  the  Commission  on  the 
question  of  regulations,  practices,  equipment,  appli- 
ances and  service  of  the  New  York  Central  and 
Hudson  River  Railroad  Company. 


Operation  of  Freight  Trains  on  Eleventh  Avenue 


Case  No.   1292. 

Suspension  Order 

February  17,  1914 


Applications  in  writing  dated  February  14,  1914,  and  February  16,  1914,  having 
been  made  by  the  New  Yorlc  Central  and  Hudson  River  Railroad  Company  for  a 
suspension  of  the  Order  hereinafter  mentioned,  and  sufficient  reason  appearing 
therefore,  it  is 

Ordered,  That  the  provisions  of  the  Final  Order  dulv  made  In  the  above  entitled 
matter  on  December  13,  1910,  directing  the  New  York  Central  and  Hudson  River 
Railroad  Company  not  to  operate  any  freight  trains  on  Eleventh  Avenue,  in  the 
Borough  of  Bflanhattan,  City  of  New  York,  during  certain  hours  therein  specified, 
be  and  the  same  hereby  is  suspended  from  February  14,  1914,  to  February  23,  1914, 
both  dates  inclusive. 

Further  ordered.  That  the  foregoing  suspension  shall  be  effective  only  upon  the 
condition  that  the  said  company  snail,  for  every  train  movement  during  the  periodR 
when  the  operation  of  freight  trains  is  prohibited  by  said  Final  Order,  maintain 
at  every  street  or  highway  crossing  of  its  tracks  on  Eleventh  Avenue  between 
Thirty-fourth  Street  and  Fifty-ninth  Street,  a  watchman  or  flagman  whose  duty  it 
shall  be  timely  to  warn  pedestrians  and  vehicles  of  the  approach  of  cars. 

Upon  applications  of  the  company,  dated  February  21,  March  2  and  March  9, 
1914,  the  Commission  on  February  24,  March  3  and  March  10,  1914,  issued  orders 
similar  to  the  order  of  February  17,  1914,  suspending  the  order  of  December  13, 
1910,  from  February  24  to  28,  inclusive,  from  March  2  to  9,  inclusive,  and  from 
March  10  to  16,  1914,  inclusive,  respectively. 


New  York  Consolidated  Railroad  Company,  Nassau  Electric  Railroad  Com- 
pany and  South  Brooklyn  Railway  Company  —  Turning  baclc  of  trains  on 
elevated   lines 

Case  No.  1808, 

Hearing  Resolution 
Final  Order  "A" 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu* 
latlons,  practices  and  service  of  the  New  York  Consolidated  Railroad  Company, 
Nassau  Electric  Railroad  Company  and  South  Brooklyn  Railway  Company  on  the 
Bay  Ridge,  West  End,  Culver,  Brighton  Beach,  Fulton  Street,  Myrtle  Avenue,  Lex- 
ington Avenue,  Broadway-Canarsle  and  Broadway-Cypress  Hills  Lines.  The  Com- 
mission on  March  20,  1914,  directed  (see  blank  form  of  hearing  resolution,  pag« 
381)  that  a  hearing  be  had  on  March  31,  1914.  Hearing  was  had  on  March  31, 
1914. 
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Thereupon  the  Commission  issued  the  following  order: 


Case  No.  1808, 

Order  "A" 

July  9,  1914 


In  thb  Matter 

OF  THB 

Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices  and  service  of  the  New 
York  Consolidated  Railroad  Company,  Nassau 
Electric  Kailroad  Company  and  the  South  Brook- 
lyn Railway  Company,  on  the  Bay  Ridge,  West  End, 
Culver,  Brighton  Beach,  Fulton  Street,  Myrtle 
Avenue,  Lexington  Avenue,  Broadway-Canarsle  and 
Broadway-Cypress  HiUs  Lines. 


A  hearing  having  been  duly  had  by  and  before  the  Commission  in  the  above 
entitled  matter  on  March  31,  1914,  Commissioner  Williams  presiding;  and  the 
Commission  being  of  the  opinion  after  said  hearing  that  the  regulations,  prac- 
tices and  service  of  the  New  York  Consolidated  Railroad  Company  on  its  Broad- 
way-Canarsie  Line  in  respect  to  the  transportation  of  passengers  within  the  First 
District  are  unreasonable,  improper  and  inadequate  in  tnat  said  company  fails  and 
neglects  to  cause  all  trains  in  Hervice  on  said  line  to  stop  at  the  New  Lots  Avenue 
Station,  the  Livonia  Avenue  Station  and  the  Sutton  Avenue  Station  on  said  line. 

Ordered, 

(1)  That  said  New  York  Consolidated  Railroad  Company  be  and  it  hereby  Is 
directed  and  required  to  cause  each  and  every  train  in  service  on  said  line  to  stop 
at  the  New  Lots  Avenue  Station,  the  Livonia  Avenue  Station  and  the  Sutton 
Avenue  Station  on  said  line  and  to  receive  and  deliver  passengers  at  each  and  aU 
of  said  stations. 

(2)  That  this  order  shall  take  effect  on  the  20th  day  of  July,  1914,  and  shall 
continue  in  force  until  changed  or  abrogated  by  further  order  of  the  Commission. 

(3)  That  on  or  before  the  16th  day  of  July,  1914,  said  New  York  Consolidated 
Railroad  Company  notify  the  Commission  In  writing  whether  the  terms  of  this 
order  are  accepted  and  will  be  obeyed. 


New   York   Railwajrs   Company  —  Reversing   direction   of   cars   of   Madison 
Street   Line   operating   on   Chambers   and   Duane   streets 

Case  No.  1885, 

Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  with  regard  to  the 
question  of  reversing  the  direction  in  which  the  cars  of  the  Madison  Street  Line 
of  the  New  York  Railways  Company  were  operated  on  Chambers  street  and.  Duane 
street  In  the  Borough  of  Manhattan.  The  Commission  on  November  10,  1914, 
directed  (see  blank  form  of  hearing  resolution,  page  381)  that  a  hearing  be  had 
on  November  23,  1914.  Hearings  were  had  on  November  23,  and  December  1  and 
8,  1914. 

Railroad  Corporations,  Street  Railroad  Corporations  and  Common  Carriers  — 

Smoking  on   passenger  cars  and  stations 

Case  No.  1689, 

Suspension   Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
changes  and  improvements  in  the  regulations,  practices  and  service  of  Railroad 
Corporations,  Street  Railroad  Corporations  and  Common  Carriers  subject  to  the 
Jurisdiction  of  the  Commission,  in  regard  to  smoking  on  passenger  cars  and  stations. 
A  hearing  was  had  on  June  18,  1918.  The  Commission  on  August  1,  1913,  ren- 
dered an  opinion  (see  4  P.  S.  C.  R.  [Ist  Dist.  N.  Y.],  388),  and  issued  an  order 
directing  all  street  railroad  corporations  subject  to  the  Jurisdiction  of  the  Com- 
mission to  prohibit  smoking  or  the  carrying  of  lighted  cigars,  cigarettes  and 
pipes  in  or  upon  their  stations,  station  platforms,  station  stairways,  waiting- 
rooms,  waiting  cars  or  shelters,  except  upon  open  cars  with  seats  accessible 
directly  from  running  boards.  On  September  16.  1913,  the  Commission  issued  an 
order  amending  the  final  order  dated  August  1,  1913,  so  as  to  extend  from  August 
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1  to  October  1,  1913,  the  time  by  which  all  companies  were  to  comply  therewitl\ 
and  denying  various  applications  for  a  rehearing. 

Application  was  made  by  the  Third  Avenue  Railway  Company,  the  Dry  Dock, 
East  Broadway  and  Battery  Railroad  Company  and  the  Forty-second  Street,  Man- 
hattanviUe  and  St.  Nicholas  Avenue  Railway  Company  for  a  suspension  of  the 
final  order  as  amended  in  so  far  as  the  same  required  those  companies  to  prohibit 
smolcing  and  the  carrying  of  lighted  cigars,  cigarettes  and  pipes  on  its  cars  known 
as  "  convertible  **  cars  during  the  time  within  which  the  side  windows  or  panels 
were  removed  from  such  cars  for  the  summer  season,  except  that  smoking  should 
be  permitted  on  the  three  rear  seats  on  each  side  of  such  cars. 

Thereupon  the  Commission  Issued  the  following  order: 


In  ths  Matter 

OF  THB 

Hearing  on  the  motion  of  the  Commission  on  the 
question  of  changes  or  improvements  in  the  regula- 
tions, practices  and  service  of  Railroad  Corpora- 
tions, BTRBBT  Railroad  Corporations  and  Common 
Carriers  Sdbject  to  thb  Jurisdiction  of  the 
Commission  in  respect  to  smoking  on  passenger  cars 
and  stations. 


Case  No.  1689, 

Susjpension   Order  as   to 

Certain  Companies 

May  1,  ldl4 


A  final  order  having  been  made  berein  on  August  1,  1913  (amended  September 
16,  1913)  which  final  order  as  amended  prescribed  certain  regulations  in  respect 
of  smoking  and  the  carrying  of  lighted  cigars,  cigarettes  and  pipes  on  cars  oper- 
ated by  all  the  street  railroad  corporations  subject  to  the  jurisdiction  of  this  Com- 
mission, including  the  Third  Avenue  Railway  Company,  the  Dry  Dock,  East  Broad* 
way  and  Battery  Railroad  Company  and  the  Forty-second  Street,  ManhattanviUe 
and  St.  Nicholas  Avenue  Railway  Company ;  and  application  having  been  made  by 
said  Third  Avenue  Railway  Company,  Dry  Dock,  East  Broadway  and  Battery 
Railroad  Company  and  Forty -second  Street,  Manhattan  vllle  and  St.  Nicholas  Avenue 
Railway  Company  for  a  suspension  of  said  final  order  as  amended  in  so  far  as  the 
same  reauires  said  companies  to  prohibit  smoking  and  the  carrying  of  lighted 
cigars,  cigarettes  and  pipes  on  its  cars  known  as  '*  convertible  "  cars  during  the 
time  within  which  the  side  panels  are  removed  from  said  cars  for  the  summer 
season:  and  the  Commission  being  of  the  opinion  that  said  application  should  be 
granted. 

Ordered, 

(1)  Tiiat  said  final  order  as  amended  be  and  the  same  hereby  is  suspended 
for  and  during  the  period  of  six  (6)  months  from  and  after  the  first  day  of  May. 
1914,  in  so  far  as  the  same  affects  said  convertible  cars  operated  by  said  Third 
Avenue  Railway  Company,  Dry  Dock,  East  Broadway  and  Battery  Railroad  Com- 
pany and  Forty-second  Street,  ManhattanviUe  and  St.  Nicholas  Avenue  Railway 
Company,  provided  that  during  said  time  the  side  panels  shall  be  removed  from 
said  cars  and  provided  also  that  smoking  shall  be  permitted  only  on  the  longi- 
tudinal seats  at  the  rear  of  each  car  and  on  not  more  than  the  three  rear  cross 
seats  on  each  side  of  the  car  and  said  companies  shall  make  and  enforce  regulations 
prohibiting  the  practices  mentioned  except  as  herein  permitted,  and  shall  post  con- 
spicuously in  said  cars  appropriate  notices  that  such  practices  are  prohibited 
therein  except  as  herein  permitted,  and  shall  instruct  and  direct  their  employees  to 
see  that  sucn  regulations  are  enforced. 

(2)  That  this  order  shall  take  effect  on  receipt  by  the  Commission  of  a  com- 
munication from  said  companies  accepting  the  terms  and  conditions  of  this  order 
and  promising  and  agreeing  to  obev  and  enforce  the  same. 

(3)  That  said  Third  Avenue  Railway  Company,  Dry  Dock,  East  Broadway  and 
Battery  Railroad  Company  and  Forty-second  Street,  ManhattanviUe  and  St. 
Nicholas  Avenue  Railway  Company  notify  the  Commission  on  or  before  May  5, 
1914,  whether  the  terms  and  conditions  of  this  order  are  accepted  and  will  be 
obeyed  and  enforced. 

Application  dated  May  7,  1914,  was  made  by  the  Brooklyn  Heights  Railroad  Com- 
pany, the  Nassau  Electric  Railroad  Company,  the  Brooklyn,  Queens  County  and 
Suburban  Railroad  Company,  the  Coney  Island  and  Brooklyn  Railroad  Company 
and  the  Coney  Island  and  Gravesend  Railway  Company  for  an  amendment  of  the 
final  order,  as  amended,  so  that  the  same  shall  not  require  the  said  companies  to 
prohibit  smoking  and  the  carrying  of  lighted  cigars,  cigarettes  and  pipes  on  their 
cars  known  as  "  convertible  **  cars  during  the  time  within  which  the  side  windows 
or  panels  were  removed  from  such  cars  for  the  summer  season,  except  that  smok- 
ing should  be  permitted  only  on  the  four  rear  seats  on  each  side  of  such  cars. 

Thereupon  the  Commission  Issued  the  following  order : 
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Cask  No.  1689,  Suspension  Order  as  to  Brooklyn  Heights  Railroad  Company 

ET   AL. 

(June  16,  1914) 

A  final  order  having  been  duly  made  herein  on  August  1,  1913,  (amended  Sep- 
tember  16,  1913)  which  final  order  as  amended  prescribed  certain  regulations  in 
respect  of  smoking  and  the  carrying  of  lighted  cigars,  cigarettes  and  pipes  on 
carH  operated  by  all  the  street  railroad  corporations  subject  to  the  Jurisdiction  of 
this  Commission,  Including  the  Brooklyn  Heights  Railroad  Company,  the  Nassau 
Kleotric  Railroad  Company,  the  Brooklyn,  Queens  County  and  Suburban  Railroad 
Company,  the  Coney  Island  and  Brooklyn  Railroad  Company  and  the  Coney  Island 
and  Gravesend  Railroad  Company;  and  applications  In  writing  dated  May  7,  1914, 
having  been  made  by  the  Brooklyn  Heights  Railroad  Company,  the  Nassau  Electric 
Railroad  Company,  the  Brooklyn,  Queens  County  and  Suburban  Railroad  Company, 
the  Coney  Island  and  Brooklyn  Railroad  Company  and  the  Coney  Island  and 
Gravesend  Railroad  Company  for  an  amendment  of  the  said  final  order,  as  amended, 
so  that  the  same  shall  not  require  the  said  companies  to  prohibit  smoking  and 
the  carrying  of  lighted  cigars,  cigarettes  and  pipes  on  their  cars  known  as  "  con- 
vertible" cars  during  the  time  within  which  the  side  windows  or  panels  are  re- 
moved from  said  cars  for  the  summer  season,  provided  that  smoking  shall  be  per- 
mitted only  on  the  rear  four  seats  on  each  side  of  such  cars,  the  rear  longitudinal 
seat  being  counted  as  one  of  the  four ;  and  the  Commission  being  of  the  opinion 
that  said  application  should  be  granted  to  the  extent  hereinafter  stated.  It  is 

Ordered, 

(1)  That  said  final  order,  as  amended,  be  and  the  same  hereby  is  suspended  for 
and  during  the  period  from  the  date  of  this  order  to  October  1,  1914,  in  so  far  as 
the  same  affects  the  convertible  cars  operated  by  the  Brooklyn  Heights  Railroad 
Company,  the  Nassau  Electric  Railroad  Company,  the  Brooklyn,  Queens  County  and 
Suburban  Railroad  Company,  the  Coney  Island  and  Brooklyn  Railroad  Company 
and  the  Gravesend  Railroad  Company  in  the  series  known  as  Nos.  3555-56,  3700, 
3000,  4100,  4300  and  4500,  and  other  convertible  cars  of  exactly  the  same  type  as 
tboKe  of  the  said  series,  provided  that  during  said  time  the  side  panels  shall  be 
removed  from  said  cars  and  provided  also  that  smoking  shall  be  permitted  only 
on  the  longitudinal  seats  at  toe  rear  of  each  car  and  on  not  more  than  the  four 
rear  cross  seats  on  each  side  of  the  car,  the  rear  longitudinal  seat  being  counted 
as  one  of  the  four,  and  that  said  companies  shall  make  and  enforce  regulations 
prohibiting  the  practices  mentioned  except  as  herein  permitted  and  shall  post  con- 
spicuously in  said  cars  appropriate  notices  that  such  practices  are  prohibited 
tberein  except  as  herein  permitted,  and  shall  instruct  and  direct  their  employees  to 
see  that  such  regulations  are  enforced. 

(2)  That  said  order  shall  take  effect  on  receipt  by  the  Commission  of  a  com- 
munication from  said  companies  accepting  the  terms  and  conditions  of  this  order 
and  promising  and  agreeing  to  obey  and  enforce  the  same. 

(3)  That  said,  toe  Brooklyn  Heights  Railroad  Company,  the  Nassau  Electric 
Railroad  Companv,  the  Brooklyn,  Queens  County  and  Suburban  Railroad  Company, 
the  Coney  Island  and  Brooklyn  Railroad  Company  and  the  Coney  Island  and 
Gravesend  Railroad  Company  notify  the  Commission  on  or  before  June  24,  1914, 
whether  the  terms  and  conditions  of  this  order  are  accepted  and  will  be  obeyed 
and  enforced. 

Street  Railroad   Corporations  —  Return  of  fares  or   issuance  of  emergency 

or  block  tickets 

Case  No.  1812, 

Hearing  Resolution 
Opinion 
Final  Order 
Extension  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices,  service  and  rates  of  fare  of  all  street  railroad  corporations 
owning,  operating  or  managing  street  railroads  subject  to  the  Jurisdiction  of  th« 
Commission  with  respect  to  the  return  of  fares  or  the  issuance  of  emergency  or 
block  tickets.  The  Commission  on  March  31,  1914,  directed  (see  blank  form  of 
hearing  resolution,  page  381)  that  a  hearing  t>e  had  on  April  8,  1914.  Hearings 
were  had  on  April  8,  1914,  and  on  subsequent  dates  to  May  11,  1914.  On  July  .^0, 
1914,  the  Commission  rendered  an  opinion  (see  5  P.  S.  C.  R.  list  Dlst.  N.  Y.], 
284). 
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Tbereunon  the  Commission  issued  the  following  order: 

In  thb  Matter 

OF  THB 


Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices,  service  and  rates  of  fare 
of  all  Stbbet  Railroad  Corporations  owning, 
operating  or  managing  street  railroads  subject  to  the 
Jurisdiction  of  the  Commission. 

Re:    Return   of   Fares    or   Issuance   of    Emergency    or 

Block  Tickets 


Case  No.  1812, 

Order 
July  30.  1914 


the  opinion  after  said  hearing  that  the  regulations,  practices  and  service  of  street 
railroad  corporations  operating  street  surface  railroads  in  respect  to  the  transpor* 
tation  of  persons  within  the  Jurisdiction  of  the  Commission  in  cases  of  blocks  or 
delays  are  unjust,  unreasonable.  Improper  or  inadequate  and  that  lust,  reasonable, 
adequate  and  proper  regulations  with  respect  to  the  issuance  of  tickets  (desig- 
nated hereinafter  as  *'  block  tickets  ")  by  said  street  railroad  corporations  in  cases 
of  delay  or  of  block  In  street  railroad  traffic  should  be  fixed  and  prescribed  by  the 
Commission  by  an  order  to  be  served  upon  every  such  street  railroad  corporation 
to  be  bound  thereby, 

Now,  therefore,  it  is 

Ordered, 

(1)  That  all  street  railroad  corporations  operating  street  surface  rallrnad^ 
subject  to  the  Jurisdiction  of  this  Commission  be  and  they  are  directed  to  issue 
block  tickets  good  for  cash  privileges  until  the  end  of  the  second  day  after  issu- 
ance on  any  of  the  cars  of  the  issuing  company  to  passengers  entitled  to  ride  b^ 
reason  of  payment  of  cash  fares  or  by  reason  of  tne  possession  of  transfers  oi 
other  tokens  when  any  cars  of  the  said  railroad  companies  are  delayed  or  blocked 
for  a  period  of  15  successive  minutes  or  more,  and  said  railroad  companies  do  not 
proceed  within  said  15  minutes  to  carry  their  passengers  to  their  destination 
either  by  issuing  transfers  to  another  line  or  by  toe  re-routins  of  cars  around  the 
obstruction  or  block  or  by  any  other  reasonable  means,  provided,  however,  that  if 
any  delay  or  block  is  caused  (a)  by  street  parades  legally  authorized  by  the 
proper  authorities  of  the  City  of  New  York,  (b)  by  the  lifting  or  opening  of  a 
bridge,  issuance  of  block  tickets  shall  not  be  required. 

(2)  That  such  of  the  said  street  railroad  corporations  as  are  able  in  cases  of 
delay  or  block  to  continue  the  transportation  of  passengers  within  the  prescribed 
15  minutes  either  by  issuing  transfers  to  another  line  or  by  the  re-routing  of  cars 
or  by  any  other  reasonable  means  be  and  they  hereby  are  directed  to  adopt  and 
put  in  force  such  rules,  practices  and  regulations  as  they  may  find  necessary  to 
provide  for  the  continuance  of  transportation. 

(3)  That  such  of  the  said  street  railroad  corporations  as  are  unable  or  fail  t« 
provide  for  the  continuation  of  transportation  In  cases  of  delay  or  block  as  above 
provided  and  not  within  the  exceptions  made  In  paragraph  (1)  be  and  they  hereby 
are  directed  to  adopt  some  form  of  block  ticket  good  for  the  privileges  as  afore- 
said, and  further  to  adopt  and  put  in  force  such  rules,  practices  and  regulations 
as  they  may  find  necessary  for  the  issuance  of  said  tickets. 

(4)  That  this  order  shall  take  effect  Immediately  and  shall  continue  in  force 
until  changed  or  abrogated  by  further  order  of  the  Commission. 

(5)  That  each  of  the  street  surface  railroad  corporations  upon  which  this 
order  is  served  notify  the  Commission  within  ten  days  after  service  of  this  order 
upon  it  whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

On  Angust  13,  1914,  the  New  York  Railways  Company,  the  New  York  and  Queens 
County  Railway  Company,  the  New  York  and  Long  Island  Traction  Company,  the 
Long  Island  Electric  Railway  Company,  and  the  Brooklyn  and  North  River  Rail- 
road Company  made  applications  for  an  extension  of  time  within  which  to  notify 
the  Commission  whether  the  terms  of  the  order  of  July  30,  1914,  were  accepted 
and  would  be  obeyed.  Thereupon  the  Commission  on  August  21,  1914.  issued  an 
order  (see  blank  form  of  extension  order,  page  .'t79)  extending  the  time  to  August 
28,  1914. 
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MATTERS   RELATING  MAINLY   TO   SERVICE 


Brooklyn  Heights  Railroad  Company  —  Service  on  Bay  Ridge  Avenue  Line 

Case  No.  1608, 

Discontinuance  Order 

Tliis  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices,  equipment  and  service  of  the  Brooklyn  Ueiglits  Bailroad  Com- 
pany on  its  Bay  Ridge  Avenue  Line,  in  the  Borough  of  Brooklyn.  Hearings  were 
had  on  January  23,  and  February  7,  21  and  28,  1013. 

Thereupon  the  Commission  issued  the  following  order : 


In  thb  Matteb 


or  THB 


Hearing  on  the  motion  of  the  CoHMiaaiON  concerning 
the  regulations,  practices,  equipment  and  service  of 
The  Brooklyn  Heights  Railroad  Company  on  its 
Bay  Ridge  Avenue  line  in  the  Borough  of  Brooklyn, 
City  of  New  York. 


Case  No.   1608. 
Discontinuance  Order 
July  30,  1014 


A  hearing  having  been  duly  held  in  the  above  entitled  matter  on  January  3,  1913, 
and  on  adjourned  dates  to  February  28,  1913,  Honorable  George  V.  S.  Williams, 
Commissioner,  presiding,  William  Seibert,  Esq.,  and  M.  B.  Hoffman,  Esq.,  appear- 
ing for  The  Brooklyn  Heights  Bailroad  Company,  and  H.  M.  Chamberlain.  Esq., 
Assistant  Counsel,  attending  for  the  Commission,  and  testimony  having  been  taken, 
it  is 

Ordered,  That  the  above  entitled  proceeding  be,  and  the  same  hereby  is,  discon- 
tinued, without  prejudice,  however,  to  any  other  or  further  hearing  or  the  making 
of  any  Order  or  Orders  with  reference  to  the  subject  matter  of  this  proceeding. 


Brooklyn  Heights  Railroad  Company  —  Service  on  Putnam  Avenue  Line 

Case  No.  1713, 

Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
improvements  in  the  service  of  the  Brooklyn  Heights  Railroad  Company  on  its 
Putnam  Avenue  Line.  Hearings  were  had  on  September  3  and  0.  1913.  Further 
hearings  were  had  on  November  11  and  18,  1913. 

Thereupon  the  Commission  issued  the  following  order: 


In  thb  Matteb 

or  THB 

Hearing   on   the   motion   of   the   Commission   on   the 

Question    of    improvements    in    the    service   of   Thb 
IBOOKLTN    HBIGHTS    RAILBOAD    COMPANY    OU    itS    Put- 

nam  Avenue  line. 


Case  No.   1713, 

Discontinuance  Order 

July  30.  1914 


A  hearing  having  been  duly  held  in  the  above  entitled  matter  on  September  0, 
1913,  and  on  adjourned  dates  to  November  18,  1913,  Honorable  George  V.  S.  Wil- 
liams, ^Commissioner,  presiding,  D.  A.  Marsh,  Esq.,  appearing  for  The  Brooklyn 
Heights  Railroad  Company,  T.  8.  Todd,  Esq.,  complainant,  appearing  in  person, 
and  H.  M.  Chamberlain,  Esq.,  Assistant  Counsel,  attending  for  tne  Commission,  and 
testimony  having  been  taken,  it  is 

Ordered,  That  the  above  entitled  proceeding  be,  and  the  same  hereby  is,  discon- 
tinued, without  prejudice,  however,  to  any  other  or  further  hearing  or  the  making 
of  any  Order  or  Orders  with  reference  to  the  subject  matter  of  this  proceeding. 
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Brooklyn  Heights  Railroad  Company  —  Service  on  Flatbush  Avenue  Line 

Case  No.  1704, 

Hearing  Resolution 
Disconilnuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices  and  service  of  the  Brooklyn  Heights  Railroad  Company  on  its 
Flatbush  Avenue  Line.  The  Commission  on  February  3.  1914,  directed  (see  blank 
form  of  hearing  resolution,  page  asi)  that  a  hearing  be  had  on  February  18.  1914. 
A  hearing  was  had  on  February  18,  1014. 

Thereupon  the  Commission  issued  the  following  order: 


In  the  Matter 

OF  THE 

Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices  and  service  of  The  Brook- 
lyn Heights  Railroad  Company  on  its  Flatbush 
Avenue  Line. 


Case  No.  1794, 

Discontinuance  Order 

November  10,  1914 


A  hearing  having  been  duly  had  by  and  before  the  Commission  in  the  above 
entitled  matter  on  February  18,  1014,  on  which  day  the  hearing  was  closed ;  and 
a  hearing  having  been  subsequently  Instituted  in  Case  No.  1880  covering  nearly  all 
the  surface  lines  in  Brooklyn,  including  the  Flatbush  Avenue  Line,  and  it  appear- 
ing that  a  full  consideration  of  the  service  on  the  Flatbush  Avenue  Line  will  be 
had  on  the  hearing  in  said  Case  No.  1880. 

Ordered,  That  the  above  entitled  proceeding  be  and  the  same  hereby  is  discon- 
tinued. 


Brooklyn  Heights  Railroad  Company,  Brooklyn,  Queens  County  and  Suburban 
Railroad  Company,  Coney  Island  and  Gravesend  Railway  Company,  Coney 
Island  and  Brookljm  Railroad  Company  and  Nassau  Electric  Railroad  Com- 
pany—  Service  on   street   surface  railroads 

Case  No.  1880, 

Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices  and  service  of  The  Brooklyn  Heights  Railroad  Company,  the 
Brooklyn,  Queens  County  and  Suburban  Railroad  Company,  the  Coney  Island  and 
Gravesend  Railway  Company,  the  Coney  Island  and  Brooklyn  Railroad  Company 
and  the  Nassau  Electric  Railroad  Company  in  respect  to  the  transportation  of  pas- 
sengers on  their  respective  lines  of  street  surface  railroad,  excepting  the  Sixteenth 
Avenue  Line.  The  Commission  on  October  20.  1914.  directed  (see  blank  form  of 
hearing  resolution,  page  .'J81)  that  a  hearing  be  had  on  October  26,  1914.  Hear- 
ings were  had  on  October  26.  1914,  and  on  subsequent  dates  to  December  21,  1914. 
when  the  hearing  was  adjourned  subject  to  call.  Further  hearing  was  had  on 
December  31,  1914,  and  adjourned  to  January  6,  1915. 


Forty-second  Street,  Manhattanville  and  St.  Nicholas  Avenue  Railway  Com- 
pany—  Service  on  Broadway  Branch  Line,  liOth  Street  Crosstown  Line, 
Forty -Second   Street   Crosstown   Line   and   Tenth   Avenue   Branch   Line 

Case  No.  1821, 

Hearing  Resolution 
Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations,  practices  and  service  of  the  Forty-second  Street,  Manhattanville  'and  St 
Nicholas  Avenue  Railway  Company  on  the  Broadway  Branch  Tiine,  the  110th  Street 
Crosstown  Line,  the  42d  Street  Crosstown  lAne  and  the  Tenth  Avenue  Branch 
Line.  The  Commission  on  May  12,  1914,  directed  (see  blank  form  of  hearing  reso- 
lution, page  381)  that  a  hearing  be  had  on  May  19,  1914.  Hearings  were  had  on 
May  19  and  26,  1914. 
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Thereupon  the  Commission  Issued  the  following  order: 


In  the  MATTEa 

OF  THE 

Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices  and  services  of  the  Forty- 
second  Stbbet,  manhattanvillb  and  St.  Nicholas 
Avenue  Railway  Company. 


Case  No.  1821. 

Discontinuance  Order 

May  27,  1914 


A  hearing  having  been  duly  had  by  and  before  the  Commission  in  the  above 
entitled  matter  on  May  10  and  May  26,  1914,  Commissioner  Eustis  presiding, 
Edward  A.  Maher,  Jr.,  appearing  for  the  Forty-second  Street,  Manhattanville  and 
St  Nicholas  Avenue  Railway  Company,  and  Edward  M.  Deegan,  Assistant  Counsel, 
attending  for  the  Commission,  and  testimony  having  been  taken,  and  it  appearing 
that  in  the  opinion  of  the  Commission  the  service  on  the  Broadway  Branch  Line 
of  said  Company  is  inadequate  at  least  between  10:45  and  11:45  p.  m.  on  week 
days,  and  said  company  having  by  its  representative  at  the  hearing  agreed  to  sup- 
plement the  present  service  on  said  line  by  the  operation  of  additional  cars  thereon 
during  said  period  so  as  to  afford  adequate  service,  and  the  Commission  being  of 
the  opinion  that  this  proceeding  should  be  discontinued,  It  is 

Ordered,  That  the  above  entitled  proceeding  be  and  it  hereby  is  discontinued 
without  prejudice  to  the  reopening  of  the  same  at  any  time  on  two  days*  notice 
and  further  proceedings  therein,  or  to  the  making  of  any  order  or  orders  in  another 
proceeding  in  respect  to  the  subject  matter  of  this  proceeding. 


Interborongh  Rapid  TransH  Company  —  Service  on  subway  lines 

Case  No.  1291 
This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
improvements  in  and  additions  to  the  service  of  the  Interborough  Rapid  Transit 
Company  on  its  subway  lines.     Hearing  was  had,  and  on  December  23,  1910,  the 
Commission  issued  an  order  directing  the  company  to  make  certain  increases  in 
service  on  its  local  and  express  tracks  and,  after  certain  dates,  to  operate  all  trains 
on   the   Broadway   Division   as   local   trains  north   of  96th   street  and  to  operate 
certain  local  trains  on  the  Broadway  Division  to  and  from  Dyckman  street.    The 
order  was  amended  on  December  28,  1910,  as  to  the  date  of  commencement  and 
hours  of  operation  to  and  from  Dyckman  street.    The  company  having  made  appli- 
cation on  December  31,  1910,  for  a  rehearing  as  to  the  provisions  of  the  order  of 
December   23,   as   amended,    for   increasing   subway   service,    rehearlngs   were   had 
during  1911  and  1912  to  November  27,  1912.    On  January  7.  1913,  the  Commission 
issued  an  order  after  rehearing  directing  the  company  (1)   beginning  December  28, 
1910,  to  operate  daily  on  all  subway  express  and  local  tracks  in  each  direction 
past  every  two  successive  stations  on  the  express  tracks  and  every  three  successive 
stations  on  the  local  tracks  during  all  hours  of  the  day  and  night  in  each  twenty- 
minute  period,  beginning  on  the  even  hour,  twenty  minutes  past  the  hour  and  forty 
minutes  past  the  hour   (a)   a  sufficient  number  of  trains  and  cars  to  provide  a 
number  of  seats  at  least  equal  to  the  number  of  passengers,  or  (b)  the  maximum 
number  of  trains  and  cars  that  can  be  operated ;   (2)   beginning  January  2,  1911, 
to  operate  all  trains  on  the  Broadway  Subway  Division  as  local  trains  north  of 
96th  Street  station;   (8)   beginning  January  2,  1911.  to  operate  dally,  except  Sun- 
days and  holidays,  through  to  Dyckman  Street  station  every  alternate  northbound 
local   train  on   the   Broadway    Subway    Division   leaving   Brooklyn   Bridge   station 
between  4:26  p.  M.  and  6:15  p.  m.  ;  (4)  beginning  January  2,  1911,  to  start  daily, 
except  Sundays  and  holidays,  l>etween  7  :30  a.  m.  and  9 :00  a.  m.,  from  the  Dyck- 
man  Street   station   every   alternate   southbound   local   train   upon   the   Broadway 
Subway  Division;    (5)    beginning  January  7,  1913,  to  start  dally,  except  Sundays 
and  holidays,  between  7  :00  a.  m.  and  8  :30  a.  m..  from  the  Freeman  Street  station 
every  alternate  southbound  local  train  upon  the  Lenox  Avenue  Subway  Division, 
and  (6)  beginning  January  7,  1918,  to  operate  dally,  except  Sundays  and  holidays, 
through  to  Freeman   Street  station  every  alternate  northbound  local  train  upon 
the  Lenox  Avenue  Subway  Division  leaving  Brooklyn  Bridge  station  between  4  :45 
p.  M.  and  6 :15  p.  m.    Commissioner  Maltbie  filed  a  memorandum  in  opposition  to 
the  order  after  rehearing  adopted  January  7,  1913.     (See  4  P.  S.  C.  R.  [Ist  Dlat. 
N.  y.l,  1.)  -  j._.^ 
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On  December  18,  1914,  tbe  Commission  directed  its  Counsel  to  commence  and 
prosecnte  such,  action  as  might  be  appropriate  to  enforce  compliance  by  the  com- 
pany with  the  Commiasion*8  order  with  respect  to  service  on  the  subway  lines  or 
to  recover  penalties  for  the  violation  thereof. 


Interborougli  Rapid  Transit  Company  —  Service  on  subway  to  Brooklyn  dur- 
ing non-rush  hours 

Case  No.  1892, 

Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  to  determine  whether 
an  order  should  be  made  requiring  the  Interborough  Rapid  Transit  Company  to 
provide  more  frequent  service  to  Brooklyn  during  the  non-rush  hours.  The  Com- 
mission on  December  8,  1914,  directed  (see  blank  form  of  hearing  resolution, 
page  381)  that  a  hearing  be  had  on  December  16,  1914.  Hearings  were  had  on 
December  16  and  17,  1914,  when  the  hearing  was  closed. 


Long  Island  Railroad  Company  —  Service,  equipment  and  stations  on  Atlantic 

and  Rockaway  Beach  Divisions 

Case  No.  1544, 

Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices,  equipment,  appliances,  stations,  property  and  service  of  the  Long 
Island  Railroad  Company  on  its  Atlantic  and  Rockaway  Beach  Divisions.  Hear- 
ings were  had  on  July  30,  1912,  and  on  subsequent  dates  to  September  10,  1912. 

Thereupon  the  Commission  issued  the  following  order: 


In  thb  Mattes 

OF  THB 

Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices,  equipment,  appliances, 
property  and  service  of  the  Long  Island  Railroad 
Company  on  the  Atlantic  Avenue  Division  and  the 
Rockaway  Beach  Division. 


Case  No.  1544. 
Order  Discontinuing 

Proceeding 
December  20.  1914 


Hearings  having  been  duly  had  in  the  above  entitled  matter  on  July  30.  1912, 
and  adjourned  dates  to  September  10,  1912,  pursuant  to  a  resolution  adopted  by 
the  Commission  on  July  23,  1912,  Honorable  Cleorge  V.  S.  Williams,  Commissioner, 
presiding,  C.  L.  Addison,  Esquire,  appearing  for  the  Long  Island  Railroad  Company, 
and  several  complainants  appearing  by  representatives  or  in  person,  Arthuc 
DuBoIs,  Esquire,  and  Harry  M.  Chamberlain,  Esquire,  Assistant  Counsel,  attending 
for  the  Commission,  and  certain  improvements  having  been  made  In  the  service  on 
the  lines  involved  in  the  proceeding,  and  the  question  of  further  Improvements 
being  now  considered  by  tne  Commission  in  another  proceeding  known  as  Case 
No.  1891,  it  is 

Ordered,  That  the  proceeding  herein  be  and  the  same  hereby  is  discontinued, 
without  prejudice,  however,  to  any  further  order  or  proceedings  with  reference  to 
any  of  the  matters  covered  by  this  proceeding. 


Long  Island  Railroad  Company  —  (Service  on  lines  of  railroad  from  and  to 
Long  Island  City  and  on  Thirty -Fourth  Street-Long  Island  City  Ferry 

Line 

Case  No.  175«'). 

Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
Improvements  in  and  additions  to  the  service  of  the  Long  Island  Railroad  Company 
on  its  lines  of  railroad  between  Ix)ng  Island  City  and  other  points  within  the 
First  District,  and  on  the  ferry  line  between  34th  street.  Borough  of  Manhattan, 
and  Long  Island  City,  in  the  Borough  of  Queens.  Hearings  were  bad  on  Novem* 
ber  7,  1013,  and  on  subsequent  dates  to  February  3,  1914. 
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Thereupon  the  Commission  issued  the  following  order: 


In  thb  Matter 

OF  THB 

Hearing  on  the  motion  of  the  Commission  on  the 
question  of  improvements  In  and  additions  to  the 
service  of  the  Long  Island  Bailed  ad  Company  on 
its  lines  of  railroad  between  Long  Island  City  and 
other  points  within  the  First  District,  and  on  the 
ferry  line  between  Thirty-fourth  Street,  Borough  of 
Manhattan,  and  Long  Island  City. 


Case  No.  1758, 

Discontinuance  Order 

February  6,  1914 


A  hearing  having  been  duly  bad  in  the  above  entitled  proceeding  by  and  before 
the  Commission  on  November  7,  November  14,  December  5  and  December  19,  191o. 
and  February  3,  1914,  Commissioner  Cram  presiding,  C.  L.  Addison  appearing  for 
the  Long  Island  Ballroad  Company,  Jacob  Eifert  appearing  for  the  Upper  Flushing 
Improvement  Association.  George  J.  Byan  appearing  for  the  Long  Island  City 
Business  Men's  Association  and  the  Chamber  of  Commerce  of  the  Borough  of 
Queens,  William  Bylance  appearing  for  a  number  of  complainants  and  E.  M.  Deegan, 
Assistant  Counsel,  attending  for  the  Commission;  and  it  appearing  that  during 
the  pendency  of  this  proceeding  the  Long  Island  Ballroad  Company  has  made 
changes  and  improvements  in  and  additions  to  the  service  on  its  railroad  lines 
between  Long  Island  City  in  the  Borough  of  Queens  and  other  points  within  the 
First  District  and  on  its  ferry  line  between  34th  street  in  the  Borough  of  Man- 
hattan  and  Long  Island  City,  which  changes,  improvements  and  additions  are 
satisfactory  to  the  Commission,  and  the  Commission  being  of  the  opinion  that  this 
proceeding  should  be  discontinued,  it  is 

Ordered.  That  the  above  entitled  proceeding  be  and  hereby  is  discontinued  with- 
out  prejudice  to  the  reopening  of  the  same  at  any  time  or  times  before  the  Cora- 
mission  and  further  proceedings  therein  or  to  the  making  of  any  order  or  orders  in 
another  proceeding  in  respect  to  the  subject  matter  of  this  proceeding. 


Long  Island  Railroad  Company  —  Complaint  of  Jamaica  Station  Association 
as  to  aervice  and  station  facilities  at  Union  Hall  Street  station 

Case  No.  1757, 
Opinion 
Final  Order 
Extension  Orders 
Amending  Order 

This  proceeding  was  begun  upon  the  complaint  of  the  Jamaica  Station  Asso- 
ciation against  the  Long  Island  Ballroad  Company  as  to  the  train  service  and 
station  facilities  at  its  Union  Hall  Street  station.  Hearings  were  had  on  Novem- 
ber 25,  and  December  3  and  13,  1913.  On  January  16,  1914,  the  Commission 
rendered  an  opinion  (see  5  P.  S.  C.  B.  [Ist  Dist.  N.  Y.l,  10). 

Thereupon  the  Commission  issued  the  following  order : 


Jamaica  Station  Association 

Complainant 
againet 

Tub  Loku  Island  Baileoad  Company 

Defendant 

Train    service    and    station    facilities    at    Union    Hall 

Street  Station 


Case  No.  1757, 

Order 

January  16,  1914 


The  complaint  herein  dated  November  7,  1913,  having  been  received  and  served 
upon  The  Long  Island  Kailroad  Company  and  thereafter  a  bearing  having  been 
dulv  held  on  November  25  and  December  3,  1913,  before  Honorable  (*eorge  V.  8. 
Williams,  Commissioner,  and  on  December  15,  1918,  before  Honorable  John  E. 
EustlH,  Commissioner,  (>eorge  E.  CogHwell  appearing  for  the  complainant,  C.  L. 
Addison  appearing  for  The  Long  Island  Ballroad  Company,  Arthur  DuBois,  Assistant 
Counsel,  attending  for  the  Oommlssion,  and  it  appearing  after  said  hearing  that 
the  regulations,  service  and  equipment  of  The  Tiong  Island  Railroad  Companv  on 
its  Main  Line  and  Montauk  Division  with  respect  to  Union  Hall  Street  Station  has 
been  and  Is  In  certain  respects  unreasonable.  Inadequate  and  Improper,  and  It 
being  the  Judgment  of  the  Commission  that  additional  station  facilities,  service, 
equipment  and  devices  should  be  provided  In  connection  with  the  transportation 
of  persons  and  property  at  Union  Ilall  Street  Station  In  order  to  secure  adequate 
service  or  facilltleB. 
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Void,  therefore,  it  is 

Ordered,  That  the  Long  Island  Railroad  Company  be  and  hereby  is  directed 

(1)  To  extend  and  rearrange  the  runs  on  all  local  electric  trains  except  train 
No.  1572  leaving  Flatbush  Avenue  at  7  :2d  a.  m..  train  No.  1652  leaving  Flatbush 
Avenue  at  5  :25  p.  m.,  an  extra  train  leaving  Flatbush  Avenue  at  5  :53  p.  M.,  train 
No.  1587  leaving  Jamaica  at  8 :04  a.  h.  and  train  No.  1667  leaving  Jamaica  at 
6 :05  p.  H.,  now  operating  between  Flatbush  Avenue  and  Jamaica,  so  that  a  stop 
shall  be  made  by  each  train  to  talce  on  and  leave  passengers  at  Union  Hall  Street 
Station.     This  provision  shall  talce  effect  not  later  than  February  2,  1914. 

(2)  To  stop,  for  the  purpose  of  talcing  on  and  leaving  passengers  at  Union  Hall 
Street  Station,  trains  which  are  or  which  shall  be  due  to  arrive  at  or  leave  from 
Jamaica  Station  at  approximately  the  following  hours: 


Main 

Line 

West  Bound 

East  Bound 

Train 

Time  at 

Train 

Time  at 

No. 

Jamaica 

From 

No. 

Jamaica 

To 

503 

6  :31  A.M. 

Oyster  Bay 

516 

0:20  A.M. 

Oyster  Bay 

221 

6:51  A.M. 

Ronkonkoma 

1»32 

10:41  A.M. 

Ronkonkoma 

605 

7  :05  A.M. 

Port  Jefferson 

642 

3  :24  P.M. 

Oyster  Bay  and 

615 

8:10  A.M. 

Port  Jefferson 

Port  Jefferson 

225 

8:42  A.M. 

Ronkonkoma 

544 

4:03  P.M. 

Oyster  Bay 

521 

8:57  A.M. 

Oyster   Bay 

240 

4  :35  P.M. 

Ronkonkoma 

530 

3:40  P.M. 

Oyster  Bay 
Wading  River 

244 

5  :22  P.M. 

Ronkonkoma 

635 

5  :36  P.M. 

256 

5  :45  P.M. 

MineoU 

264 

6:12  P.M. 

Riverbead 

564 

6:37  P.M. 

Oyster  Bay 

MoNTAUK  Division 

West  Bound 

Train  No. 

Time  at  Jamaica 

From 

85 

6 :20  A.M. 

Babylon 

« 

80 

7  :32  A.M. 

Babylon   & 

N. 

Y.    B.   E. 

03 

7  :58  A.M. 

Babylon 

97 

8:34  A.M. 

Babylon   & 

N. 

Y.    B.    E. 

103 

0:32  A.M. 

Babylon 

67 

5  :25  P.M. 

Patch  o^'ue 

110 

6:13  P.M. 

Babylon 

(3)  To  construct  and  maintain  on  the  westbound  platform  of  Union  Hall  Street 
Station  suitable  separate  toilets  for  men  and  women.  This  provision  shall  take 
effect  not  later  than  April  1,  1914. 

(4)  To  make  such  changes  and  rearrangement  of  stations  and  station  platforms 
as  may  be  necessary  to  permit  of  the  operation  and  stopping  of  trains  as  herein- 
before provided. 

Further  ordered,  That  this  order  Is  without  prejudice  to  the  making  of  a  further 
order  as  to  service  or  conditions  at  this  station. 

Further  ordered.  That  this  order  shall  remain  in  force  until  changed  or  modified 
by  further  order  of  the  Commission. 

Further  ordered.  That  The  Long  Island  Railroad  Company  notify  the  Public 
Service  Commission  for  the  First  District  not  later  than  January  24,  1014,  whether 
the  terms  oT  this  order  arc  accepted  and  will  be  obeyed. 

• 

Application  dated  January  20,  1014,  having  l)een  made  by  the  company  for  an 
extension  of  time  within  which  to  comply  with  the  provisions  of  paragraph  (2) 
of  the  order  of  January  16,  1014,  relating  to  the  stopping  of  certain  trains  at  the 
Union  Hall  Street  station,  the  Commission  on  January  30,  1014,  issued  an  order 
(see  lilank  form  of  extension  order,  page  370)  granting  the  desired  extension  to 
March  4,  1014,  and  requiring  the  Long  Island  Railroad  Company  to  file  with  the 
Commission  by  February  16,  1014,  a  written  report  stating  the  number  of  passen- 
gers using  each  of  the  trains  mentioned  in  paragraph  (2)  of  the  order  of  January  16. 
1014.  who  started  or  terminated  their  trip  at  Jamaica. 

Application  dated  March  2,  1914,  having  been  made  by  the  company  for  an 
extension  of  time  within  which  to  comply  with  the  provisions  of  paragraph  (2) 
of  the  order  of  January  16,  1914,  relating  to  the  stopping  of  certain  trains  at  the 
Union  Hall  Street  station,  the  Commission  on  March  3,  1914,  issued  an  order  (see 
blank  form  of  extension  order,  page  379)  granting  the  desired  extension  to  March 
11.  1014. 

The  company  under  date  of  March  6,  1014,  having  applied  for  a  modification  of 
the  order  of  January  16,  1014,  in  respect  to  certain  trains  recited  therein,  the 
Commission  on  March  10,  1014,  issued  the  following  order: 
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Case  No.  1757,  Obdbb  Amending  Obdeb  or  Ja.nua.bt  16,  1914 

(March  10.  1914) 

An  order  bavlnflr  been  made  herein  January  16,  1914,  directing  certain  improve- 
ments in  station  facilities  at  Union  Hall  Street  Station  and  directing  the  stopping 
of  certain  additional  trains  at  Union  Hall  Street  Station,  and  the  time  of  taking 
effect  of  certain  provisions  of  said  order  as  embodied  in  paragraph  (2)  thereof 
having  been  extended  by  the  Commission  on  January  30,  1914,  and  on  March  3. 
1914,  and  The  Long  Island  Railroad  Company,  by  letter  of  March  6.  1014,  signed 
by  C.  L.  Addison,  Assistant  to  the  President,  having  asked  for  a  modification  of 
the  said  order  in  respect  to  certain  of  the  trains  recited  therein, 

How,  therefore,  it  is 

Ordered,  That  the  said  order  made  herein  January  16,  1914,  be  and  the  same 
hereby  is  amended  to  read  as  follows : 

At  a  Stated  Meeting  of  the  Public  Service  Commission  for 
the    First    District    duly    held    at    its    ofBce    Number    154 
Nassau    Street    in    the    Borough    of   Manhattan,    City   and 
State  of  New  York,  on  the  16th  day  of  January,  1914. 
Present 

Edwabd  E.  McCall, 

Chairman, 

MiLO  R.  Maltbie, 
John  E.  Eustis, 

GEOBGE    v.    S.    WILLIAMS, 


CommiaHoners 


Jamaica  Station  Association 


against 


Complainant 


Case  No.  1757, 
Order 


The  Long  Island  Railboad  Company 

Defendant 

Train    service   and    station    facilities    at    Union    Hall 

Street  Station 


The  complaint  herein  dated  November  7,  1913,  having  been  received  and  served 
upon  The  Iiong  Island  Railroad  Company  and  thereafter  a  hearing  having  been 
duly  held  on  November  25  and  December  3,  1913,  before  Honorable  George  V.  S. 
Williams,  Commissioner,  and  on  December  15,  1913,  before  Honorable  John  K. 
Eustis,  Commissioner,  George  E.  Cogswell  appearing  for  the  complainant,  C.  L. 
Addison  appearing  for  The  Long  Island  Railroad  Company,  Arthur  DuBols,  Assist- 
ant Counsel,  attending  for  the  Commission,  and  it  appearing  after  said  hearing 
that  the  regulations,  service  and  equipment  of  The  Long  Island  Railroad  Company 
on  its  Main  Line  and  Montauk  Division  with  respect  to  Union  Hall  Street  Station 
has  been  and  Is  in  certain  respects  unreasonable.  Inadequate  and  improper,  and  It 
being  the  Judgment  of  the  Commission  that  additional  station  facilities,  service, 
equipment  and  devices  should  be  provided  In  connection  with  the  transportation  of 
persons  and  property  at  Union  Hall  Street  Station  in  order  to  secure  adequate 
service  or  facllitleR. 

Now,  therefore,  it  is 

Ordered,  That  The  Long  Island  Railroad  Company  be  and  hereby  Is  directed 

(1)  To  extend  and  rearrange  the  runs  on  all  local  electric  trains  except  train 
No.  1572  leaving  F*latbuRh  Avenue  at  7  :23  a.  m..  train  No.  1652  leaving  Flatbush 
Avenue  at  5  :25  p.  m.,  an  extra  train  leaving  Flatbush  Avenue  at  5  :r)3  p.  m.,  train 
No.  1587  leaving  Jamaica  at  8  :04  a.  m.  and  train  No.  1667  leaving  Jamaica  at 
6  :05  p.  M.,  now  operating  between  Franklin  Avenue  and  Jamaica,  so  that  a  stop 
shall  be  made  by  each  train  to  take  on  and  leave  passengers  at  Union  Hall  Street 
Station.    This  provision  shall  take  effect  not  later  than  February  2,  1014. 

(2)  To  stop,  for  the  purpose  of  taking  on  and  leaving  passengers  at  Union 
Hall  Street  Station,  trains  which  are  or  which  shall  be  due  to  arrive  at  or  leave 
from  Jamaica  Station  at  approximately  the  following  hours: 


Main  Line 

West  Bound 

East  Bound 

Train 

Time  at 

Train 

Time  at 

No. 

Jamaica 

From 

No. 

Jamaica 

To 

503 

6:31  A.M. 

Oyster  Bay 

516 

9:20  a.m. 

Oyster  Bay 

605 

7  :05  A.M. 

Port  Jefferson 

?32 

10:41  a.m. 

Ronkonkoma 

513 

8:10 

Oyster  Bay 

642 

3:24  P.M. 

Oyster  Bay  and 

6ir» 

8:19  A.M. 

Port  Jefferson 

Port  .Jefferson 

225 

8:42  A.M. 

Ronkonkoma 

544 

4  :03  P.M. 

Oyster  Bay 

635 

5:36  P.M. 

Wading  River 

240 

4  :35  P.M. 

Ronkonkoma 

539 

3  :40  P.M. 

Oyster  Bay 

244 

5  :22  P.M. 

Ronkoskoma 

256 

5  :46  P.M. 

Mineola 

264 

6:12  P.M. 

Riverhead 

•  • 

. 

564 

6:37  P.M. 

Oyster  Bay 
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MoNTAUK  Division 


West 

Bound 

Train  No. 

Time  at  Jamaica 

From 

85 
89 
97 

103 
67 

119 

6:29  A.M. 
7:81  A.M. 
8:34  A.M. 
9:82  A.M. 
5  :25  P.M. 
6:18  P.M. 

Babylon 

Babylon   &   N.   T.   B.   E 

Babylon   &   N.   Y.    B.   E 

Babylon 

Patcbogue 

Babylon 

This  provision  shall  take  effect  not  later  than  March  18,  1914. 

The  Long  Island  Railroad  Company  shall  post  suitable  notices  of  the  stopping 
of  the  trains  recited  in  this  paragraph  in  conspicuous  places  in  the  Union  Hall 
Street  Station  and  in  the  Jamaica  Station  not  later  than  March  16th  and  shall 
keep  them  posted  for  at  least  fifteen  (15)  days. 

(3)  To  construct  and  maintain  on  the  westbound  platform  of  Union  Hall  Street 
Station  snitable  separate  toilets  for  men  and  women.  This  provision  shall  take 
effect  not  later  than  April  1,  1914. 

(4)  To  make  such  changes  and  rearrangement  of  stations  and  station  platforms 
as  may  be  necessary  to  oermlt  of  the  operation  and  stopping  of  trains  as  herein* 
before  provided. 

Further  ordered.  That  this  order  is  without  prejudice  to  the  making  of  a  farther 
order  as  to  service  or  conditions  at  this  station. 

Further  ordered.  That  this  order  shall  remain  in  force  until  changed  or  modified 
by  further  order  of  the  Commission. 

Further  ordered.  That  The  Long  Island  Railroad  Company  notify  the  Public 
Service  Commission  for  the  First  District  not  later  than  January  24,  1914,  whether 
the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

BY  THE  COMMISSION. 

Tbavis  H.  Whitney. 
(L.S.)  Seoretanf. 

This  order  amending  the  order  of  January  16,  1914.  shall  take  effect  immediately. 

Further  ordered.  That  The  Long  Island  Railroad  Company  notify  the  Commission 
not  later  than  March  17.  1914,  whether  the  terms  of  this  amendatory  order. are 
accepted  and  will  be  obeyed. 

Long  Island  Railroad  Company  —  Service  on  North  Side  Division 

Case  No.  1815, 

Hearing  Resolution 
Final  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices  and  service  of  the  Long  Island  Railroad  Comimny  on  its  North 
Side  Division.  The  Commission  on  April  17.  1914,  directed  (see  blank  form  of 
hearing  resolution,  page  381)  that  a  hearing  be  had  on  April  21,  1914.  Hearings 
were  had  on  April  21  and  28,  1914. 

Thereupon  the  Commission  issued  the  following  order: 


In  THB  Matter 

OF  THE 

Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices  and  service  of  The  Long 
Island  Railboad  Company  on  its  North  Side 
Division. 


Case  No.  1815, 
Final    Order 
May  7.   1914 


A  bearing  having  been  had  by  and  before  the  Commission  in  the  above  entitled 
matter  on  April  21,  1914,  and  Aprtl  28,  1914,  Commissioner  Cram  presiding,  C.  L. 
Addison  appearing  for  The  Long  Island  Railroad  Comimnj,  Gilbert  W.  Roberts 
appearing  for  the  Flnshlng  Association,  and  Edward  J.  Crummcy  attending  for 
the  Commission,  and  testimony  having  been  taken  on  said  hearing;  and  It  having 
been  made  to  appear  by  the  proceedings  on  said  hearing  that  The  Long  Island 
Railroad  Company  on  its  North  Side  Division  does  not  run  its  trains  with  sufficient 
frequency  or  at  reasonable  or  proper  times  from  the  Pennsylvania  terminal  to  points 
on  said  North  Side  Division,  * 

Now,  therefore,  it  is 

Ordered,  That  The  Long  Island  Railroad  Company  be  and  it  hereby  is  directed 
and  required  to  increase  Its  passenger  service  on  its  North   Side  Division  by  the 
addition  dally  except  Sunday  night  of  a  passenger  train  leaving  the  Pennsylvania 
terminal  at  12  :30  a.  m.,  or  at  a  time  not  more  than  ten  minutes  earlier  or  later 
and  stopping  at  all  stations  on  said  North  Side  Division.  ' 
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Further  ordered.  That  tbe  said  12:30  a.  m.  train  Rhall  be  in  addition  to  the 
present  scheduled  trains  of  The  Long  Island  Railroad  Company  leaving  the  Pennsyl- 
vania terminal  for  points  on  the  North  Side  Division  at  11 :37  p.  m.  and  1 :22  a.  m. 
respectively. 

Further  ordered.  That  in  all  other  respects  the  above  entitled  proceeding  be  and 
the  same  is  discontinued,  without  prejudice  to  the  reopening  of  the  case  at  any 
time  before  the  Commission  and  further  proceedings,  or  to  the  making  of  any  order 
or  orders  with  reference  to  the  subject  matter  of  this  proceeding. 

Further  ordered.  That  this  order  shall  take  effect  on  the  27th  day  of  May,  1914, 
and  shall  continue  in  force  until  changed  or  abrogated  by  further  order  of  the 
Commission. 

Further  ordered.  That  The  Long  Island  Railroad  Corapanv  notify  tbe  Public 
Service  Commission  for  the  First  District  within  Ave  days  after  tbe  service  of  a 
copy  of  this  order  upon  it  whether  the  terms  of  this  order  are  accepted  and  will  be 
obeyed. 

Long   Island   Railroad   Company  —  Service   and   equipment   on   lines   within 

First  District 

Case  No.  1801 

This  proceeding  was  begun  upon  motion  of  tbe  Commission  concerning  the  regu- 
lations, practices,  equipment,  appliances,  property  and  service  of  the  Long  Island 
Railroad  Company  on  its  lines  within  the  First  District.  The  Commission  on 
December  8,  1014,  directed  (Ree  blank  form  of  hearing  resolution,  pa^e  .^81)  that  a 
hearing  be  had  on  December  16,  1914.  Hearings  were  had  on  December  10,  22  and 
28,  1914,  when  the  hearing  was  closed. 


Nassau   Electric  Railroad  Company  and  Brooklyn   Heights   Railroad  Com- 
pany—  Service  on  Vanderbilt  Avenue  and  Sixteenth  Avenue  Lints 

Case  No.  1744, 
Final  Order 
Extension  Orders 
Denial  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices  and  service  of  the  Nassau  Electric  Railroad  Company  on  its 
Vanderbilt  Avenue  Line  and  of  the  Brooklyn  Heights  Railroad  Company  on  its 
Sixteenth  Avenue  Line,  in  the  City  of  New  York.  Hearings  were  had  on  October  17 
and  on  subsequent  dates  to  November  11,  1913. 

Thereupon  the  Commission  issued  the  following  order : 


In  thb  Matter 

OF  THE 

Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices  and  services  of  the  Nassau 
Electeic  Railroad  Company  on  its  Vanderbilt 
Avenue  line  of  cars  and  of  The  Brookltn  Heights 
Raileoad  Company  on  its  Sixteenth  Avenue  line  of 
cars  in  the  City  of  New  York. 


Case  No.  1744. 

Order 
April  24,   1914 


A  hearing  having  been  duly  had  by  and  before  the  Commission  in  the  above 
entitled  matter  on  October  17,  October  31  and  November  11.  1913,  Hon.  Qeorge 
V.  S.  Williams.  Commissioner,  presiding,  H.  M.  Chamberlain,  Assistant  Counsel, 
attending  for  the  Commission,  D.  A.  Marsh  appearing  for  the  railroad  companies, 
and  Henry  Ward  Beer  appearing  for  various  complainants;  and  the  Commission 
being  of  the  opinion  after  said  hearing  that  the  service  of  the  Brooklyn  Heights 
liailroad  Company  on  its  Sixteenth  Avenue  line  is  inadequate  in  that  said  company 
does  not  operate  cars  enough  or  with  sufficient  frequency  reasonably  to  accommo'- 
date  the  traffic  transported  by  or  offered  for  transportation  to  it  on  said  line,  and 
that  Improvements,  changes  and  additions  in  and  to  such  service  in  the  particulars 
following  ought  reasonably  to  be  made  in  order  to  accommodate  and  transport  the 
passenger  traffic  transported  by  or  offered  for  transportation  on  said  line. 

Ordered,  That  on  and  after  the  7th  day  of  May,  1914,  tbe  said  The  Brooklyn 
Heights  Railroad  Company  shall  operate  on  its  Sixteenth  Avenue  line  daily  includ- 
ing Sundays  and  holidays  in  each  direction  past  any  point  on  the  line  during  all 
hours  of  the  day  and  night  in  each  half-hour  period  beginning  on  tbe  even  hour 
and  half  hour  a  sufficient  number  of  cars  to  provide  a  number  of  seats  at  least 
equal  to  the  number  of  passengers,  except  on  week  days  between  7  :00  a.  m.  and 
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0 :00  A.  M.  weatbound  and  5 :00  p.  M.  and  7 :00  p.  m.  eastbound.  During  said 
excepted  periods  the  cam  on  said  line  shall  be  operated  in  accordance  with  the 
following  schedule : 

Westbound 

From  7  :00  a.  m.  to  7  :30  a.  m.  not  less  than  eight  (8)  cars  past  the  maxi- 
mum load  point,  namely,  the  intersection  of  Vanderbilt  Avenue  and  Bergen 
Street,  all  of  which  cars  shall  be  operated  from  a  point  at  least  as  far  east 
as  Kensington  Junction. 

Prom  7  :30  a.  m.  to  8  :00  A.  M.  not  less  than  eight  (8)  cars  past  the  maxi- 
mum load  point,  namely,  the  intersection  of  Vanderbilt  Avenue  and  Bergen 
Street,  all  of  which  cars  shall  be  operated  from  a  point  at  least  far  east 
as  Kensington  Junction. 

From  8:00  a.  m.  to  8:30  A.  M.  not  less  than  twelve  (12)  cars  past  the 
maximum  load  point,  namely,  the  intersection  of  Vanderbilt  Avenue  and 
Bergen  Street,  all  of  which  cars  shall  be  operated  from  a  point  at  least  as 
far  east  as  Kensington  Junction. 

From  8:30  a.  m.  to  9:00  a.  m.  not  less  than  fourteen  (14)  cars  past  the 
maximum  load  point,  namely,  the  intersection  of  Vanderbilt  avenue  and 
Bergen  street,  all  of  which  cars  shall  be  operated  from  a  point  at  least  as 
far  east  as  Kensington  Junction. 

Eastbound 

From  5:00  p.  m.  to  6:30  p.  M.  not  less  than  (8)  cars  from  Borough  Hall 
and  not  less  than  four  (4)  additional  cars  from  the  Loop  at  Atlantic  and 
Flatbush  Avenues  so  that  there  will  be  not  less  than  twelve  (12)  cars  past 
the  point  of  maximum  load,  namely,  the  intersection  of  Vanderbilt  Avenue 
and  Bergen  Street,  all  of  which  cars  shall  be  operated  at  least  as  far  east 
as  Kensington  Junction. 

From  5 :30  p.  m.  to  6 :00  p.  m.  not  less  than  eight  (8)  cars  from  Borough 
Hall  and  not  less  than  four  (4)  additional  cars  from  the  Loop  at  Atlantic 
and  Flatbush  Avenues  so  that  there  will  be  not  less  than  twelve  (12)  cars 
past  the  point  of  maximum  load,  namely,  the  Intersection  of  Vanderbilt 
.\ venue  and  Bergen  Street,  all  of  which  cars  shall  be  operated  at  least  as  far 
east  as  Kensington  Junction. 

From  6:00  p.  m.  to  C  r.'SO  p.  ^i.  not  less  than  ten  (10)  cars  from  Borough 
Hall  and  not  less  than  eight  (8)  additional  cars  from  the  I^roop  at  Atlantic 
ond  Flatbush  Avenues  so  that  there  will  be  not  less  than  eighteen  (18)  can 
past  the  point  of  maximum  load,  namely,  the  intersection  of  Vanderbilt 
Avenue  and  Bergen  Street,  all  of  which  cars  shall  be  operated  at  least  as 
far  east  as  Kensington  Junction. 

From  0  :30  p.  m.  to  7  :00  p.  m.  not  less  than  eight  (8)  cars  from  Borough 
Hall  and  not  less  than  six  (6)  additional  cars  from  the  Loop  at  Atlantic 
and  Flatbush  Avenues  so  that  there  will  be  not  less  than  fourteen  (14)  cars 
past  the  point  of  maximum  load,  namely,  the  intersection  of  Vanderbilt 
Avenue  and  Bergen  Street,  all  of  which  cars  shall  be  operated  at  least  as  far 
east  as  Kensington  Junction. 

Further  ordered.  That  this  order  shall  take  effect  on  the  24th  day  of  April,  1914, 
and  Khali  continue  in  force  until  changed  or  abrogated  by  further  order  of  the 
Commission. 

Further  ordered.  That  on  or  before  May  1,  1014,  said  The  Brooklyn  Heights 
Railroad  Company  notify  the  Commission  whether  the  terms  of  this  order  are 
accepted  and  will  be  obeyed. 

Application  in  writing  dated  April  30,  1914.  having  been  made  by  the  Brooklyn 
TlelKhts  Railroad  Company  for  an  extension  of  time  within  which  to  notify  the 
Commission  whetlier  the  terms  of  the  order  of  April  24,  1014.  were  accepted  and 
would  be  obeyed,  the  Commission  on  May  7,  1914,  issued  an  order  (see  blank 
form  of  extension  order,  page  379)   extending  the  time  to  May  11,  1914. 

Application  in  writing  dated  May  7.  1914,  having  been  made  by  the  Brooklyn 
Heights  Railroad  Company  for  an  extension  of  time  within  which  to  comply  with 
the  provisions  of  the  order  of  April  24,  1914,  the  Commission  on  May  15,  1914. 
issued  an  order  (see  blank  form  of  extension  onler,  page  379)  extending  the  time 
to  September  21,  1914. 

Application  in  writing  dated  October  13,  1914,  having  been  made  by  the  Brooklyn 
Heights  Railroad  Company  for  the  abrogation  of  the  order  of  April  24,  1914,  or 
that  a  rehearing  be  granted,  the  Commission  on  October  20,  1914,  issued  an  order 
denying  the  said  application.  

Nassau  Electric  Railroad  Company,  Brooklyn  Heights  Railroad  Company  and 

Biooklyn,  Queens  County  and  Suburban  Railroad  Company  —  Service  on 

street  surface  railroad  lines 

Case  No.  178Ij, 

Hearing  Resolution 
Discontinuance  Order 

This  proceeding  was  began  upon  motion  of  the  Commission  concerning  the  regU' 
latlons,  practices  and  service  of  the  Nassau  Electric  Railroad  Company,  the  Brook- 
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lyn  Heights  Railroad  Company  and  the  Brooklyn,  Queens  County  and  SuburlMin 
Railroad  Company.  The  Commission  on  January  6,  1914,  directed  (see  blank  form 
of  hearing  resolution,  page  381)  that  a  hearing  be  had  on  January  13,  1914. 
Hearings  were  had  on  January  13,  1914,  and  on  adjourned  dates  to  April  24,  1914. 

Thereupon  the  Commission  issued  the  following  order: 


In  thb  Matter 


OF  THE 


Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices  and  service  of  the  Nassau 
Electric  Railroad  Compant,  The  Brooklyn 
Heights  Railroad  Company  and  the  Brooklyn, 
Queens  County  and  Suburban  Railroad  Company. 


Case  No.  1785, 

Discontinuance  Order 

November  10,  1914 


A  hearing  having  been  duly  had  by  and  before  the  Commission  in  the  above 
entitled  matter  on  January  13,  1914,  and  certain  adjourned  dates  to  and  Including 
April  24,  1914 ;  and  said  hearing  having  had  reference  to  the  service  on  various 
surface  lines  in  Brooklvn,  all  of  which  are  included  in  a  proceeding  now  pending 
(Case  No.  1880)  ;  and  ft  appearing  that  the  service  on  all  the  lines  involved  in  the 
above  entitled  proceeding  will  be  considered  on  the  bearing  in  said  Case  No.  1880, 

Ordered,  That  the  above  entitled  proceeding  be  and  the  same  is  hereby 
discontinued. 


New    York   and    Queens    County    Railway    Company  —  Service    and    rolling 

equipment 

Case  No.  1510, 

Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices,  equipment,  property  and  service  of  the  New  York  and  Queens 
County  Railway  Company,  in  respect  to  the  number  of  cars  operated  and  the 
schedule  of  operation.    Hearings  were  had  on  June  4  and  10,  1912. 

Thereupon  the  Commission  issued  the  following  order: 


In  the  Matter 


OF  THE 


Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices,  equipment,  property  and 
service  of  the  New  York  and  Queens  County  Raii^ 
way  Company. 


Case  No.  1510, 

Discontinuance  Order 

July  30,   1914 


A  hearing  having  been  duly  held  In  the  above  entitled  matter  on  June  4  and  12, 
1912,  Hon.  J.  Sergeant  Cram,  Commissioner,  presiding,  Arthur  (!.  Peacock  appear- 
ing for  the  New  York  and  Queens  County  Railway  Company  and  Harry  M.  Chamber- 
lain, Esq.,  Assistant  Counsel,  attending  for  the  Commission ;  and  testimony  having 
been  taken ;  and  it  appearing  that  another  proceeding  known  as  Case  No.  1848  has 
been  instituted  before  the  Commission  with  respect  to  the  subject  matter  of  this 
proceeding;  it  is 

Ordered,  That  the  above  entitled  proceeding  be  and  the  same  hereby  is  discon- 
tinued, without  prejudice,  however,  to  any  further  or  other  hearing  or  the  making 
of  any  order  or  orders  with  reference  to  the  subject  matter  of  this  proceeding. 


New  York   and   Queens  County  Railway  Company  —  Service   on   Flushing- 
Jamaica  Line 

Case  No.  1774, 

Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices  and  service  of  the  New  York  and  Queens  County  Railway  Com- 
pany on  its  Flashing- Jamaica  Line.  Hearings  were  had  on  December  30,  1913, 
January  20  and  February  2  and  13,  1914. 
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Thereupon  the  Commission  issued  the  following  order: 


In  thb  Matter 


OF  THE 


Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices  and  service  of  the  New 
York  and  Qi:ben8  County  Railway  Company  on  its 
Flushing-Jamaica  Line. 


Case  No.  1774. 
y   Order  of  Discontinuance 
Febiuary  20,  1914 


A  hearing  having  been  duly  held  In  this  proceeding  on  December  30,  1013,  and 
on  certain  adjourned  dates,  and  the  Commission  being  of  opinion  that  the  New 
York  and  Queens  County  Railway  Company  by  certain  changes  in  its  operation 
have  improved  the  conditions  complained  of, 

Now,  therelore,  it  is 

Ordered,  That  this  proceeding  be  and  hereby  Is  discontinued. 


New  York  and  Queens  County  Railway  Company  —  Service  and  equipment 

Case  No.  1848, 

Hearing  Resolution 
Final  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
additions  to  the  service  and  equipment  of  the  New  York  and  Queens  County  Rail- 
way Company.  The  Commission  on  July  1.  1914  (see  blank  form  of  hearing  reso- 
lution, page  381)  that  a  hearing  be  had  on  July  i>,  1014.  Hearings  were  had  on 
July  9,  1914,  and  on  subsequent  dates  to  November  G.  1914. 

Thereupon  the  Commission  Issued  the  following  order : 


In  the  Matter 


OP  the 


Hearing  on  the  motion  of  the  Commission  on  the 
question  of  additions  to  the  service  and  equipment 
of  the  New  York  and  Queens  County  Railway 
Company. 


Case  No.  1848, 

Final    Order 

November  20,   1914 


The  Commission  being  of  the  opinion  after  a  hearing  duly  held  before  Honorable 
J.  Sergeant  Cram,  Commissioner,  presiding,  on  July  0.  1914.  July  10.  1914,  July  23, 
1914,  and  after  a  rehearing  before  the  whole  Commission  on  October  27,  1914, 
November  5,  1914,  and  November  G,  1914,  James  L.  Quackenbush.  by  Arthur  G. 
Peacock,  appearing  for  the  New  York  &  Queens  County  Railway  ( ompany,  and 
Edward  J.  Crummey  attending  for  the  Commission,  that  the  rp;;ulatlonR  and  service 
of  the  Ne<w  York  &  Queens  County  Railway  (.'ompany  have  been  and  are  Inadequate 
in  that  too  few  cars  are  operated  on  its  lines  below  named, 

3^010,  therefore,  it  is 

Ordered,  That  the  New  York  &  Queens  County  Railway  Company,  on  the  lines 
below  set  forth,  operate  daily,  exclusive  of  Sundays  and  holidays,  past  every  point 
on  each  line  in  each  direction,  during  each  half  hour  period,  beginning  with  a  half 
hour  and  even  hour,  a  sufficient  number  of  cars  to  provide  a  number  of  seats  at 
least  equal  to  the  number  of  passengers,  or 

(1)  On  the  College  Point,  FlUHbing  and  Flushing  Bridge  Lines  as  a  combined 
service  on  Jackson  Avenue  between  the  New  York  terminal  of  Queensboro  Bridge 
and  50th  street,  Jackson  Avenue,  not  less  than  22  cars  with  a  seating  capacity  of  at 
least  3G  per  car,  in  each  half  hour  period. 

A.  On  the  College  Point  Line  at  least  R  cars  shall  be  operated  through  to 
(*ollege  Point  in  each  half  hour  period  from  G  :30  to  9 :00  A.  M.  and  4  :30  to  7  :S0 
p.  M.  The  intervals,  however,  between  cars  from  9 :00  a.  m.  to  4 :30  p.  M.  and 
from  7  :30  p.  m.  to  0  :00  p.  m.  shall  not  be  greater  than  10  minutes. 

K.  On  the  Flushing  Line  at  least  5  cars  shall  be  operated  through  to  South 
Parsons  Avenue,  Flushing,  in  each  half  hour  period  from  G  :30  to  9  :00  a.  m.  and 
4  :30  to  7  :30  p.  M.  The  intervals,  however,  between  cars  from  9  :00  a.  m.  to  4  :30 
p.  M.  shall  not  be  greater  than  10  minutes  and  from  7  :30  p.  m.  to  12  midnight  not 
greater  than  7%  minutes. 

C.  On  the  Flushing  Bridge  Line  at  least  3  cars  shall  be  operated  on  the  Flushing 
Bridge  Line  through  to  Flushing  Bridge  in  each  half  hour  period  from  6 :30  to 
9  :00  A.  M.  and  from  4  :3q  to  7  :30  p.  m. 
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(2)  On  the  Steinway  lAne  not  less  than  18  cars,  with  a  seating  capacity  of  at 
least  36  per  car,  in  each  half  hour  period.  The  intervals,  however,  shall  not  be 
more  than  10  minutes  between  cars  from  9  :00  a.  m.  to  4  :30  p.  M.  and  from  7  :30 
to  12  midnight 

(3)  On  the  Corona  Line  not  less  than  12  cars,  with  a  seating  capacity  of  at 
least  36  per  car,  in  each  half  hour  oerlod.  The  Intervals,  however,  shall  not  be 
more  than  10  minutes  between  cars  from  9  :00  a.  m.  to  4  :30  p.  m.  and  from  7  :30 
p.  M.  to  12  midnight. 

(4)  On  the  Dutch  Kills  Line  not  less  than  13  cars,  with  a  seating  capacity  of 
at  least  36  per  car,  in  each  half  hour  period.  The  intervals,  however,  shall  not 
be  more  than  10  minutes  between  cars  from  9 :00  a.  m.  to  4  :30  p.  m.  and  from 
7:30  p.  M.  to  12  midnight. 

(5)  On  the  Broadway  Line  not  less  than  3  cars,  with  a  seating  capacity  of  at 
least  36  per  car,  in  each  half  hour  period.  The  intervals,  however,  shall  not  be 
more  than  15  minutes  between  cars  from  9 :00  a.  m.  to  4  :30  p.  m.  and  from  7  :30 
p.  M.  to  12  midnight. 

(6)  On  the  Calvary  Line  not  less  than  4  cars,  with  a  seating  capacity  of  at 
least  36  per  car,  in  each  half  hour  period.  The  intervals,  however,  shall  not  be 
more  than  15  minutes  between  cars  from  9  :00  a.  m.  to  4  :30  p.  m.  and  from  7  :30 
to  12  midnight. 

(7)  On  the  Flushing  Avenue  Line  not  less  than  3  cars,  with  a  seating  capacity 
of  at  least  36  per  car,  in  each  half  hour  period.  The  intervals,  however,  shall  not 
be  more  than  15  minutes  between  cars  from  9 :00  a.  m.  to  4  :30  p.  m.  and  not  more 
than  20  minutes  from  7  :30  p.  m.  to  12  midnight. 

(8)  On  the  Ravenswood  Line  not  less  than  3  cars,  with  a  seating  capacity  of 
at  least  36  per  car,  in  each  half  hour  period.  The  Intervals,  however,  shall  not  be 
more  than  15  minutes  between  cars  from  9  :00  a.  m.  to  4  :30  p.  m.  and  not  more 
than  20  minutes  from  7  :30  p.  m.  to  12  midnight. 

(9)  On  the  Jamaica-Flushing  Line  not  less  than  3  cars,  with  a  seating  caoadty 
of  at  least  36  per  car,  in  each  half  hour  period.  The  intervals,  however,  shall  not 
be  more  than  15  minutes  between  cars  from  9 :00  a.  m.  to  4  :80  p.  M.  and  from 
7 :30  p.  M.  to  12  midnight 

(10)  On  the  Long  Island  City  shuttle  line  not  less  than  10  cars,  with  a  seating 
capacity  of  at  least  36  per  car,  in  each  half  hour  period.  The  intervals,  however, 
shall  not  be  more  than  6  minutes  between  cars  from  9  :00  a.  m.  to  4  :30  p.  M.  and 
from  7  :30  p.  m.  to  9  :00  p.  M.  and  not  more  than  10  minutes  from  9  :00  p.  m.  to 
12  midnight 

Further  ordered.  That  the  said  New  York  ft  Queens  County  Railway  Company 
on  all  its  lines  operate  on  Sundays  and  holidays  past  every  point  on  each  line  in 
each  direction,  during  each  half  hour  period,  beginning  with  a  half  hour  and  even 
hour,  a  sufficient  number  of  cars  to  provide  a  number  of  seats  at  least  equal  to  the 
number  of  passengers. 

Further  ordered.  That  within  ten  (10)  davs  after  Rcrvlcc  on  it  of  a  copy  of  this 
in  force  until  further  modified  or  abrogated  by  further  order  of  the  Commission : 
and 

Further  ordered.  That  this  order  take  effect  on  December  17.  1914,  and  remain 
order  the  New  York  and  Queens  County  Railway  Company  notify  the  Commission 
whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Upon  application  of  the  company,  dated  December  2.  1014,  for  an  extension  of 
time  within  which  to  notify  the  Commission  whether  the  terms  of  the  order  of 
November  20,  1914,  were  accepted  and  would  be  obeyed,  the  Commission  on  Decem- 
ber 4,  1014,  Issued  an  order  (see  blank  form  of  extension  order,  page  379)  granting 
such  extension  to  December  8,  1914. 

On  December  21,  1914,  there  was  served  upon  the  Commission  copies  of  an 
affidavit  and  Order  to  show  cause  in  a  proceeding  in  the  Supreme  Court,  New  York 
County,  of  the  People  of  The  City  of  New  York  ex  reh  the  Flushing  Association, 
plaintiff,  against  Edward  E.  McCall,  Chairman,  et  ol.,  the  Public  Service  Com- 
mission of  the  State  of  New  York  for  the  First  District  and  the  New  York  and 
Queens  County  Railway  Company,  defendants,  why  a  Writ  of  Prohibition  should 
not  be  issued  restraining  the  Commission  from  any  further  proceeding  upon,  or 
any  consideration  of,  the  communication  dated  December  8,  1914,  from  the  New 
York  and  Queens  County  Railway  Company,  or  of  any  other  application  of  the 
New  York  and  Queens  County  Railway  Company  for  a  modification  of  the  order  in 
this  matter  issued  by  the  Commission  on  November  20,  1914,  as  to  the  car  service 
of  that  company.  On  December  22,  1914,  the  papers  were  referred  to  Counsel  to 
the  Commission  for  appropriate  action. 

Upon  the  return  of  the  Writ,  the  petition  was  dismissed  ui>on  a  stipulation  that 
the  Relator  would  be  given  an  opportunity  to  be  heard  as  to  a  modification  of  the 
order  of  the  Commission  of  November  20,  1914. 
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New   York   Consolidated   Railroad   Company  —  Service   on    Brighton    Beach 

Elevated  Line 

Case  No.  1847, 

Heariue  Resolution 
Final  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations,  practices  and  service  of  the  New  York  Consolidated  Railroad  Company  on 
Its  Brighton  Beach  Elevated  Line.  The  Commission  on  July  0.  1914,  directed  (see 
blank  form  of  hearing  resolution,  page  381)  that  a  hearing  be  had  on  July  24, 
1014.     Hearings  were  had  on  July  24,  and  August  5  and  21,  1914. 

Thereupon  the  Commission  issued  the  following  order : 


In  thb  Matter 

OF  THE 

Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices  and  service  of  the  Nnw 
York  Consolidatkd  Railroad  Company  on  its 
Brighton  Beach  Line. 


Case  No.  1847, 

Order 
August  21,  1914 


A  hearing  having  been  had  by  and  before  the  Commission  in  the  above  entftied 
matter  on  July  24,  August  5  and  August  21.  1914,  Commissioner  Williams  presid- 
ing; and  the  Commission  being  of  the  opinion  after  said  hearing  that  the  regu- 
lations, practices  and  service  of  the  said  New  York  Consolidated  Railroad  Company 
on  its  Brighton  Beach  Line  in  the  Boroughs  of  Brooklyn  and  Manhattan,  City  of 
New  York,  are  unreasonable,  improper  and  Inadequate  in  that  said  company  does 
not  operate  trains  enough  and  cars  enough  reasonably  to  accommodate  the  traflBc 
transported  by  or  offered  for  transportation  to  It  on  said  line  and  does  not  operate 
trains  with  sufficient  frequencv  reasonably  to  accommodate  such  traffic:  and  the 
Commission  being  of  the  opinion  after  said  hearing  that  changes  in  said  regula- 
tions, practices  and  service  of  said  company  in  the  manner  hereinafter  specl0ed 
ought  reasonably  to  be  made,  it  Is 

Ordered,  That  the  New  York  OouRoIldated  Railroad  Company  be  and  It  hereby 
Is  directed  and  required  to  operate  on  its  Brighton  Beach  Line  dally  except  Sun- 
days and  holidays  through  to  Park  Row  Station,  Manhattan,  three  of  the  trains 
now  operated  on  said  Brighton  Beach  Line  to  Fulton  Ferry  Station.  Brooklyn,  and 
passing  Franklin  Avenue  Station  between  7:45  a.  m.  and  8:30  a.  M. 

Further  ordered.  That  this  order  shall  in  no  wise  be  construed  to  lessen  the 
service  now  operated  to  Park  Row  Station,  Manhattan,  on  the  said  Brighton  Beach 
Line. 

Further  ordered,  That  this  order  shall  take  effect  immediately  and  shall  continue 
in  force  until  changed  or  abrogated  by  further  order  of  the  Commission. 

Further  ordered.  That  the  New  York  Consolidated  Railroad  Company  shall  notify 
the  Public  Service  Commission  for  the  First  District  within  five  (5)  days  after 
service  of  a  copy  of  this  order  upon  it  whether  the  terms  of  this  order  are  accepted 
and  will  be  obeyed. 

New  York  Consolidated  Railroad  Company  and  Nassau  Electric  Railroad  Com- 
pany—  Service  and  equipment  on  Sea  Beach  and  West  End  Lines 

Case  No.  1706, 

Extension  Orders  as  to  Final  Order  "A" 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  regu- 
lations, practices,  service  and  stations  of  the  New  York  Consolidated  Railroad  Com- 
pany on  its  8ea  Beach  Line.  Hearings  were  had  on  July  22  and  on  subsequent 
dates  to  December  16,  1913.  On  December  26,  1913,  the  Commission  Issued  an 
order  amending  the  title  of  the  proceeding  by  making  the  Nassau  Electric  Railroad 
Company  a  par^y  to  the  proceeding.  On  the  same  date  the  Commission  rendered 
an  opinion  (see  4  P.  S.  C.  R.  [1st  Dlst.  N.  Y.],  010),  and  issued  Final  Orders  "A'* 
and  '*  B,"  requiring  certain  improvements  In  service  and  shelters  on  the  Sea  Beach 
and  West  End  Lines. 

Application  in  writing  dated  January  14,  1914,  having  been  made  by  the  New 
York  Consolidated  Railroad  Company  and  the  Nassau  Electric  Railroad  Company 
for  an  extension  of  time  within  which  to  comply  with  the  provisions  of  paragraphs 
(4)  and  (5)  of  Final  Order  "A**  of  December  26,  1913,  relating  to  shelters  at  Fort 
Hamilton  parkway  and  New  Utrecht  avenue,  the  Commission  on  January  27,  1914, 
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issued  an  order  (see  blank  form  of  extension  order,  page  379)  extending  the  time 
to  Marcb   15,   1914. 

Application  In  writing  dated  Marcb  24,  1914,  having  been  made  by  tbe  New 
York  Consolidated  Railroad  Company  and  tbe  Nassau  Electric  Railroad  Company 
for  a  further  extension  of  time  within  which  to  comply  with  the  provisions  of 
paragraphs  (4)  and  (5)  of  Final  Order  "A"  of  December  26,  1918,  relating  to 
shelters  at  Fort  Hamilton  parkway  and  New  Utrecht  avenue,  the  Commission  on 
April  3,  1914,  issued  an  order  (see  blank  form  of  extension  order,  page  379)  further 
extending  the  time  to  April  15,  1914. 

Application  in  writing  dated  April  15,  1914,  having  been  Qiade  by  the  New  York 
Consolidated  Railroad  Company  and  the  Nassau  Electric  Railroad  Company  for 
the  discontinuance  or  suspension  of  paragraph  (5)  of  Final  Order  "A**,  of  Decem- 
ber 26,  1913,  relating  to  the  construction  of  a  shelter  at  New  Utrecht  avenue  and 
62d  street,  and  the  companies  having  thereafter  made  oral  application  through 
John  J.  Dempsey  for  a  further  extension  of  time  to  June  1,  1914,  within  which  to 
comply  with  said  requirement  of  the  order,  the  Commission  on  May  7,  1914,  issued 
an  order  (see  blank  form  of  extension  order,  page  379)  denying  the  application  for 
the  discontinuance  or  suspension  of  the  provisions  of  paragraph  (5)  of  the  said 
order,  and  granting  a  further  extension  of  time  to  June  1,  1914. 

Communications  dated  June  2,  1914,  having  been  received  from  the  New  York 
Consolidated  Railroad  Company  and  the  Nassau  Electric  Railroad  Company  asking 
that  the  compliance  with  the  provisions  of  paragraphs  (4)  and  (5)  of  Final  Order 
"A'*  of  December  26,  1913,  relating  to  shelters  at  Fort  Hamilton  parkway  and  New 
Utrecht  avenue,  be  held  in  abeyance  until  such  time  as  the  shelter  and  canopy 
could  be  provided  without  Interfering  with  the  reconstruction  work  on  the  Sea 
Beach  and  West  End  Lines,  the  Commission  on  June  12,  1914,  issued  an  order  (see 
blank  form  of  extension  order,  page  379)  extending  such  time  without  date,  subject 
to  the  making  of  an  order  by  the  Commission  fixing  a  date  when  the  foregoing 
extension  of  time  should  expire  and  when  the  companies  should  proceed  to  comply 
with  the  provisions  of  the  order. 

On  December  18,  1914,  a  report  by  the  Chief  of  the  Transit  Bureau  of  the  Com- 
mission, dated  November  28,  1914,  as  to  observations  made  of  the  car  service  on 
the  West  End  Line  of  the  New  York  Consolidated  Railroad  Company  and  the  Nassau 
Electric  Railroad  Company  was  referred  to  the  Counsel  to  the  Commission  with 
directions  to  commence  an  action  to  enforce  compliance  by  the  said  companies  with 
Final  Order  "  B  *'  adopted  December  26,  1913,  In  regard  to  the  service  on  the  West 
End  Line,  or  to  recover  penalties  for  the  violation  of  the  order. 


New  York  Consolidated  Railroad  Company,  Nassau  Electric  Railroad  Com- 
pany and  South  Brooklyn  Railway  Company  —  Saturday,  Sunday  and 
holiday  service  on  elevated  lines  in  Brooklyn 

Case  No.  1850, 

Hearing    Resolution 
Discontinuance  Order 

This    proceeding    was    begun    upon    motion   of   the   Commission   concerning   the 

regulations,  practices  and  service  of  the  New  York  Consolidated  Railroad  Company, 

the  Nassau  Electric  Railroad  Company,  and  the  South  Brooklyn  Railway  Company, 

on  the  Bay  Ridge,  West  End,  Culver,  Brighton  Beach,  Fnlton  Street,  Myrtle  Avenue, 

Lexington    Avenue,    Broadway-Canarsle    and    Broadway-Cypress    Hills    Lines,    on 

Saturdays,  Sundays  and  holidays.  The  Commission  on  July  1,  1914,  directed   (see 

blank   form  of  bearing   resolution,   page  381)    that  a  hearing  be  had  on   July  9. 

1914.     Hearings  were  had  on  July  9,  16  and  30,  1914,  and  adjourned  subject  to 

call. 
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Thereupon  the  Commission  Issued  the  following  order: 

In  the  Mattbb 

OF  THE 

Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices  and  service  of  the  Nkw 
York  Consolidatbd  Railroad  Company,  the  Nassau 
Electric  Railroad  Companx,  and  the  South  Brook- 
lyn Railway  Company  on  the  Bay  Ridge,  West  End. 
Culver,  Brighton  Beach,  Fulton  Street,  Myrtle 
Avenue,  Lexington  Avenue,  Broadway-Canarsle  and 
Broadway-Cypress  Hills  Lines. 


Case  No.   1850. 
Order  Discontinuing 

Proceeding 
December  20,   1914 


Saturday,  Sunday  and  holiday  service 

Hearings  having  been  duly  had  In  the  above  entitled  matter  on  July  0.  1914. 
and  adjourned  dates  to  July  liO,  1914,  pursuant  to  a  resolution  adopted  bv  the 
Commission  on  July  1.  1914,  before  Honorable  (jeorgc  V.  S.  Williams,  i'ommlHHloDer, 
J.  J.  Dempsey,  Esquire,  and  S.  W.  Huff,  Esquire,  appearing  for  the  New  York 
Consolidated  Railroad  Company,  and  Harrv  M.  Chamberlain,  Esquire,  Assistant 
Counsel,  attending  for  the  I'ommlHsion ;  and  the  matterH  involved  In  this  proceed- 
ing being  now  considered  by  the  Commission  in  another  proceeding  known  as 
Case  No.   1882,  it  is 

Ordered,  That  the  above  entitled  proceeding  be  and  the  same  hereby  is  discon- 
tinued without  prejudice,  however,  to  any  further  order  or  proceedings  with  refer- 
ence to  any  of  the  matters  covered  by  this  proceeding. 


New  York  Consolidated  Railroad  Company  et  aL— Service  to  and  across 

Brooklyn  bridge 

Case  No.  1777 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the 
regulations,  practices,  equipment,  appliances  and  service  of  the  New  York  Con- 
solidated Railroad  Company,  the  Nassau  Electric  Railroad  Company  and  the  South 
Brooklyn  Itailway  Company  in  respect  to  the  transportation  of  passengers  to  and 
across  the  Brooklyn  bridge.  Hearings  were  had  on  January  6,  1914,  and  on 
subsequent  dates  to  March  24,  1914,  when  the  hearing  was  closed. 


New  York  Consolidated  Railroad  Company,  Nassau  Electric  Railroad  Com- 
pany and  South  Brooklyn  Railway  Company  —  Service  on  elevated  lines 

Case  No.  1882, 

Hearing   Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  as  to  the  regulations, 
practices  and  service  of  the  New  York  Consolidated  Railroad  Company,  the  Nassau 
Electric  Railroad  Company  and  the  South  Brooklyn  Railway  Company  on  their 
respective  lines  of  elevated  railroads.  The  Commission  on  October  27,  1014, 
directed  (see  blank  form  of  hearing  reMolutlon,  page  llHl)  that  a  hearing  be 
had  on  November  9,  1914.  Hearings  were  had  on  November  9,  and  on  subsequent 
dates  to  December  15,  1914,  when  the  hearing  was  adjourned  subject  to  call. 
Further  hearing  was  had  on  December  31,  1914,  and  adjourned  to  January  6,  1915. 


New  Yorky  New  Haven  and  Hartford  Railroad  Company  —  Service  on  Harlem 

River  Branch  to  and  from  City  Island  (Bartow) 

Case  No.  1879, 

Hearing   Resolution 
Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  as  to  the  adequacy 
of  the  service  on  the  Harlem  River  Branch  of  the  New  York,  New  Haven  and 
Hartford  Railroad  Company  between  the  Harlem  River  Station  and  City  Island 
(Bartow).     The   Commission   on   October   20,   1914,   directed    (see   blank   form   of 
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hearing  resolution,  page  381)   that  a  bearing  be  had  on  October  26,  1914.     Hear- 
ings were  bad  on  October  26,  and  November  0  and  16,  1014. 

Thereupon  the  Commission  issued  the  following  order: 


In  thb  Matter 

OF  THB 

Hearing  on  the  motion  of  the  Commission  as  to  the 
adequacy  of  service  on  the  Harlem  River  Branch  of 
tbe  New  York,  New  Haven  and  Hartford  Railroad 
Company  between  the  Harlem  River  Station  and 
City  Island  (Bartow). 


Case  No.  1879, 

Order  of  Discontinuance 

December  11,   1914 


A  hearing  having  been  had  In  this  proceeding  on  October  26,  1014,  November  9, 
1914,  and  November  16,  1014,  before  Honorable  Edward  £.  McCall,  Honorable 
Mllo  R.  Maltble,  Honorable  J.  Sergeant  Cram,  Honorable  George  V.  S.  Williams 
and  Honorable  Robert  C.  Wood,  Commissioners,  C.  M.  Sbeafe  appearing  as  counsel 
for  New  York,  New  Haven  and  Hartford  Railroad  Company,  H.  M.  Sayers  appearing 
for  certain  property  owners  and  residents  of  Cltv  Island,  Arthur  DuBols,  Assistant 
Counsel  to  the  Commission,  attending;  and  the  Commission  having  received  a 
letter  from  the  General  Passenger  Agent  of  the  New  York,  New  Haven  and  Hartford 
Jlallroad  Company,  dated  December  3,  1014,  in  which  it  was  agreed  that  a  train 
should  be  operated  arriving  at  the  Harlem  River  Station  at  7  :30  p.  m.,  dally,  and 
another  train  arriving  at  the  Harlem  River  Station  at  2  :36  p.  m.,  dally,  and  a 
train  leaving  Harlem  River  Station  at  1 :02  p.  m.,  dally ;  and  the  New  York,  New 
Haven  and  Hartford  Railroad  Company  having  agreed  to  put  in  operation  a 
rearrangement  of  its  schedule  of  trains  between  the  Harlem  River  and  New 
Rochelle  after  6:20  p.  M. 

Now,  therefore,  it  Is 

Ordered,  That  this  proceeding  be  and  the  same  hereby  is  in  all  respects  discon- 
tinued without  prejudice,  however,  to  other  or  further  hearings  or  orders  to  be 
hud  or  made  in  connection  with  the  oars,  schedules  or  service  <|p  the  Harlem  River 
Branch  of  the  New  York,  New  Haven  and  Hartford  Railroad  Company. 


New  York  Railways  Company  —  Service  on  Eighth  Avenue,  Sixth  Avenue 

and   Christoplier   Street   Lines 

Case  No.  1788, 

Hearing    Resolution 
Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
service  of  the  New  York  Railways  Company  on  tbe  Eighth  Avenue  Line,  the  Sixth 
Avenue  Line  and  the  Christopher  Street  Line.  The  Commission  on  January  23, 
1014,  directed  (see  blank  form  of  hearing  resolution,  page  381)  that  a  hearing 
be  had  on  January  30,  1914.  Hearings  were  had  on  January  30,  1014,  and  on 
subsequent  dates  to  April  24,  1914. 

Thereupon  the  Commission  Issued  the  following  order : 


In  the  Matter 

OF  THE 

Hearing  on  motion  of  the  Commission  on  the  question 
of  service  of  the  New  Yobk  Railways  Company  on 
the  Eighth  Avenue,  Sixth  Avenue  and  Christopher 
Street  Lines. 


Case  No.  1788, 
»  Order  of  Discontinuance 
May  26,  1914 


A  resolution  for  hearing  herein  having  been  made  on  January  23,  1914,  and  a 
hearing  having  been  held  before  Honorable  Mllo  R.  Maltble,  Commissioner,  on 
January  30,  February  5,  February  18,  March  18,  April  2,  April  17,  and  April  24, 
1914,  and  it  appearing  that  tbe  service  on  the  lines  under  consideration  had  been 
improved  by  the  company, 

liow,  therefore,  it  is 

Ordered,  That  this  proceeding  be  and  the  same  hereby  is  discontinued  without 
prejudice  to  an  order  for  further  hearing  and  action  thereon  by  the  Commission 
in  respect  to  any  of  the  matters  covered  by  the  resolution  for  hearing  or  by  the 
proceedings  thereon. 
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New  York  Railways  Company  —  Service  ou  Eighth  Street  CroBstown  Line 

Case  No.  1846, 

HearlDK   Resolntion 
Discontinuance  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 

the  service  of  the  New  York  Railways  Company  on  its  Eighth  Street  Crosstown 

Line.     The   Commission   on   July   1,   1914.   directed    (see   blank   form   of   hearing 

resolution,   page  S81)    that  a  hearing  be  had  on  July   10,   1014.     Hearings  were 

had  on  July  10,  1014,  and  on  subsequent  dates  to  October  8,  1914. 

Thereupon   the  Commission  adopted  the  following  resolution : 


In  the  Mattbb 

OF  THE 

Hearing  on  motion  of  the  Commission  on  the  question 
of  service  of  the  New  Tobk  Railways  Company  on 
the  Eighth  Street  Crosstown  Line. 


Case  No.  1846, 

Resolution      Discontinuing 

Proceeding  Without 

Prejudice 

October  27,  1914 


Wh^eaa,  Heartngs  were  held  in  the  above  entitled  matter  on  July  10,  1914, 
July  15,  1914,  July  22,  1914,  September  80.  1914,  and  October  8.  1914,  before 
Honorable  Mllo  R.  Maltble.  Commissioner,  James  L.  Quackenbush  by  Arthur  G. 
Peacock  appearing  for  the  New  York  Railways  Company  and  Edward  J.  Crummev 
attending  for  the  Commission,  and  It  appearing  that  Improvements  In  service  oh 
the  above  named  line  have  been  made  since  this  proceedmg  was  instituted. 

Resolved.  That  the  above  entitled  proceeding  be  and  the  same  hereby  is  discon- 
tinued without  prejudice  to  a  reopening  of  the  case  or  the  institution  of  further 
proceedings  if  at  any  time  deemed  necessary. 


South  Brooklyn  Railway  Company  and  New  York  Consolidated  Railroad  Com- 
pany—  Service  on  Norton's  Point  Line  and  extension  of  Brighton  Beach 
and  Culver  Lines  from  Culver  depot  to  Sea  Gate 

Case  No.  1798, 

Hearing   Resolution 

This   proceeding  was   begun   upon   motion   of   the   Commission   on   the   question 

as  to  whether  the  regulations,  practices  and  service  of  the  South  Brooklyn  Railway 

Company  on   its  Norton's  Point  Line  was  reasonable,  proper  and  adequate;  and 

whether  Brighton  Beach  trains  of  the  New  York  Consolidated  Railroad  Company 

and  the  Culver  trains  of  the  New  York  Consolidated  Railroad  Company  and  South 

Brooklyn    Railway   Company   should    be   operated   over   the   tracks   of   the   South 

Brooklyn   Railway  Company  from   Culver  depot  to  Sea  Gate,  in  the  Borough   of 

Brooklyn.     The  Commission   on   February   10.   1914.  directed   (see  blank  form   of 

hearing   resolution,    page   381)    that    a    hearing   be    had    on    February    24,    1914. 

Hearings  were  had  on  February  24,  1914,  and  on  subsequent  dates  to  June  26, 

1914,  when  the  hearing  was  adjourned  subject  to  call. 


Staten    Island    Midland    Railway    Company  —  Service    on    Port    Richmond- 
Midland  Beach  Line 

Case  No.  1760, 

Final   Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the 
regulations,  practices  and  service  of  the  Staten  Island  Midland  Railway  Company 
on  its  street  surface  railroad  from  Port  Richmond  to  Midland  Beach  in  the 
Borough  of  Richmond.     Hearings  were  bad  on  November  18  and  25,  1913. 

Thereupon  the  Commission  issued  the  following  order: 


In  the  Matteb 

^^  "^^^  Case  No.  1760, 

Hearing  on  the  motion  of  the  Commission  concerning  L  Order 

the  regulations,  practices  and  service  of  the  Staten  March  27,  1914 

Island  Midland  Railway  Company  on  its  street 
surface  railroad  from  Port  Richmond  to  Midland 
Beach. 

The  Commission  being  of  opinion  after  a  hearing  duly  held  in  this  proceeding 
on  November  8,  1913,  and  on  November  25,  1913,  before  Honorable  J.  Sergeant 
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Cram,  Adrian  II.  Larkln  apiiearini?  for  Staten  iRland  Midland  Railway  Company, 
Alderman  John  J.  0*Rourke  appearing  on  behalf  of  certain  citizens  of  Staten 
Island,  Arthur  DuBois,  Assistant  Counsel,  attending  for  the  Commission,  that 
the  winter  service  on  the  Midland  Beach  and  Grant  City  Line  of  the  Staten 
Island  Midland  Railway  Company  has  been  in  the  past  inadequate  in  that  daring 
certain  months  of  the  year  the  service  has  been  discontinned  between  Richmond 
Road  and  Midland  Beach, 

3^010^  therefore,  it  is 

Ordered,  That  the  Staten  Island  Midland  Railway  Company  be  and  hereby  is 
directed  to  operate  on  and  after  April  1,  1014,  between  the  hours  of  6 :00  a.  m.  and 
0  :00  p.  M.  daily,  Sundays  inclusive,  between  Richmond  Road  and  Midland  Beach, 
a  car  or  cars  on  a  headway  of  not  more  than  thirty  minutes  and  that  this  service 
be  continued  in  winter  as  well  as  in  summer. 

Further  ordered.  That  this  order  take  effect  immediately  and  remain  in  force 
until  modified  or  changed  by  further  order  of  the  Commission. 

Further  ordered.  That  the  Staten  Island  Midland  Railway  Company  notify  the 
Commission  not  later  than  April  6,  1914,  whether  this  order  is  accepted  and  will 
be  obeyed.  

Staten  Island  Midland  Railway  Company  and  Richmond  Light  and  Railroad 

Company  —  Additional   cars   and   service 

Case  No.  1772 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
additions  to  the  service  and  equipment  of  the  Staten  Island  Midland  Railway 
Company  and  the  Richmond  Light  and  Railroad  Company.  Hearings  were  had  on 
December  30,  1913,  and  on  subsequent  dates  to  December  22,  1914,  when  the 
hearing  was  adjourned  to  January   12,   1915. 


Union  Railway  Company  of  New  York  City,  New  York  City  Interborough 
Railway  Company,  Southern  Boulevard  Railroad  Company  and  Bronx 
Traction  Company  —  8ervice  and  equipment 

Case  No.  1759, 

Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  as  to  the  regulations, 
practices,  equipment  and  service  of  the  Union  Railway  Company  of  New  York 
City,  the  New  York  City  Interborough  Railway  Company,  the  Southern  Boulevard 
Railroad  Company  and  the  Bronx  Traction  Company.  Hearings  were  had  on 
November  21  and  28.  1913. 

Thereupon  the  Commission  issued  the  following  order: 


In  ths  Matctb 

OF  THB 

Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices,  equipment  and  service  of 
the  Union  Railway  Compant  of  New  Yobk  City, 
the  Nbw  York  City  Intkrborouqh  Railway  Com- 
pany, the  Southern  Boulevard  Railroad  Company 
and  the  Bronx  Traction  Company. 


Case  No.  1759, 

Discontinuance  Order 

February  6,  1914 


-«^  J^^oA**?^!"*  ^°  ^"!^  ^?^^  *»**>«  a*>ove  entitled  matter  on  November  21 
•!3  ^J  l»l».,b«Jore  Honorable  John  B.  Eustis,  Commissioner;  P.  J.  Fuller,  Esq.. 
l?Sv^*!J5"^K^Vr^^^'''.*^^:'  appearing  for  the  Union  Railway  Company  of  New 
™jf  £*^'  ^^I  ^^"^  ^^^^  City  Interboroiwrh  Railway  Company,  the  Southern  Boule- 
Si^*  ?tit??5**^^"P*°7  *??  *5.®  Bronx  fraction  Company,  Harry  M.  ChamberUIn, 
Ksq.,  Assistant  Counsel,  attending  for  the  Commission,  and  additional  car  service 
having  l^n  provided  on  the  Southern  Boulevard  Line,  the  Westchester  Avenue 
Une.  and  the  White  Plains  Avenue  Une,  it  is 

Ordered,    That    the    above    entitled    proceeding    be    and    the    same    hereby    is 
discontinued. 
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MATTERS  RELATING  MAINLY  TO  EQUIPMENT 


Electrical  Corporations,  Railroad  Corporations  and  Street  Railroad  Corpora- 
tions—  Marking  structures  for  carrying  overhead  wires  and  pillars  for 
support  of  overhead  tracks 

Case  No.  1789, 

Hearing   Resolution 
Final   Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
requiring  all  electrical  corporations,  railroad  corporations  and  street  railroad  cor- 
porations to  mark  and  number  their  poles  or  structures  for  carrying  overhead 
wires,  and  pillars  for  the  support  of  overhead  tracks.  The  Commission  on 
January  23,  1914,  directed  (see  blank  form  of  hearing  resolution,  page  381)  that 
a  hearing  be  had  on  February  6,  1914.  Hearings  were  had  on  l^'ebruary  6,  20  and 
27,  1914. 

Thereupon  the  Commission  issued  the  following  order : 


Case  No.  1789, 

Final  Order 
March  6,   1914 


In  thb  Matctb 

OF  THB 

Hearing  on  the  motion  of  the  Commission  on  the 
question  of  requiring  all  Klbctrical  Cobporations, 
Railroad  Corporations  and  Htrbbt  Railroad  Cor- 
porations to  mark  and  number  their  poles  or  struc- 
tures for  carrying  overhead  wires  and  pillars  for  the 
support  of  overhead  tracks. 

A  hearing  having  been  had  In  this  case  before  Honorable  J.  Sergeant  Cram, 
Commissioner,  on  February  G,  1914,  Arthur  G.  I'eacock  appearing  as  counsel  for  the 
Interborough  Rapid  Transit  Company  and  others,  C.  L.  Addison  appearing  for  The 
Long  Island  Railroad  Company,  T.  J.  Mullen  appearing  for  the  Richmond  Light 
and  Railroad  Company  and  others,  11.  J.  Uhl  appearing  for  the  New  York  Central 
and  Hudson  River  Railroad  Company.  8.  W.  Huff  appearing  for  the  various  com- 
panies comprising  the  Brooklyn  Rapid  Transit  System,  C.  B.  Keiser  appearing  for 
the  Pennsylvania  Railroad  Company  and  another.  Edward  A.  Maher,  Jr.,  appearing 
for  the  Third  Avenue  Railway  Coinpanv,  J.  B.  Murray  appearing  for  The  Edison 
Electric  Illuminating  Company  of  Brooklyn,  Charles  M.  Sheafe,  Jr..  appearing  as 
counsel  for  the  New  York,  New  Haven  and  Hartford  Itailroad  Company,  C.  O.  M. 
Thomas  appearing  for  the  New  York  and  Queens  Electric  Light  and  Power  Com- 
pany, W.  T.  Morrison  appearing  for  The  New  York  Edison  Company,  Bronx  District, 
and  C.  W.  Rupecht  appearing  for  The  Flatbush  Gas  Company,  it  is 

Ordered,  That  prior  to  January  1,  1915,  each  and  every  electrical  corporation, 
railroad  corporation  and  street  railroad  corporation  within  the  First  District  own- 
ing or  using  poles,  pillars  or  other  structures  for  carrying  overhead  wires  or  for 
the  support  of  overhead  tracks  shall  mark  the  same  witii  the  initial  of  its  name,  or 
other  distinguishing  mark  of  ownership,  and  also  with  a  number,  such  numbers 
to  be  consecutive  along  each  street,  avenue,  highway  or  private  right  of  way; 
and  it  is  further 

Ordered,  That  in  case  two  or  more  of  said  corporations  Jointly  own  such  a 
structure,  such  distinguishing  mark  of  ownership  of  each  corporation  shall  be 
placed  thereon ;  and  it  is  further 

Ordered,  That  this  order  shall  apply  to  all  said  structures  as  are  now  or  may 
be  hereafter  erected  and  also  to  all  changes  in  the  ownership  thereof;  and  it  is 
further 

Ordered,  That  said  marks  and  numbers  shall  be  of  such  size  and  so  spaced  as 
to  be  easily  read  from  the  ground  at  a  distance  of  six  feet :  and  that  on  or 
before  Julv  1,  1914,  said  corporations  shall  file  with  the  Commission  a  sketch  or 
drawing  showing  both  the  design  and  size  of  said  marks  and  numbers;  and  it  is 
further 

Ordered.  (1)  This  order  shall  not  apply  to  poles,  pillars  or  other  structures  in 
railroad  stations. 

(2)  Poles,  pilhirs  ^r  other  structures  supporting  or  forming  a  part  of  elevated 
or  subsurface  railroads  need  not  be  marked  to  designate  ownership. 

(3)  If  any  of  said  poles,  pillars  or  other  structures  are  now  marked  with 
stenciled  numbers  they  need  not  be  marked  as  to  ownership  until  such  numbers 
require  repainting. 

(4)  Where  there  is  a  double  line  of  said  poles,  pillars  or  other  structures  owned 
or  used  by  the  same  corporation  in  any  street,  avenue,  highway  or  private  right 
of  way,  only  one  pole,  pillar  or  other  structure  supporting  the  same  cross  girder 
or  span  need  be  marked  and  numbered. 

(5)  If  for  any  reason  it  Rhall  be  found  impracticable  for  any  of  said  corporations 
to  number  its  poles,  pillars  or  other  structures  consecutively  on  any  street,  avenue, 
highway  or  private  right  of  way,  such  corporation  shall  not  be  required  so  to  do, 
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provided,  however,  that  If  there  are  or  will  be  anj  duplicate  namben  on  any 
such  street,  avenue,  highway  or  private  right  of  way  such  corporation  shall  file 
a  plan  or  schedule  showing  how  such  poles,  pillars  or  other  structures  are  now  or 
will  be  numbered ;  and  it  Is  further 

Ordered,  That  this  order  shall  take  effect  forthwith  and  shall  continue  in  force 
until  changed  or  abrogated;  and  it  is  further 

Ordered,  That  on  or  before  March  17.  1914,  the  electrical  corporations,  railroad 
corporation!  and  street  railroad  corporations  upon  which  the  resolution  for  a  bear- 
ing in  this  case  was  served  notify  the  Commission  whether  this  order  Is  accepted 
and  win  be  obej«4. 

Interborough    Rapid    Transit    Company  —  Operation    of    side   door    cars    in 

subway 

Case  No.  1190, 

Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  to  inquire  into  the 
operation  of  side  door  cars  In  the  subway  and  to  ascertain  whether  changes, 
Improvements  or  additions  should  be  directed.  Hearings  were  had  during  1909. 
On  January  4,  1910,  the  Commission  rendered  an  opinion  (see  2  P.  8.  C.  R.  [1st 
Dist.  N.  Y.l,  178)  and  issued  an  order  directing  the  Interborough  Rapid  Transit 
Company  to  operate  all  completely  equipped  side  door  trains  continuously  through- 
out the  scheduled  time  for  express  train  operation  in  the  subway  and  to  open  the 
side  doors  of  all  cars  on  all  side  door  trains  (not  including  mixed  trains  in  which 
side  door  oars  are  mingled  with  other  cars)  at  certain  stations  during  certain 
months  of  each  year,  excepting  for  such  time  or  times  as  said  trains  might  be 
required  to  lay  up  for  adjustment  of  me<^anism  or  for  cleaning  or  repairs.  On 
January  7,  1010,  the  Commission  issued  an  order  modifying  the  foregoing  order  by 
striking  therefrom  the  words  "  of  mechanism  or  for  "  as  set  forth  in  the  previous 
sentence.  Upon  application  of  the  company  dated  November  17,  1913,  for  a  rehear- 
ing, the  Commission  on  December  9,  1918.  directed  (see  blank  form  of  rehearing 
resolution,  page  382)  that  a  rehearing  be  had.  Eehearlngs  were  had  on  Decem- 
ber 15,  1013,  and  January  12,  1914,  when  the  rehearing  was  closed. 

Thereupon  the  Commission  issued  the  following  order: 


In  the  Mattek 

or  THB 

Hearing  on  the  motion  of  the  CoumssiON  on  the 
question  of  Improvements  In  and  additions  to  the 
equipment  and  service  of  the  Intbbbobouoh  Rapid 
Tbaksit  Company  as  regards  the  operation  of  aub- 
way  side  doors. 


Case  No.  1190, 

Discontinuance  Order 

January  16,  1914 


A  rehearing  resolution  having  been  adopted  In  this  proceeding  December  9.  1913, 
and  this  matter  having  come  on  for  rehearing  before  Honorable  John  E.  Eustis, 
Commissioner,  on  December  15,  1913,  and  on  Januarv  12,  1914.  and  it  appearing 
that  the  Interborough  Rapid  Transit  Company  desired  to  withdraw  its  request  for 
a  modification  of  the  order  made  herein  January  4,  1910,  modified  January  7,  1910, 
for  the  reason  that  it  had  decided  to  install  certain  additional  safety  appliances  on 
station  platforms, 

Noic,  therefore,  it  is 

Ordered,  That  this  rehearing  be  and  the  same  hereby  is  in  all  respects 
discontinued. 

Interborough   Hapid    Transit    Company  —  Escalators    at    the    155th    Street 

elevated  station 

Case  Na  1411, 

Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
installing  escalators  at  the  155th  Street  elevated  station  of  the  Interborough  Rapid 
Transit  Company.  Hearings  were  had  during  1911,  1912,  1913  and  on  January  5, 
1914,  when  the  hearing  was  closed. 
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Thereupon  the  Commission  Issued  the  following  order: 


In  THE  Matter 

OF  THK 

Hearing?  on  the  motion  of  the  Commission  upon  the 
question  of  improvements,  changes  and  additions  to 
the  equipment,  serTice  and  property  of  the  Ikteb- 
BOROUGii  Kapid  Transit  Company. 


Escalators  at  the  155th  Street  Elevated  Station 


Case  No.  1411. 
Order   Discontinuing 

Proceeding 
December  29,  1914 


Hearings  having  been  duly  had  in  the  above  entitled  matter  on  November  8. 
1911,  and  adjourned  dates  to  January  5,  1914,  pursuant  to  s.  Resolution  adopted 
by  the  Commission  on  October  31,  1911,  before  Honorable  John  E.  Eustls,  Com- 
missioner, James  L.  Quackenbush,  Esquire,  T.  L.  Waugh,  Esquire,  and  Arthur  Q. 
Peacock,  Esquire,  appearing  for  the  Interborough  Rapid  Transit  Company,  and 
various  complainants  appearing  by  representatives  or  in  person,  Harry  M.  Cham- 
berlain, Esquire,  Assistant  Counsel,  attending  for  the  Commission,  and  It  appearing 
that  on  May  22,  1914,  this  Commission  granted  a  certificate  to  the  Manhattan  Rail- 
way Company,  the  owner  of  the  elevated  railroad  affected  by  this  case,  modifying 
the  certificate  granted  to  the  Manhattan  Railway  Company  on  March  19,  1913,  and 
authorizing  the  Manhattan  Railway  Company  to  lay  an  additional  track  on  the 
easterly  side  of  Eighth  Avenue  between  152nd  Street  and  158th  Street,  and  to  lay 
an  additional  tracK  on  the  westerly  side  of  Eighth  Avenue  between  155th  Street 
and  159th  Street,  and  to  make  changes  in  the  terminal  facilities  on  the  Ninth 
Avenue  Elevated  I^ne  at  or  near  155th  Street,  by  which  additional  tracks  and 
changes  Improvements  will  be  effected  in  the  facilities  at  the  station  on  the  said 
Ninth  Avenue  Elevated  Line  at  155th  Street  and  Eighth  Avenue,  and  the  said 
modifying  certificate  having  In  accordance  with  the  terms  thereof  been  consented 
to  by  the  Manhattan  Railway  Company  and  approved  by  the  Board  of  Estimate 
and  Apportionment  of  The  City  of  New  York,  it  is 

Ordered,  That  the  above  entitled  proceeding  be  and  the  same  hereby  Is  dis- 
continued, without  prejudice,  however,  to  any  further  order  or  proceedings  in 
reference  to  any  of  the  matters  covered  by  this  proceeding. 


Interborough    Rapid    Transit    Company  —  Replacement    of    subway   .cars    of 
wooden  construction  by  cars  of  steel  conBtruction 

Case  No.  1886, 

Hearing   Resolution 

Resolution  Amending  Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  regarding  the  opera- 
tion  of  cars  of  wooden  construction  in  trains  on  the  subway  lines  of  the  Inter- 
borough Rapid  Transit  Company.  The  Commission  on  November  10,  1914,  directed 
•  see  blank  form  of  hearing  resolution,  page  381)  that  a  hearing  be  had  on 
November  80,  1914.  The  Commission,  desiring  to  amend  the  oroceeding  and  the 
resolution  of  November  10,  1914,  so  as  to  embrace  therein  certain  matters  regard- 
ing the  transportation  and  storage  of  inflammable  material  in  the  subway,  on 
November  17,  1914,  adopted  a  resolution  amending  the  said  hearing  resolution 
accordingly. 

Hearings  were  had  on  November  30  and  December  7,  1914,  when  the  hearing 
was  adjourned  to  January  5,  1915. 


Interborough  Rapid  Transit  Company  —  Train  collision  on  Ninth  Avenue 
Elevated  Line  near  116th  Street  station  on  December  9,  1914,  and  improve- 
ments in  regulations,  practices,  equipment,  tracks  and  stations  on 
elevated  lines 

Case  No.  1896, 

Hearing   Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  in  regard  to  the  train 
collision  on  the  Ninth  Avenue  Elevated  Line  of  the  Interborough  Rapid  Transit 
Company  near  the  116th  Street  station  on  December  9,  1914,  and  in  regard  to  the 
question  of  improvemeiits  In  and  additions  to  the  regulations,  practices,  equipment, 
tracks  and  stations  of  the  Interborough  Rapid  Transit  Company  in  respect  of  the 
elevated  lines  operated  by  it.  The  Commission  on  December  11,  1914,  directed 
(8€>e  blank  form  of  hearing  resolution,  page  381)  that  a  hearing  be  had  on 
December  16,  1914.     Hearing  was  had  on  December  16,  1914,  and  closed. 
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Long  Island  Railroad  Company  —  Operation  of  wooden  trailer  cars  on  trains 

Case  No.  1536, 

Rehearing  Resolution 
Order  after  Rehearing 
Denial  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  regarding  the  opera- 
tion of  wooden  trailer  cars  on  trains  of  the  Long  Island  Railroad  Company. 
Hearings  were  had  oil  July  28,  1012,  and  on  subsequent  dates  to  October  8,  1912. 
Further  hearing  was  had  on  October  23,  1013.  On  November  11,  1913,  the  Com- 
mission issued  an  order  directing  the  company  not  to  operate  certain  of  its  wooden 
cars  in  any  train  made  up  in  part  of  steel  cars;  till  September  15,  1914,  not  to 
operate  any  wooden  cars  in  electrically  driven  trains  except  when  necessary  to 
maintain  its  schedule,  and  after  September  15,  1914,  not  to  operate  any  wooden 
cars  in  electrically  driven  trains. 

Upon  application  of  the  company  dated  December  20,  1913,  for  a  rehearing,  the 
Commission  on  January  16,  1914,  directed  (see  blank  form  of  rehearing  resolution. 
page  882)  that  a  rehearing  be  bad  on  January  26,  1914.  Rehearing  was  bad 
on  January  26,  1914. 

Thereupon  the  Commission  issued  the  following  order: 


In  the  Matteb 

OF  THB 

Hearing  on  the  motion  of  the  Commission  regardinsr 
operation  of  wooden  trailer  cars  on  trains  by  Thb 
Long  Island  Railboad  Company. 


Case  No.  1586, 

Order  after  Rehearing 

February  6,  1914 


A  final  order  having  been  made  in  this  case  on  November  11,  1913,  and  The 
Long  Island  Railroad  Company  having  applied  for  a  rehearing  and  such  rehearing 
having  been  granted  and  the  same  having  been  held  on  January  26,  1914,  before 
Honorable  George  V.  S.  Williams,  Commissioner,  C.  L.  Addison  appearing  for  The 
Long  Island  Railroad  Company  and  Henry  H.  Whitman,  Assistant  Counsel  for  the 
Public  Service  Commission,  attending,  it  is 

Ordered,  That  said  order  of  November  11,  1913,  be  and  the  same  hereby  is 
changed  so  that  the  directory  provisions  thereof  shall  read  as  follows : 

1.  That  The  Long  Island  Railroad  Company  shall  not  operate  any  of  the  twenty- 
four  wooden  cars  numbered  827  to  841  inclusive,  and  843  to  851  inclusive  for  the 
transportation  of  persons  within  the  First  District  in  any  multiple-unit  train  made 
up  in  part  of  steel  cars. 

2.  That  up  to  and  including  December  1,  1914,  The  Long  Inlani  Railroad  Com- 
pany shall  not  operate  any  wooden  cars  for  the  transportation  of  persons  within 
the  First  District  in  any  multiple-unit  train  made  up  in  part  of  steel  cars,  except 
when  necessary  to  maintain  its  schedule. 

3.  That  after  December  1,  1914.  The  Long  Island  Railroad  Company  shall  not 
operate  any  wooden  cars  for  the  transportation  of  persons  within  the  First  Dis- 
trict in  any  multiple-unit  train  made  up  in  part  of  steel  cars. 

4.  This  order  snail  not  apply  to  club  or  private  cars;  and  it  is  further 
Ordered,  That  this  order  shall  take  effect  on  February  6,  1014,  and  shall  con- 
tinue in  force  until  changed  or  abrogated ;  and  it  is  further 

Ordered,  That  on  or  before  February  16,  1014,  The  Long  Island  Railroad  Com- 
pany notify  the  Commission  whether  this  order  is  accepted  and  will  be  obeyed. 

Upon  application  of  the  company,  dated  November  11,  1014,  for  the  modification 
or  abrogation  of  the  order  of  February  6,  1914,  the  Commission  on  December  11. 
1914,  issued  an  order  denying  such  application. 


Long  Island  Railroad  Company  —  Installation  of  emergency  lighting  system 

in  Atlantic  Avenue  tunnels 

Case  No.  1874, 

Hearing   Resolution 
Final  Order 
Approval  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  as 
to  whether  the  Long  Island  Railroad  Company  should  be  required  to  install  an 
emergency  lighting  system  in  its  Atlantic  Avenue  tunnels.  The  Commission  on 
September  29,  1914,  directed  (see  blank  form  of  hearinsr  resolution,  page  881)  that 
a  hearing  be  had  on  October  20,  1914.    Hearing  was  had  on  October  20,  1014. 


612       Public  Seeviob  Commission — Fiest  District 

Tfaerenpon  the  Commlni«i  inued  th«  following  order: 


In  THi  Mattsb 

OF  THB 

BeAcinff  on  the  BOtUm  of  the  Coicvibsion  on  the 
Quesuon  whether  Tna  Loko  Islamd  Railaoao  Com- 
pany should  be  required  to  Install  in  its  Atlantic 
Avenue  tunnels  an  emergency  lightingr  system. 


Case  No.  1874, 
Order    Directing    the    In- 
stallation of  Smerseacy 
Lifhtlng       System       in 
Adantlc  Avenue  Tonaels 
October  27.  1914 


A  hearing  having  been  duly  held  in  this  case  on  October  20,  1914.  before  the 
Commission,  C.  L.  Addison  appearing  for  The  Long  Island  Railroad  Company*  and 
Henry  H.  whitman,  Asshrtant  Counsel,  attending  for  Hie  Commission,  it  Is 

Ordered,  That  The  Long  Island  Railroad  Company  be  and  it  hereby  Is  required 
before  January  1,  1915,  to  install  and  thereafter  maintain  in  operating  oonditlon 
an  emergency  system  for  lighting  its  Atlantic  Avenue  tunnels  whenever  for  any 
reason  toe  electric  current  for  its  regular  lighting  system  fails  or  is  interropted; 
and  it  is  f urtlier 

Ordered,  That  said  The  Long  Island  Railroad  Company  on  or  before  November  15. 
1914,  submit  to  the  Commission  for  its  approval  a  written  statement  showing  in 
detail  the  emergency  lighting  system  proposed  to  be  installed  under  this  order; 
and  it  is  further 

Ordered,  That  this  order  shall  take  effect  forthwith  and  shall  continue  in  force 
until  changed  or  abrogated  by  the  Commission ;  and  it  is  further 

Ordered,  That  within  ten  days  after  service  of  a  certified  copy  of  this  order 
upon  it  said  The  Long  Island  Railroad  Company  notify  the  Commission  whether 
this  order  is  accepted  and  will  be  obeyed. 

On  December  11,  1914,  the  Conunission  adopted  the  following  resolotioii : 

Cask  No.  1874,  Resolution  Apphoving  Emeboenct  Lighting  Ststcii  in  Atlantic 

Avenue  Tunnels 

(November  11,  1914) 

The  Long  Island  Railroad  Company  having,  as  direeted  in  the  order  made  In 
this  proceeding  on  October  27,  1914,  submitted  to  the  Commission  for  its  approval 
a  written  statement  dated  November  9,  1914,  showing  in  detail  the  emergency 
lighting  BVBtem  proposed  to  be  Installed  in  its  Atlantic  Avenue  tunnels  under  said 
Older,  it  is 

Reeohf^d,  That  the  said  emtfgencv  lighting  system  so  shown  in  said  statement 
be  and  the  same  hereby  is  approved. 


Long   Island   Railroad   Company  —  Relocation   of   third   rail   equipment   on 

elevated  portions  of  Atlantic  Avenue  Division 

Case  No.  1876, 

Hearing   Resolution 
Final  Order 
Amendatory  Order 
Approval  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  as  to  the  safety  of 
the  third  rail  equipment  on  the  elevated  portions  of  the  Atlantic  Avenue  Division 
of  the  Long  Island  Railroad  Company.  The  Commission  on  October  •,  1914, 
directed  (see  blank  form  of  hearing  resolution,  page  381)  that  a  hearing  be  had 
on  October  20,  1914.    Hearing  was  bad  on  October  20.  1914. 

Thereupon  the  Commission  issued  the  fallowing  order : 


In  the  Matter 

OF  THE 

Hearing  on  the  motion  of  the  Commission  as  to  the 
safety  of  the  third  rail  equipment  on  elevated  por- 
tions of  the  Atlantic  Aveave  DivlsloB  of  Thb  Long 
Island  Railroad  Company. 


Case  No.  1876, 

Order 
October  30.   1914 


A  hearing  having  been  had  in  this  proceeding  on  October  20,  1914,  before  the 
CU>mHisBloo,  C.  L.  Addison  appearing  for  The  Txmg  Island  Railroad  Companv, 
Arthnr  DvBois,  Assistant  Connsel  to  the  Commisstoo.  attending,  and  the  Cooi- 
mission  being  of  opinion  after  said  hearing  that  the  third  rail  eftiipmeat  on  the 
elevated  portion  of  the  Atlantic  Avenue  Division  of  the  Long  Island  Railroad 
Company  is  unsafe,  it  is 
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Ordered,  That  The  Long  laland  Railroad  Company  be  and  It  hereby  la  directed 
■o  to  change  and  relar  its  third  rail  construction  on  all  the  elevated  pertiona  of 
the  Atlantic  Avenue  Division  that  the  third  rail  shall  be  remoTed  from  tta  present 
location  on  the  outside  of  the  elevated  structure  to  a  position  between  the  tracks; 
and  it  is  further 

Ordered,  That  the  work  of  relocation  of  the  third  rail  structure  be  completed 
not  later  than  May  1.  1915 ;  and  it  is  further 

Ordered,  That  detailed  plans  showing  the  new  location  of  the  third  rail  structure 
be  submitted  to  the  Public  Service  Commission  for  the  First  District  for  its 
approval  not  later  than  November  SO.  1914 ;  and  it  is  further 

Ordered,  That  this  order  take  effect  forthwith,  and  that  within  eight  days  after 
service  of  this  order  The  Long  Island  Railroad  Company  notify  the  Commission 
whether  the  terms  of  this  order  are  accepted  and  will  he  obeyed. 

The  company  having  applied  under  date  of  November  4,  1914,  for  an  amendment 
of  the  order  of  October  30,  1914,  the  Commission  issued  the  following  order : 

Case  No.  1876,  Order  Ameitdikg  Order  Made  October  80,  1914 

(November  IT,  1914) 

An  order  having  been  made  herein  on  October  30,  1914,  and  The  Long  Island 
Railroad  Company  by  letter  of  C.  L.  Addison,  Assistant  to  the  President,  dated 
November  4,  1914,  having  asked  for  an  amendment  and  modification  of  the  order 
in  certain  respects,  and  the  Commission  being  of  the  opinion  that  such  amend- 
ment and  modiflcatlon  should  properly  be  maae, 

Note,  therefore,  it  is 

Ordered,  That  said  order  made  herein  October  30,  1914,  be  and  the  same  hereby 
is  amended  and  modified  to  read  as  follows : 


In  the  Matter 

OF  the 

Hearing  on  the  motion  of  the  CoMutssioic  as  to  the  ^  ^"*  OrJ'er ®''®* 

safety  of  tiie  third  rail  eqaip'sient  on  elevated  per- 1 
tions  of  the  Atlantic  Avenue  Division  of  Thb  Loro 
Island  Railroad  Company. 


J 


A  hearing  having  been  had  in  this  proceeding  on  October  30,  1914,  before  the 
Commission,  C.  L.  AddiRon  appearing  for  The  Long  Island  Railroad  Company, 
Arthur  DuBols,  Assistant  Counsel  to  the  Commission,  attending,  and  the  Com- 
mission being  of  opinion  after  said  hearing  that  the  third  rail  equipment  on  so 
much  of  the  elevated  portions  of  the  Atlantic  Avenue  Division  of  The  Long  Island 
Railroad  Company  as  has  the  third  rail  equipment  on  the  outside  of  the  running 
tracks  Is  unsafe,  it  is 

Ordered,  That  The  Long  Island  Railroad  Company  be  and  It  hereby  is  directed 
so  to  change  and  re<Iay  its  third  rail  construction  on  all  the  elevated  portions  of 
the  Atlantic  Avenue  Division  on  which  the  third  rail  is  now  situated  outside  of 
the  running  track,  that  the  third  rail  shall  be  removed  from  Its  present  location 
on  the  outside  of  the  elevated  structure  to  a  position  between  the  tracks;  and  it 
is  further 

Ordered,  That  the  work  of  relocation  of  the  third  rail  structure  tie  completed  not 
later  than  May  I,  1915 ;  and  it  Is  further 

Ordered,  That  detailed  plans  showing  the  location  of  the  third  rail  structure  be 
submitted  to  the  Public  Service  Commission  for  the  First  District  for  its  approval 
not  later  than  November  30,  1914 ;  and  it  is  further 

Ordered,  That  this  order  take  effect  forthwith  and  that  within  eight  days  after 
service  of  this  order  The  Long  Island  Railroad  Company  notifjr  the  Commission 
whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

BY   THE  COMMISSION 

(L.  S.)  Travis  IL  Whitnitt, 

Secretary 

Further  ordered.  That  this  amendatory  order  take  effect  forthwith  and  that 
within  eight  days  after  service  of  this  amendatory  order  The  Long  Island  Railroad 
Company  notify  the  Commission  whether  the  terms  of  this  eider  as  amended  are 
accepted  and  will  be  obeyed. 

On  December  11,  1914,  the  Commission  adopted  the  following  resolution: 

Case  No.  1876.  Resolution  Approving  Proposed  Changes  in  Location  of  Third 

Rail 

(December  11,  1914) 

Wherems.  On  October  30,  1914,  the  Commission  adopted  an  order  directing  the 
change  ana  relocation  of  the  third  rail  on  elevated  portions  of  the  Atlantic  Avenue 
Division  of  The  Long  Island  Railroad  Company  and  directed  that  detailed  plans 
showing  the  new  location  of  the  third  rail  structure  be  submitted  to  the  Com- 
mission for  its  approval ;  and 
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Whereas,  The  Long  Island  Railroad  Company,  with  letter  of  C.  L.  Addlsoa« 
AsBistant  to  the  President,  dated  November  30,  1914,  submitted  for  approval  by 
tbe  Commission  two  certain  drawings  entitled  **  L.  I.  R.  R.  Atlantic  DlTiBion  Plan 
Showing  Changes  in  Location  of  Third  Rail  between  Williams  and  Shepherd 
Avenues     East  New  York     dated  November  24,  1914."  Sheete  Nos.  1  and  2 ;  and 

Wherw,  The  Electrical  Engineer  of  the  Commission  has  reported  the  drawings 
so  submitted  to  be  satisfactory,  ,.      ,_  ^ 

Resolved,  That  the  said  drawings  be  and  the  same  hereby  are  approved. 


Manhattan   and    Queens  Traction   Corporation  —  Additions   and  repairs   to 

rolling  equipment 

Case  No.  1788, 

Hearing   Resolution 
Final  Order 
Denial  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
repairs,  improvements,  changes  and  additions  In  and  to  the  rolling  equipment  of 
the  Manhattan  and  Queens  Traction  Corporation.  The  Commission  on  January  6, 
1914,  directed  (see  blank  form  of  hearing  resolution,  page  381)  that  a  hearing  be 
had  on  January  8th.    A  hearing  was  had  on  January  8,  1914. 

Thereupon  the  Commission  issued  the  following  order : 


In  the  Mattke 

OF  THB 

Hearing  on  the  motion  of  the  Commission  on  the 
question  of  repairs,  improvements,  changes  and  addi- 
tions in  and  to  the  rolling  equipment  of  the  Man- 
hattan AND  Queens  Traction  Cobpobation,  and  the 
regulations  and  practices  of  said  company  with  refer- 
ence thereto. 

Additional  equipment,  and  repairs  to  present  equipment 


Case  No.  1783, 

Final   Order 
January  9,  1914 


A  hearing  having  been  duly  had  by  and  before  the  Commission  in  the  above 
entitled  matter  on  January  8,  1914,  Commissioner  Eustis  presiding,  Robert  S. 
8ioane  appearing  for  Manhattan  and  Queens  Traction  Corporation,  Edward  M. 
Deegan,  Assistant  Counsel,  attending  for  the  Commiitolon,  ana  it  appearing  at  the 
hearing  that  said  company  has  ordered  a  number  of  new  cars  to  m  delivered  in 
tbe  near  future,  but  toe  Commission  being  of  the  opinion  after  said  hearing  that 
the  rollins  equipment  now  in  use  by  said  company  is  not  in  a  safe  operating  con- 
dition and  that  certain  repairs,  Improvements  and  changes  should  reasonablv  be 
made  in  such  rolling  equipment  In  order  to  promote  the  security  or  convenience 
of  the  public. 

Ordered,  That  said  Manhattan  and  Queens  Traction  Corporation  shall  cease  to 
operate  Its  existing  equipment  at  or  before  12 :00  o'clock  midnight,  January  9, 
1014,  and  shall  overhaul  all  Its  said  rolling  equipment  and  make  all  repairs  neces- 
sarr  to  put  said  equipment  in  a  safe  operating  condition  and  to  maintain  sane  in 
such  condition  until  supplanted  by  new  cars.  Said  equipment  shall  be  overhauled 
and  the  necessary  repairs  thereto  shall  be  made  before  said  cars  shall  be  again 
operated.  All  such  work  to  be  done  to  the  satisfaction  of  the  Electrical  Engineer, 
C.  W.  Wilder,  of  the  Commission,  who  shall  certify  that  such  cars  are  in  safe 
operating  condition. 

Further  ordered.  That  said  order  shall  take  effect  Immediately  and  shall  continue 
In  force  until  changed  or  abrogated  by  further  order  of  the  Commission. 

Further  ordered.  That  by  6  :00  p.  m.,  January  9,  1914.  the  said  company  shall 
notify  the  Public  Service  Commission  for  the  First  District  whether  the  terms  of 
this  order  are  accepted  and  will  be  obeyed. 

Upon  application  of  the  company,  dated  February  27,  1914,  for  a  rescission  of 
the  order  of  January  9,  1014,  the  Commission  issued  the  following  order: 

Case  No.  1783,  Denial  Order 

(January  13,  1914) 

An  order  having  been  duly  made  in  the  above  entitled  matter  on  January  9, 
1914,  directing  the  Manhattan  and  Queens  Traction  Corporation  to  overhaul  all 
its  existing  rolling  equipment  and  make  necessary  repairs  thereto,  and  to  complete 
the  overhauling  and  repairs  before  the  cars  were  again  put  into  service  after 
midnight  of  January  9,  1914 :  and  the  Manhattan  and  Queens  Traction  Corporation 
having  made  application  in  writing  dated  February  27,  1914,  for  a  rescission  of 
tbe  said  order  and  that  it  be  permitted  to  put  In  operation  such  of  its  single  truck 
tars  as  it  was  able  to  overhaul  and  put  into  a  safe  operating  condition:  and  it 
appearing  that  the  provisions  of  the  said  order  do  not  forbid  the  operation  of  the 
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coxDiMLny's  single  truck  can  provided  that  they  are  In  safe  operating  condition  and 
that  the  Electrical  Engineer  of  the  Commission  certifies  that  such  cars  are  In  safe 
operating  condition,  It  is 

Ordered,  That  the  said  application  for  a  rescission  of  the  said  order  of  Jan- 
uary 9,  1914,  be  and  the  same  hereby  Is  denied. 


New  York  and  Queens  County  Railway  Company  et  aL — Automatic  electric 

block  signals  on  single-track  lines 

Case  No.  1441, 

Amendatory  Order 
Extension   Orders 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
the  installation  of  automatic  electric  block  signals  on  the  single-track  lines  of  the 
New  York  and  Queens  County  Railway  Company,  the  Long  Island  Electric  Rail- 
way Company,  the  New  York  and  Long  Island.  Traction  Company,  the  New  York 
and  North  Shore  Traction  Company,  the  Marine  Railway  Company,  the  Ocean 
Electric  Railway  Company,  the  Pelham  Park  Railroad  Company,  the  Richmond 
Light  and  Railroad  Company  and  the  Staten  Island  Midland  Railway  Company. 
Hearings  were  had  during  1912. 

On  March  5,  1912,  the  Commission  Issued  a  final  order  directing  the  companies 
to  Install  at  all  turnouts  of  all  the  single-track  portions  of  their  lines,  and  at  all 
points  where  double  track  led  Into  single  track,  suitable  automatic  electric  block 
signals,  except  that,  upon  receipt  within  thirty  days  of  assurance  from  any  of  the 
companies  of  its  Intention  to  double-track  within  one  year  any  portion  of  its  road, 
the  Commission  would  exempt  such  company  from  the  operation  of  the  order  with 
reference  to  the  portion  of  the  road  to  be  double-tracked,  and  providing  that  the 
New  York  and  North  Shore  Traction  Company  need  not  Install  block  signals  on 
that  portion  of  its  temporary  single-track  line  on  10th  street,  Bayslde,  to  Douglas* 
ton.  Upon  applications  by  the  Long  Island  Electric  Railway  Company  and  the 
New  York  and  Long  Island  Traction  Company,  dated  September  26,  1912,  for  a 
suspension  from  June  1,  1912,  to  June  1,  1914,  of  the  order  of  March  5,  1912,  and 
upon  the  application  by  the  New  York  and  Queeas  County  Railway  Company, 
dated  September  25,  1912,  for  a  modification  of  the  order  of  March  5,  1912,  the 
Commission  on  September  27,  1912,  directed  (see  blank  form  of  rehearing  resolu- 
tion, DQge  382)  that  a  rehearing  be  had  on  October  9,  1912.  Upon  application  of 
the  Ocean  Electric  Railway  Company,  dated  October  9,  1912,  for  a  suspension  from 
June  1,  1912,  to  June  1,  1914,  of  the  order  of  March  6,  1912,  the  Commission  on 
October  11,  1912,  directed  (see  blank  form  of  rehearing  resolution,  page  382)  that 
a  rehearing  be  had  on  October  16,  1912.  Rehearings  were  had  on  October  9  and 
16.  1912,  and  closed. 

On  January  13,  1914,  the  Commission  issued  the  following  order: 


Case  No.   1441. 

Order   Amending    Final 

Order 

January  13,  1914 


In  the  Matter 

OF  THB 

Hearing  on  motion  of  the  Commission  on  the  question 
of  improvements  In  and  additions  to  the  regulations, 
equipment,  appliances  and  service  in  respect  of  the 
Installation  or  automatic  electric  block  signals  on 
the  single  track  lines  of  New  York  and  Queens 
CocNTT  Railway  Company.  Lono  Island  Electric 
Railway  Company,  New  York  and  Long  Island 
Traction  Company,  The  New  York  and  North 
Shore  Traction  Company.  The  Marine  Railway 
Company,  Ocean  Electric  Railway  Company. 
Pelham  Park  Railroad  Company,  Richmond  Light 
AND  Railroad  Company  and  The  Staten  Island 
Midland  Railway  Company.  | 

J 

A  final  order  having  been  made  in  this  case  on  March  5.  1912.  directin?  the 
companies  above  named  to  install  suitable  automatic  electric  block  signals  at 
certain  points  on  their  lines  and  the  time  of  said  companies  within  which  to 
comply  with  said  order  having  been  extended  until  January  1,  1914.  and  the  New 
York  and  Queens  County  Railway  Company  having  made  application  that  said 
order  be  so  amended  that  said  company  shall  be  required  to  Install  suitable  auto- 
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Batic  electric  block  BignaUu  as  In  said  final  order  provided,  on  its  Flnshing  and 
Jamaica  line  only,  and  that  its  time  witbin  whicb  so  to  do  be  extended,  it  Is 

Ordered,  That  said  application  be  and  the  same  hereby  is  granted  and  that  the 
said  New  York  and  Queens  County  Railway  Company  be  and  it  hereby  is  required 
to  install  suitable  automatic  electric  block  signals,  as  in  said  final  order  provided, 
on  its  Flushing  and  Jamaica  line  only,  and  tnat  said  final  order  be  and  the  same 
herebv  is  amended  accordingly ;  and  it  is  further 

Ordered,  That  the  time  of  said  company  witbin  which  to  comply  with  this  ordet 
be  and  the  same  hereby  is  extended  to  June  1,  1914;  and  it  is  further 

Ordered,  That  this  order  shall  take  effect  forthwith  and  shall  continue  In  force 
until  abrogated  or  changed;  and  it  is  further 

Ordered,  That  within  five  davs  after  service  of  a  certified  copy  of  this  order 
upon  it  said  company  notify  the  Commission  in  writing  whether  this  order  is 
accepted  and  will  be  obeyed. 

Upon  application  of  the  Richmond  Light  and  Railroad  Company  and  the  Staten 
Island  Midland  Railway  Company,  dated  April  27,  1914,  for  an  extension  of  time 
within  which  to  install  automatic  electric  block  signals  as  directed  by  the  order 
of  March  5,  1012,  the  Commission,  on  May  1,  1914,  granted  such  extension  (see 
blank  form  of  exteuBlon  order,  page  379)    to  July  1,  1914. 

On  June  5,  1914,  the  Commission  issned  the  following  order: 

Cask  No.  1441,  Extension  Okdib,  Long  Island  ELBcmic  Railway  Company,  New 

York  and  Long  Island  Tbaction  Company,  New  Yobk  and  Queens  Countt 

Railway  Company 

(June  5,  1914) 

A  final  order  having  been  dnly  made  in  the  above  entitled  matter  on  March  5, 
1912,  as  amended  by  an  order  duly  made  in  the  above  entitled  matter  on  Jan* 
uary  13,  1914,  directing  the  companies  named  In  this  case  to  install  suitable  auto* 
matic  electric  block  signals  at  certain  points  on  their  lines,  except  In  cases  where 
the  companies  intended  to  double-track  portions  of  their  route  as  provided  in  said 
order;  and  the  time  of  the  Long  Island  Electric  Railway  Company,  the  New  York 
and  Long  Island  Traction  Company  and  the  New  York  and  Queens  County  Railway 
Company  for  complying  with  said  order  having  by  orders  duly  made  in  the  above 
entitled  matter  on  December  6,  1913,  been  further  extended  to  June  1,  1914 ;  and 
the  said  Long  Island  Electric  Railway  Companv  and  the  New  York  and  Long 
Island  Traction  Company  having  by  communications  dated  May  14.  1914,  respec- 
tively asked  for  a  modification  of  the  said  final  order  so  as  to  exclude  said  com- 
Sanies  from  the  operation  of  the  provisions  thereof ;  and  the  said  New  York  and 
lueens  County  Railway  Company  having,  by  communication  dated  May  14,  1914, 
asked  for  a  further  extension  of  time  to  December  1,  1914.  for  complying  with  the 
said  order;  and,  after  consideration,  the  Commission  being  of  opinion  that  the 
said  applications  of  the  Long  Island  Electric  Railway  Company  ana  the  New  York 
and  Long  Island  Traction  Company  for  the  modification  of  the  said  final  order 
should  be  denied,  but  that  the  time  of  the  said  two  last-mentioned  companies 
within  which  to  complv  with  the  terms  of  the  said  order  should  be  further 
extended,  snd  that  the  time  of  the  New  York  and  Queens  County  Railway  Company 
within  which  to  comply  with  the  terms  of  the  said  order  should  be  extended  only 
to  October  1.  1914 ;  It  is 

Ordered,  That  the  said  applications  of  the  Long  Island  Electric  Railway  Com- 
pany and  the  New  York  and  I^ong  Island  Traction  Company  for  the  modification 
of  the  said  final  order  of  March  5,  1912«  be  and  the  same  hereby  are  denied :  and 
that  the  time  within  which  to  comply  with  the  terms  of  the  said  final  order  of 
March  5.  1912,  as  amended  by  the  said  order  of  January  18,  1914,  be  and  the  same 
hereby  Is  extended    to  the  dates  set  opposite  the  respective  names  of  said  companies : 

Long  Island  Electric   Railway   Company June  1,  191Xi 

New  York  and  Long  Island  Traction  Company June  1,  1915 

New  York  sind  Queens  County  Railway  Company Oct.    1,  1914 

Upon  applications  by  the  New  York  and  Queens  County  Railway  Company,  dated 
September  16  and  October  18,  1914,  for  extensions  of  time  within  which  to  install 
automatic  electric  block  signals  on  Its  Flushing- Jamaica  Line,  as  directed  by  the 
order  of  March  5,  1912,  as  amended  by  order  of  January  13,  1914,  the  Commission 
on  September  29  and  October  28,  1914,  granted  such  extensions  (see  blank  form 
of  extension  order,  page  379)   to  October  15  and  October  31,  1914,  respectively. 


New  York  Consolidated  Railroad  Company,  Nassau  Electric  Railroad  Com- 
pany and  South  Brooklyn  Railway  Company  —  Destination  signs  in  cars 
in  service  on  elevated  lines 

Case  No.  1505, 

Final  Order 
Extension  Order 
Amendatory  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
changes  In  the  regulations,  practices  and  service  of  the  Brooklyn  Union  Elevated 
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Railroad  Company,  the  Nassau  Electric  Railroad  Company,  the  Sea  Beach  Railway 
Company  and  the  South  Brooklyn  Railway  Company  with  respect  to  destination 
signs  in  cars  on  elevated  lines.  Hearings  was  bad  on  May  29,  1912.  The  New 
York  Consolidated  Railroad  Company  having  been  formed  through  the  coaaoUdatlon 
of  the  Brooklyn  Union  Elevated  Railroad  Company,  the  Canarsle  Railroad  Com- 
pany and  the  Sea  Beach  Railway  Company,  the  Commission  on  December  16,  1913. 
issued  an  order  directing  that  this  proceeding  be  amended  by  substitutinir  the 
New  York  Consolidated  Railroad  Company  in  place  of  the  Brooklyn  Union  Elevated 
Railroad  Company  and  the  Sea  Beach  Railway  Company,  and  that  a  further 
hearing  be  had  herein  on  December  29,  1918.    Hearing  waa  had  on  that  date. 

Thereupon  the  Commission  issued  the  following  order: 


In  thi  Matteb 

OF  THE 

Hearing  on  the  motion  of  the  CoMMisaios  on  the 
question  of  changes  in  tbe  regulations,  practices  and 
service  of  New  Yohk  Consolidated  Railroad  Com- 
pany, Nassau  Electric  Railboad  Company  and 
South  Brooklyn  Railway  Company. 


Case  No.  1505, 

Order 
July  30,  1914 


A  proceeding  having  been  instituted  on  the  motion  of  the  Commission  on  the 
Question  of  changes  in  the  regulations,  practices  and  service  of  Brooklyn  Union 
Elevated  Railroad  Company,  Nassau  Electric  Railroad  Company,  Sea  Beach  Rsll- 
way  Company  and  South  Brooklyn  Railway  Company,  and  the  Commission  having 
adopted  a  resolution  on  December  16,  1013,  amending  said  proceeding  by  sub- 
stituting in  place  of  said  Brooklyn  Union  Elevated  Railroad  Company  and  said 
Sea  Beach  Railway  Company  the  New  York  Consolidated  Railroad  Company  and 
directing  that  all  further  proceedings  be  had  In  the  names  of  said  New  York 
Consolidated  Railroad  Company,  said  Nassau  Electric  Railroad  Company  and  said 
South  Brooklyn  Railway  Company,  and  a  hearing  having  been  had  on  Decem- 
ber 29,  1913,  before  Hon.  George  V.  S.  Williams.  Commissroner.  D.  A.  Marsh 
appearing  as  counsel  for  said  last  mentioned  railroad  companies,  and  Henry  H. 
Wnltman,  Assistant  Counsel  to  the  Commission,  attending,  it  is 

Ordered,  That  all  cars  now  equipped  with  holders  for  line  or  destination  sIkus, 
and  every  motor  car,  operated  by  said  New  York  Consolidated  Railroad  Company, 
said  Nassau  Electric  Railroad  Company  and  said  South  Brooklyn  Railway  Com- 
pany shall  display,  when  in  service,  proper  line  and  destination  signs,  and  that 
all  trains  operated  by  said  last  mentioned  companies  shall  also  display,  when  In 
service,  proper  dash  destination  signs;  and  it  is  further 

Ordered,  That  this  order  shall  take  effect  forthwith  and  shall  continue  in  force 
until  abrogated  or  changed ;  and  It  is  further 

Ordered,  That  within  five  days  after  the  service  of  this  order  said  last  mentioned 
companies  notify  the  Commission  whether  this  order  is  accepted  and  will  be 
obeyed. 

Upon  application  by  the  Nassau  Electric  Railroad  Company,  the  New  York  Con- 
solidated Railroad  Company  and  the  South  Brooklyn  Railway  Company,  dated 
August  10,  1914,  for  an  extension  of  time  within  which  to  notify  the  Commission 
whether  the  terms  of  the  order  of  July  30,  1914,  were  accepted  and  would  be 
obeyed,  the  Commission  on  August  21,  1914  (see  blank  form  of  extension  order, 
page  379),  granted  the  desired  extension. 

Upon  application  by  the  Nassau  Electric  Railroad  Company,  the  New  York  Con- 
solidated Railroad  Company  and  the  South  Brooklyn  Railway  Company,  dated 
August  24.  1914.  for  a  modlflcation  of  the  order  of  July  30.  1914.  the  Commission 
issued  the  following  order: 


In  the  Matter 

OF  THE 

Hearing  on  the  motion  of  the  Commission  on  the 
question  of  changes  in  the  regulations,  practices  and 
service  of  New  York  Consolidated  Railroad  Com- 
pany, Nassau  Electric  Railroad  Company  and 
South  Brooklyn  Railway  Company. 

Destination  Signs  in  Cars  In  service  on  Elevated  Lines 


Case  No.  1505, 

Order 

September  15,  1914 


An  order  having  been  made  in  this  case  on  July  30,  1914.  and  tbe  New  York 
Consolidated   Railroad   Company,  the   Nassau  Electric   Railroad   Company  and   the 
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South  Brooklyn  Railway  Company  having  made  application  for  the  modification 
of  said  order,  it  is 

Ordered,  Tnat  said  order  of  July  30,  1914,  be  and  the  same  hereby  is  amended 
as  to  the  directory  portion  thereof  so  as  to  read  as  follows : 

Ordered,  That  all  cars  now  equipped  with  holders  for  line  or  destination  signs, 
and  every  motor  car,  operated  by  said  New  York  Consolidated  Railroad  Company, 
said  Nassau  Electric  Railroad  Company  and  said  South  Brooklyn  Railway  Com- 
pany shall  display,  when  In  service,  proper  line  and  destination  signs,  and  that  all 
trains  operated  by  said  last  mentioned  companies  shall  also  display,  when  in 
service,  proper  dash  destination  signs;  but  the  provision  of  this  order  requiring 
line  and  destination  signs  shall  not  apply  to  the  following  short  line  temporary 
trains,  to  wit :  Trains  from  65th  Street  to  Fulton  Street  in  the  forenoon  rush 
hours ;  West  End  trains  from  West  End  to  Fulton  Street  ih  the  forenoon  and  after- 
noon rush  hours  and  Culver  trains  to  Fulton  Street  in  the  afternoon  rush  hours; 
and  it  is  further 

Ordered,  That  this  order  shall  take  effect  on  October  1,  1914,  but  that  said 
companies  shall  comply  forthwith  with  said  order  so  far  as  the  signs  on  hand  will 
permit  them  to  do  so,  and  that  this  order  shall  continue  in  force  until  abrogated 
or  changed ;  and  it  is  further 

Ordered,  That  within  five  days  after  the  service  of  this  order  said  last  men- 
tioned companies  notify  the  Commission  whether  this  order  is  accepted  and  will 
be  obeyed.  

New  York  Railways  Company  —  Complaint  of  Central  Mercantile  Association 
as  to  condition  of  cars  on  Sixth  Avenue,  Seventh  Avenue,  and  14th  Street 
Surface  Lines 

Case  No.  1824, 

Hearing   Resolution 
Opinion 
Discontinuance  Order 

This  proceeding  was  begun  upon  complaint  of  the  Central  Mercantile  Associa* 
tlon  as  to  the  condition  of  the  cars  of  the  New  York  Railways  Company  on  the 
Sixth  Avenue,  Seventh  Avenue  and  14th  Street  Snrface  Lines.  The  Commission 
on  May  19,  1914,  directed  (see  blank  form  of  hearing  resolution,  page  381)  that  a 
hearing  be  had  on  May  27,  1914.  Hearings  were  had  on  May  27  and  June  4,  1914. 
On  June  16,  1914,  the  Commission  rendered  an  opinion  (see  5.  P.  S.  C.  R.  [Ist 
Dist.  N.  y.l,  256). 

Thereupon  the  Commission  Issued  the  following  order: 


In  the  Mattes  of  the  Complaint 

OF 

Central  Mercantile  Association  against  the  New 
York  Railways  Company  as  to  the  condition  of  the 
cars  on  the  Sixth  Avenue,  Seventh  Avenue  and  14th 
Street  surface  lines. 


Case  No.  1824. 
>.  Order  of  Discontinuance 
June  16,  1914 


..J 


A  hearing  having  been  had  in  this  proceeding  before  Hon.  Milo  R.  Maltble, 
Commissioner,  on  May  27  and  June  4,  1914,  Clarkson  Cowl,  president,  and  Joseph 
E.  Kean,  secretary  of  the  Central  Mercantile  Associatloti,  appearing  for  the  com- 
plainant,  Arthur  G.  Peacock  appearing  as  counsel  for  the  New  York  Railways 
Company,  and  Henry  H.  Whitman,  Assistant  Counsel  to  the  CommisRlon,  attending, 
and  the  Commission  having  rendered  and  filed  its  opinion  that  this  proceeding 
should  be  discontinued,  it  is 

Ordered,  That  the  above  entitled  proceeding  be  and  the  same  hereby  is 
discontinued. 

Street  Railroad  Corporations  —  Heating,  heating  regulations  and  ventilation 

in  closed  passenger  cars 

Case  No.  1426, 

Extension  Orders 

This  proceeding  was  begun  in  1911  upon  motion  of  the  Commission  on  the  ques- 
tion of  improvements,  changes  and  additions  in  and  to  the  regulations,  equipment, 
appliances  and  service  of  all  street  surface  railroad  corporations  in  regard  to 
heating,  heating  regulations  and  ventilation  with  respect  to  all  closed  cars  carry- 
ing passengers  operated  in  the  City  of  New  York.  Hearings  were  had  during  1911 
and  1912.  On  April  26,  1912,  the  Commission  rendered  an  opinion  (see  3  P.  S. 
C.  R.  list  Dist.  N.  Y.l,  252),  and  on  the  same  day  issued  an  order  prescribing 
beating  and  ventilating  regulations  for  all  closed  passenger  cars.     Upon  appllca- 
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tlons  of  the  companies  for  an  extension  of  time  within  which  to  comply  with  the 
order  of  April  26,  1912,  the  Commission  after  holding  a  hearing  on  January  13, 
1018,  issued  an  order  (see  blank  form  of  extension  order,  page  379)  on  Septem- 
ber 26.  1913,  granting  the  desired  extension  to  February  1,  1914. 

Upon  applications  of  the  New  York  Railways  Company,  the  New  York  and 
Queens  County  Railway  Company,  the  Long  Island  Electric  Railway  Company  and 
the  New  Tork  and  Long  Island  Traction  Company  for  further  extensions  of  their 
time  within  which  to  comply  with  the  provisions  of  the  order  of  April  26,  1912, 
the  Commission  on  February  6  and  March  81,  1914,  issued  orders  granting  the 
desired  extensions  of  time  within  which  to  comply  with  such  provisions  of  the 
order  of  April  26,  1912,  as  relate  to  the  "  ventilating  regulations "  therein  pre* 
scribed  and  as  relate  to  the  displaying  In  cars  of  the  "  heating  regulations  "  and 
the  "  ventilating  regulations  '*  described  in  said  order,  to  March  15  and  October  15, 
1914,  respectively. 

Street  Railroad  Corporations  —  Steps  on  closed  surface  cars  operated  in  the 

City  of  New  York 

Case  No.  1370, 

Extension  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
providing  folding  steps  on  all  closed  surface  cars  operated  by  street  railroad  cor- 
porations in  the  City  of  New  York  and  the  establishment  of  a  standard  maximum 
height  for  all  steps  on  said  cars.  Hearings  were  had  on  July  20,  1911,  and  on 
subsequent  dates  to  December  24,  1912.  On  February  20,  1913,  the  Commission 
rendered  an  opinion  (see  4  P.  S.  C.  R.  [1st  Dlst.  N.  Y.],  34).  On  February  28, 
1013,  the  Commission  issued  a  final  order  directing  the  New  York  and  Queens 
County  Railway  Company,  the  New  York  and  Long  Island  Traction  Company,  the 
Long  Island  Electric  Railway  Company,  the  New  York  Railways  Company,  the 
Brooklyn  Heights  Railroad  Company,  the  Brooklyn,  Queens  County  and  Suburban 
Railroad  Company,  the  South  Brooklyn  Railway  Company,  the  Nassau  Electric 
Railroad  Company,  and  the  Coney  Island  and  Gravesend  Railway  Company,  to  so 
reconstruct  the  closed  cars  to  be  operated  by  them  that  none  of  the  car  steps 
should  be  over  fifteen  inches  in  height.  On  October  14,  1913,  the  Commission 
issued  an  order  directing  the  Ocean  Electric  Railway  Company  to  reconstruct  the 
open  cars  to  be  operated  by  it  so  that  none  of  the  car  steps  should  be  over  fifteen 
inches  in  height. 

Upon  application  of  the  Ocean  Electric  Railway  Company,  dated  April  14,  1914, 
for  an  extension  of  time  within  which  to  comply  with  the  terms  of  the  order  of 
October  14,  1913,  the  Commission  on  April  28.  1914,  issued  an  order  (see  blank 
form  of  extension  order,  page  879)    granting  such  extension  to  October  1,   1914. 


Street   Railroad   Corporations  —  Brakes   and   brake   shoes  on   street   surface 

cars  for   mitigating  noise 

Case  No.  1746, 

Extension  Order 
Approval  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
repairs,  improvements,  changes  or  additions  in  and  to  the  equipment  of  all  street 
railroad  corporations  owning,  operating  or  managing  surface  cars  on  street  rail- 
roads subject  to  the  jurisdiction  of  the  Commission,  in  respect  of  brakes  and  brake 
shoes  on  such  surface  cars.  Hearings  were  had  on  October  22  and  on  subsequent 
dates  to  December  17,  1913.  On  December  19,  1913,  the  Commission  rendered  an 
opinion  (see  4  P.  8.  C.  R.  [Ist  Dist.  N.  Y.l,  476)  and  issued  an  order  prescribing 
the  type  of  brake  shoe  to  be  used  by  the  corporations  affected. 

Application  in  writing,  dated  September  1,  1914,  having  been  made  by  the  New 
York  Railways  Company,  the  New  York  and  Queens  County  Railway  Company,  the 
New  York  and  Long  Island  Traction  Company  and  the  Long  Island  Electric  Rail- 
way Company  for  an  extension  of  time  within  which  to  submit  to  the  Commission 
for  its  approval  the  type  of  brake  shoes  or  other  devices  desired  to  be  used  by 
them  in  compliance  with  the  order  of  December  19,  1913,  the  Commission  on  Sep- 
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teraber  11,  1914,  Usued  «n  order   (see  blank  form  of  extension  order,  page  379) 
granting  the  desired  ezteaslon  to  December  31,  1914. 

The  Brooklyn  H^i^ts  Railroad  Company,  the  Nassau  Electric  Bailroad  Com' 
pany,  the  New  York  Consolidated  Railroad  Company,  the  Brooklyn,  Queens  County 
and  Snbnrban  Bailroad  Company,  the  Sooth  Brooklyn  Railway  Company,  the  Coney 
Island  and  Brooklyn  Railroad  Company,  the  Coney  Island  and  Gtavesend  Railway 
Company,  the  Bridge  Operating  Company,  the  Manhattan  and  Queens  Traction 
Corporation,  and  the  Third  ATenue  Railway  Company  and  its  allied  lines  haTing 
Bubmittod  to  the  Commission  for  its  approval,  pursuant  to  the  order  of  Decern- 
her  19,  1913,  drawings  showing  the  type  of  brake  shoes  desired  to  be  used  by  them, 
the  Commiflsion  on  September  29,  1914,  adopted  resolutions  approving  the  types 
of  brake  idioes  ssbflnitted. 

STATIONS  AND  STATION  PLATFORMS 


Interborottgh  Rapid  Transit  Company  —  Platforms,  stairway  bnlkheadfl  and 

signs  at  stations  on  elevated  lines 

Case  No.  1481. 

Extension  Orders 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
repairs,  improvements,  changes  and  additions  to  the  eqtiipment  and  stations  of 
the  Interborongh  Rapid  Transit  Company  In  respect  of  the  elevated  Hues  of  Hie 
Manhattan  Railway  Company.  Hearings  were  had  during  1912  to  May  3.  On 
May  0,  1912,  the  Commission  rendered  an  opihion  (see  3  P.  S.  C.  R.  [Ist  Dist. 
N.  Y.L  264).  Thereupon,  on  May  14,  1912,  the  Commission  issued  an  order 
directing  the  company  to  make  certain  repairs,  Improvements,  changes  and  addi- 
tions to  the  equipment  and  stations  of  the  elevated  lines  of  the  Manhattan  Railway 
Company.  Upon  successive  applications  by  the  company,  the  Commission  adopted 
orders  from  time  to  time  extendlnsr  the  company's  time  to  September  1,  1912, 
within  which  to  accept  the  order  of  May  14,  1912.  Upon  application  of  the  com- 
pany, dated  August  30,  1912,  the  Commission  on  September  10,  1912,  Issued  an 
order  amending  the  order  of  May  14,  1912,  in  certain  respects.  Upon  applications 
therefor,  the  Commission  extended  the  time  of  the  company  by  orders  adopted  as 
follows : 

Date  Extended  to  To  comply  with 

November    8,  1912         December  1,  1912         Equipping  certain  platforma  with  sta- 
tion  signs 

January  1,  1913  Raising  platforms  at  certain  stations 

and 
April  1.  1913  Extending  certain   platforms 

Upon  applications  of  the  company,  dated  January  23  and  July  28,  1914,  for 
further  extensions  of  time  within  which  to  comply  with  the  provisions  of  the 
amending  order  (rf  September  10,  1912,  relating  to  the  Ninth  Street  station  on  the 
northbound  side  of  the  Third  Avenue  Elevated  Line,  the  Commission  on  Jan- 
uary 30  and  September  11,  1914  (Kee  blank  form  of  extension  order,  page  379). 
granted  such  extensions  to  Angnst  1,  1914,  and  April  1,  1915,  respectively. 


November  15,  1912 


Interborou^   Rapid   Transit    Company  — New   station   at   99th   street   and 
Columbus  avenue  on  Ninth  Avenue  Elevated  Line 

Case  No.  1627, 

Extension  Orders 

This  proceedlflsg  was  begun  upon  motion  of  the  Commission  upon  the  qnevtlon  as 
to  whether  the  Interborongh  Rapid  Transit  Company  should  be  directed  and 
required  to  construct,  erect  and  provide  for  use  a  new  station  with  the  necessary 
platforms,  stairways  and  ether  appurtenances  at  or  near  the  intersection  of  99th 
street  and  Ccdombas  avenue  on  the  company's  Ninth  Avenne  Elevated  line  in  the 
Borough  of  Manhattan.  Hearings  were  had  on  February  19,  and  on  subsequent 
dates  to  May  13.  1913..  On  May  27,  1913,  the  Commission  rendered  an  opinion 
<see  4  P.  S.  C.  R.  [1st  Dist.  N.  Y.],  268)  and  issued  an  order  requiring  the  con- 
struction of  a  new  station  at  99th  street  and  Columbus  avenue. 
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The  company  having  applied  under  datei  of  January  12,  May  27  and  October  SO, 
1914,  for  extensions  of  time  within  which  to  complete  and  put  Into  operation  the 
new  station,  as  required  by  the  order  of  May  27,  1013,  the  Commission  on  Jan- 
uary 30,  July  1  and  November  6,  1914,  Issued  orders  (see  blank  form  of  extension 
order,  pa«e  370)  granting  the  desired  extensions  to  June  1,  October  30  and  Novem- 
ber 1,  1914,  respectively.  

Interborough  Kapid  Transit  Company  —  Service  and  faeilHiee  at  149th  Street 

elevated  station 

Case  No.  1790, 

Hearing   Resolution 
Opinion 

Discontinuance  Order 
Approval  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commlaalon  on  the  queatlon  of 
Improvement  and  changes  In  the  regulations,  practices,  equipment,  appliances  and 
service  of  the  Interborough  Rapid  Transit  Company  at  the  149th  Street  atatlon 
on  its  Third  Avenue  Elevated  Line.  The  Commission  on  January  23,  1914, 
directed  (see  blank  form  of  hearing  resolution^  page  881)  that  a  hearing  be  had 
on  January  26,  1914.  Hearings  were  had  on  January  26,  28  and  February  3, 
1914.  On  February  6,  1914,  the  Commission  rendered  an  opinion  (see  6  P.  S.  C.  R. 
list  Dist.  N.  Y.],  113). 

Thereupon  the  Commission  issued  the  following  order: 


In  the  Matter 

07  THE 


Case  No.  1790^ 


Hearing   on   the   motion   of   the   CoMiiisaiON   on   the 

question  of  Improvement  and  changes  in  the  regula-  '<"      Discontinuance   Order 
tions,    practices,   equipment,   appliances   and   service  I  February  6,  1914 

of  the  INTERBOROUOH  RAPID  Tbansit  Compavt  at  the  I 
140th  Street  station  on  its  Third  Avenue  elevated! 
line. 


A  hearing  having  been  duly  had  In  the  above  entitled  matter  on  January  26, 
28,  and  February  3,  1914,  before  Honorable  John  B.  Eustls,  Commfssloner,  Arthur 
G.  Peacock,  Esq.,  appearing  for  the  Interborough  Rapid  Transit  Company,  Edward 
J.  Crummey,  Esq.,  Assistant  Counsel,  attending  for  tne  Commission,  and  the  scope 
of  the  proceeding  having,  with  the  consent  of  the  attorney  for  tHe  Interborough 
Rapid  Transit  Company,  been  enlarged  so  as  to  include  the  r«raIation8,  practices, 
equipment,  appliancea  and  service  of  the  Interborongb  Rapid  Transit  Company  at 
the  149th  Street  Station  on  its  Lenox  Avenue  subway  line,  and  the  Interborough 
Rapid  Transit  Company  having  made  certain  improvements  at  its  elevated  and 
subway  stations  at  149th  Street  in  respect  to  the  transfer  of  passengers  between 
the  said  subway  line  and  the  elevated  line,  it  is 

Ordered t  That  the  above  entitled  proceeding  be  and  the  same  hereby  is 
discontinued. 

The  company  having  submitted  for  the  approval  of  the  C^ooimiaslon  a  drawing 
showing  proposed  temporary  exit  stairwaya  to  the  street,  and  the  widening  of  the 
northbound  exit  platform  of  the  149th  Street  elevated  station,  the  Commlasion  on 
June  2,  1914,  adopted  a  resolution  approving  said  drawing. 


Interborough  Rapid  Transit  Company  and  Manhattan  Railway  Company  — 
Complaint  of  Central  Mercantile  Association  as  to  condition  of  stations 
on  Sixth  Avenue  JElevated  Line 

Case  No.  1825, 

Hearing   Resolution 
Opinion 
Discontinuance  Order 

This  proceeding  was  begun  upon  complaint  of  the  Central  Mercantile  Associ- 
ation aa  to  the  condition  of  the  stations  on  the  Sixth  Avenne  inevated  Line.  The 
Commission  on  May  19.  1914,  directed  (see  blank  form  of  hearing  resolution, 
page  381)  that  a  hearing  be  had  on  May  27,  1914.  Hearings  were  had  on  May  27, 
and  June  4  and  12,  1914.  On  June  16,  1914,  the  Commlaalon  rendered  an  opinion 
(see  6  P.  S.  C.  R.  [Ist  Dist.  N.  T.],  258). 
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Thereupon  the  Commission  issued  the  following  order : 


In  THE  Matter  of  the  Complaint 

OF 

Central  Mercantile  Association  against  the  Inter- 
BORODGu  Rapid  Transit  Company  and  the  Manhat- 
tan Railway  Company  as  to  the  condition  of  the 
stations  on  the  Sixth  Avenue  Elevated  Line. 


Case  No.  1825, 
y  Order  of  Discontinuance 
June   16,   1914 


A  hearing  having  been  had  in  this  proceeding  before  Hon.  Milo  R.  Maitbie, 
Commissioner,  on  May  27,  June  4  and  June  12,  1914,  Cl&rkson  Cowl,  president, 
and  Joseph  E.  Kean,  secretary  of  the  Central  Mercantile  Association,  appearing 
for  the  complainant,  Arthur  G.  Peacock  appearing  as  counsel  for  the  Interborougli 
Rapid  Transit  Company  and  the  Manhattan  Railway  Company,  and  Henry  H. 
Whitman.  Assistant  Counsel  to  the  Commission,  attending,  and  the  Commission 
having  rendered  and  filed  its  opinion  that  this  proceeding  should  be  discontinued, 
it  is 

Ordered,  That  the  above  entitled  proceeding  be  and  the  same  hereby  Is 
discontinued.  

Interboroiigh  Rapid  Transit  Company  —  Proposed  elevated  station  at  120th 

street  and  Eighth  avenue 

Case  No.  1832, 

Hearing   Resolution 
Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  upon  the  question 
whether  the  Interborough  Rapid  Transit  Company  should  be  directed  and  required 
to  construct,  erect  and  provide  for  use  a  new  station  with  the  necessary  platforms, 
stairways  and  other  appurtenances  at  or  near  the  intersection  of  120tb  street  and 
Eighth  avenue  on  the  company's  Ninth  Avenue  IHevated  Line  In  the  Borough  of 
Manhattan.  The  Commission  on  June  12,  1914,  directed  (see  blank  form  of  hear- 
ing resolution,  page  381)  that  a  bearing  be  bad  on  June  17,  1914.  Hearings  were 
had  on  June  17.  1914,  and  on  subsequent  dates  to  July  9.  1914. 

Thereupon  the  Commission  issued  the  following  order : 


In  thb  Matter 

OF  the 

Hearing  on  the  motion  of  the  Commission  unon  the 
question  whether  the  Interborough  Rapid  Transit 
Company  should  be  directed  and  required  to  con- 
struct, erect  and  provide  for  use  a  new  station  with 
the  necessary  platforms,  stairways  and  other  appur- 
tenances at  or  near  the  intersection  of  120tb  street 
and  Eiehth  avenue  on  said  company's  Ninth  Avenue 
Elevated  Line. 


Case  No.  1832. 

Discontiouance  Order 

December   18,   1914 


A  hearing  having  been  duly  had  by  and  before  the  Commission  in  the  abdve 
entitled  matter  on  June  22,  June  29  and  July  9,  1914;  and  the  Commission  being 
of  the  opinion  after  said  hearing  that  public  convenience  does  not  now  require  the 
construction  and  erection  of  a  new  station  at  or  near  120th  street  and  Eighth 
avenue  on  the  Ninth  Avenue  Elevated  Line  of  the  Interborough  Rapid  Transit 
Company. 

Ordered,  That  the  above  entitled  proceeding  be  and  the  same  hereby  is 
discontinued. 

Interborough  Rapid  Transit  Company  —  Widening  of  platforms  at  23rd  Street 

station  on  Third  Avenue  Elevated  Line 

Case  No.  1861, 

Hearing   Resolution 
Final  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
Improvements,  changes  and  additions  in  and  to  the  platforms  and  equipment  of 
the  28d  Street  station  on  the  Third  Avenue  Elevated  Line  of  the  Interborough 
Rapid  Transit  Company.  The  Commission  on  July  30,  1914,  directed  (see  blank 
form  of  bearing  resolution,  page  381  >  that  a  hearing  be  had  on  September  11, 
1914.     Hearings  were  had  September  11,   15  and  29,   1914. 
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Thereupon  the  Commission  issued  the  following  order: 


In  thi  Mattbr 

OF  THB 

Hearing  on  the  motion  of  the  Commission  on  the 
Question  of  improvements,  changes  and  additions  in 
and  to  the  platforms  and  equipment  of  the  23d 
Street  station  on  the  Third  Avenue  Elevated  Line  of 

the  INTEBBOBOUGH   RAPID  TRANSIT  COMPANY. 


Case  No.  1861, 

Order 
October  9,  1914 


A  hearing  having  been  duly  had  bj  and  before  the  Commission  in  the  above 
entitled  matter  on  September  11,  September  15  and  September  29,  1014,  H.  M. 
Chamberlain,  Assistant  Counsel,  appearing  for  the  Commission  and  James  L. 
Quackenbush  by  Arthur  G.  Peacock  of  Counsel  appearing  for  the  Interborough 
Hapid  Transit  Company;  and  the  Commission  being  of  the  opinion  after  said 
hearing  that  the  facilities  provided  by  said  company  at  the  2dd  Street  Station 
on  its  Third  Avenue  Elevated  Line  are  inadequate  in  that  the  platforms  at  said 
station  are  not  sufficiently  wide  reasonably  to  accommodate  the  passengers  using 
said  station,  and  said  company  having  agreed  on  said  hearing  to  accept  an  order 
requiring  the  widening  of  said  platforms  as  hereinafter  provided,  in  accordance 
with   the  recommendations  of  Alfred  Craven,  Chief  Engineer  of  the  Commission, 

Ordered, 

(1)  That  said  Interborough  Rapid  Transit  Company  be  and  it  hereby  is  directed 
and  required  to  widen  the  existing  platforms  at  the  23d  Street  Station  on  its 
Third  Avenue  Elevated  Line  so  that  at  no  point  shall  either  of  said  platforms 
be  less  than  ten  feet  wide  in  the  clear,  except  for  about  forty  feet  at  the  northerly 
end  of  the  southbound  platform  at  said  station  for  which  distance  the  existing 
platform   seems   adequate   to  meet   present  needs. 

(2)  That  the  widening  of  said  platforms  in  accordance  with  paragraph  (1)  of 
this  order  shall  be  completed  on  or  before  January  1,  1915. 

(3)  That  this  order  shall  take  effect  immediately  and  continue  in  force  until 
changed  or  abrogated  by  further  order  of  the  Commission. 

(4)  That  on  or  before  October  19,  1914,  said  Interborough  Rapid  Transit  Com- 
pany shall  notify  the  Commission  whether  the  terms  of  this  order  are  accepted 
and  will  be  obeyed.  

Long  Island  Railroad  Company  —  Construction  of  new  local  station  on  Old 

Southern  Division  at  South  street,  Jamaica 

Case  No.  1727, 

Final  Order 
Rehearing  Resolution 
Order  after  Rehearing 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
whether  The  Long  Island  Railroad  Company  should  be  directed  to  construct  and 
maintain  a  local  station  on  the  Old  Southern  Division  at  South  street,  Jamaica. 
Hearings  were  had  on  September  16,  1913,  and  on  subsequent  dates  to  October  22, 
1913. 

Thereupon   the  Commission  Issued  the  following  order: 


In  THB  Mattzb 

OF  THE 

Hearing  on  motion  of  the  Commission  on  the  question 
of  whether  Tub  Long  Island  Railboad  Company 
should  be  directed  to  construct  and  maintain  a  local 
station  on  the  Old  Southern  Division  at  South  Street, 
Jamaica. 


Case  No.  1727, 

Order 
July  30.  1914 


J 


A  hearing  having  been  duly  had  by  and  before  the  Commission  in  the  above 
entitled  matter  on  September  16,  1013  and  certain  adjourned  dates  to  and  includ- 
ing October  22,  1918,  Commissioner  Williams,  presiding,  H.  M.  Chamberlain,  Assist- 
ant Counsel,  attending  for  the  Commission  and  C.  L.  Addison  appearing  for  The 
Long  Island  Railroad  Company;  and  the  Commission  being  of  the  opinion  after 
said  hearing  that  a  new  station  for  use  by  The  Long  Island  Railroad  Company  in 
or  in  connection  with  the  transportation  of  passengers  ought  reasonably  to  be 
provided  on  the  southerly  side  of  South  Street  at  Jamaica,  in  the  Borough  of 
Queens,  on  said  company's  Old  Southern  Division,  in  order  to  secure  adequate  ser- 
Tice  or  facilities  for  the  transportation  of  passengerB  on  said  railroad. 

(1)  That  said  The  Long  Island  Railroad  Company  be  and  It  herebv  is  directed 
ana  required  to  construct,  erect  and  provide  for  use  a  new  station  on  the  southerly 
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side  of  South  Street,  Jamaica,  on  gaid  company's  Old  Southern  DlYisldn,  said 
station  to  consist  of  the  necessary  platforms,  shelters  and  passageways  connecting 
said  platforms ;  said  station  and  its  appurtenances  to  be  in  all  respects  safe,  ade- 
quate and  convenient  for  the  seryice  of  the  public. 

(2)  That  said  new  station  with,  the  necessary  platforms,  shelters  and  other 
appurtenances  shall  be  constructed,  erected  and  opened  for  use  on  or  before  the 
1st  day  of  November,  1914. 

(3)  That  before  entering  upon  the  work  of  constructing  said  new  station,  plat- 
forms, shelters  and  other  appurtenances  said  compaxgr  Bhall  submit  to  the  Commis- 
sion for  its  approval  plane  and  specitlcatlons  of  all  sucti  proposed  work. 

(4)  That  said  company  shall  open  said  new  station  for  use,  and  cause  trains 
on  said  division  to  stop  at  said  station  for  the  receipt  and  delivery  of  passengers 
on  or  before  the  Ist  day  of  November,  1014,  and  shall  continue  such  use  of  said 
station  and  such  stopping  of  trains  at  said  station  thereafter  until  further  order 
of  the  Commission. 

(5)  That  this  order  shall  take  effect  immediately  except  as  hereinbefore  provided, 
and  shall  continue  in  force  until  changed  or  abrogated  by  further  order  of  the 
Commission. 

(6)  That  on  or  before  the  15th  day  of  August,  1914  said  company  notify  the 
Commission  whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 

Application  in  writing  dated  Augnst  16,  1914,  having  been  made  by  The  Long 
Island  Ballroad  Company  for  a  rehearing  to  determine  whether  the  order  of  July 
80,  1914,  or  any  part  thereof  should  be  abrogated,  changed  or  modified,  the  Com- 
mission on  August  21,  1914,  directed  (see  blank  form  of  rehearing  resolution  page 
382)  that  a  rehearing  be  had  on  September  18,  1914.  Hearing  was  had  on  Sep- 
tember 18,  1914. 

Thereupon  the  Commission  issued  the  following  order: 

Case  No.  1727,  Ordse  aiter  Rehearinq 
tDecember  11,  1914) 

• 

Whereas,  on  or  about  July  30,  1914,  the  Commission  adopted  an  order  directing 
and  requiring  The  Long  Island  Railroad  Company  to  construct,  erect  and  provide 
for  use  a  new  station  on  the  southerly  aide  of  South  street.  Jamaica,  on  said  com- 
pany's Old  Southern  Division,  said  station  to  consist  of  the  necessary  platforms, 
shelters  and  passageways  connecting  said  phitforms,  and  directing  and  requiring 
said  company  to  complete  said  station  and  open  it  for  use  on  or  before  the  Ist  day 
of  November,  1914;  and 

Where(u,  under  date  of  August  10,  1914,  said  company  made  application  to  the 
Commission  for  a  rehearing  in  respect  of  the  matters  determined  in  and  by  said 
order  of  July  80,  1914,  which  applfcatioB  was  granted ;  and 

W?iere(Ut  a  rehearing  was  diuy  had  herein  on  September  18,  1914,  on  which 
rehearing  said  company  was  permitted  to  submit  sucn  facts  and  arguments  as  It 
desired ;  and 

Wheretu,  the  Commission  is  of  the  opinion  after  such  rehearing  and  a  considera- 
tion of  the  facts  including  tiiose  arising  since  the  making  of  said  order  of  July 
30,  1914  that  said  ofder  of  July  30,  1914  is  not  In  whole  or  in  part  in  any 
respect  unjust  or  unwarranted  and  that  the  same  should  not  be  changed  or  abro- 
gated except  in  respect  of  the  date  on  or  before  which  the  work  shall  be  comnleted. 

Ordered,  That  the  application  of  The  Long  Island  Railroad  Company  for  the 
abrogation  of  said  order  of  July  30,  1914  be  and  the  same  hereby  is  denied,  and 
that  said  order  of  July  30,  1914  be  and  the  same  hereby  is  in  all  respects  con- 
firmed without  change  except  that  the  date  on  or  before  which  the  work  therein 
directed  to  be  done  shall  be  completed  is  hereby  changed  from  November  1,  1914. 
to  March  31,  1916. 

The  foregoing  order  after  rehearing  was  adopted  by  the  following  vote : 

Ayes — Commissioners   HcCall,   Maltbie,   Williams   and    Wood. 
Noes  —  Commissioner  Cram. 

Long  Island  Railroad  Company — Station  approaches  to  Jamaica  station 

Case  No.  1764, 

Resolution  for  Enforcement  of  Final  Order 
Extension  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
the  adequacy  of  the  station  approaches  to  the  Jamaica  station  of  the  Long  If:land 
Railroad  Company.  Hearings  were  had  on  November  7  and  14,  1913.  On  December 
2.  1918,  the  CommlssAon  issued  an  order  directing  the  construction  of  a  suitable 
approach  to  Jamaica  Station  from  the  north  and  south  sides  of  Its  right  of  way 
at  the  Foley  avenue  end  of  such  station. 

On  March  17,  1914,  the  Commission  adopted  a  resolution  directing  its  counsel 
to  commence  such  proceeding  or  action  as  be  might  deem  appropriate  to  enforce 
the  terms  of  the  order  of  December  2,  1913. 
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Application  dated  April  2,  1{>14,  haTing  been  made  by  tbe  Long  Island  Railroad 
Company  for  a  modification  ot  tbe  order  adopted  December  2,  1013,  to  tbe  effect 
that  the  access  to  tbe  station  constructed  from  tbe  nortb  and  south  sides  of  iti 
right  of  way  at  the  Foley  avenue  end  of  the  station  be  deemed  as  a  temporary 
compliance  therewith,  tbe  Commission  adopted  the  following  order: 


In  thb  Matter 

OF  THB 

Ilea  ring  on  tbe  motion  of  the  Covhission  on  tbe 
question  of  tbe  adequacy  of  station  approacbes  to 
the  Jamaica  Station  of  Thb  Long  Island  Railroad 
Company. 


Case  No.  1764. 

EfxtensloB    Older 

April  7.  1914 


The  Commission  having  made  an  order  herein  December  2,  1013  directing  Tbe 
Long  Island  Railroad  Company  to  provide  a  suitable  approach  to  its  Jamaica  Station 
from  tbe  north  and  south  sides  of  its  right  of  way  at  tbe  west  or  Foley  avenue 
end  of  such  station  substantially  in  the  manner  showm  in  tbe  blue  print  aarlced 
Exhibit  E  and  attached  to  tbe  petition  of  The  Long  Island  Railroad  Company  in 
Case  No.  1378,  this  approach  to  be  constructed  and  put  In  use  not  later  than 
Janoary  1,  1914,  and  Ttie  Long  Isfauid  I^ilroad  Company  having  constructed  an 
approach  to  its  Jamaica  Station  from  the  nortb  and  south  sides  of  its  right  of 
way  at  the  wei;t  or  Foley  avenue  end  of  such  station,  but  not  in  the  manner  shown 
in  tbe  blue  print  marlced  Exhibit  E  and  attached  to  the  petition  of  Tbe  Long  Island 
Railroad  Company  in  Case  No.  1378,  and  The  Long  Island  Railroad  Company  by 
letter  of  its  general  solicitor  dated  April  2,  1914  having  asked  that  the  order 
made  herein  December  2,  1013  be  modified. 

Note,  therefore,  it  is 

Ordered,  That  tbe  time  of  Tbe  Long  Island  Railroad  Company  to  complete  tbe 
construction  of  tbe  approach  to  tbe  said  station  in  the  manner  shown  in  the  bine 
print  marked  Exhibit  E,  attached  to  tbe  petition  of  The  Long  Island  Railroad 
Company  in  Case  No.  1378,  be  and  the  same  hereby  is  extended  to  January  1,  1915. 
proTidea,  however,  that  Tbe  Long  Island  Railroad  Company  maintain  at  the  said 
station  a  anitable  approach  substantially  tbe  same  as  that  now  in  use,  and  provided 
further  that  The  Long  Island  Railroad  Company  shall  properly  flag  each  engine, 
car  or  train  movement  over  the  track  crossing  Foley  avenue  near  its  Intersection 
with  Archer  place. 

Further  oraercd,  That  this  extension  order  take  effect  at  once. 


Long  Islaxid  Raikoad  Company  —  CompUint  of  West  £»d  Citizons  League  as 

to  shelter  facilities  at  Brooklyn  Manor  station 

Case  Na  1T91, 

Complaint  Order 
Discontinuance   Order 

A  petltioB  dated  January  21,  1914,  waa  received  from  WUllam  E.  Jordan,  presi- 
dent of  tta«  West  End  Citizens  League,  complaining  as  to  tlNs  skelter  fadlitlofl  at 
tbe  Brooklyn  Haaor  station  of  The  Long  Island  Bailrsad  Company.  The  Coaamts- 
sion  on  January  27,  1914,  directed  (sec  l»la^  form  o€  complaint  order,  page  379) 
that  the  company  satisfy  tke  complaint,  or  that  tbe  charges  be  answered  in 
writiag.  In  answer  to  the  complaint  order  of  January  27,  1914,  Tbe  Long  Island 
Railroad  Company  wrote  amter  date  of  February  11,  1914,  stating  that  the  com- 
pany felt  there  was  no  need  for  a  shelter  shed  on  tbe  westerly  platform  of  the 
Brooklyn  Manor  station  at  tbe  time  as  the  nomber  of  eastbound  pasvengers  board- 
lag  trains  at  that  station  waa  comparatively  few  and  askinur  that  tbe  matter  be 
held  in  abeyance  until  the  summer  season.  On  Marcb  11,  1914,  the  company  wrote 
stating  that  it  would  construct  a  shelter  on  the  eastbound  platform  of  the  Brooklyn 
Manor  station. 

im  December  29,  lt>14,  the  Commission  Issued  tbe  following  order: 
__ __ — _ — —  -  ^ 

William   E.   Johdan,   as   President  of   the  West   End 

Citizens  League, 

Complainant, 

agaXnst 

Thm  Lomo  Ibi^no  Baxlboao  Comfant, 

_  Defendant. 

Shelter  facilities  at  Brooklyn  Manor  Station 


Case  No.  1701, 
Order  Discontinuing 

Proceeding 
December  20,  1914 


An  order  bavlng  been  duly  made  in  tbe  above  entitled  matter  on  January  27, 
1014,  directing  that  the  matters  complained  of  in  tbe  complaint  be  satisfied,  or 
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that  the  charges  be  answered  in  writing  by  the  defendant,  and  answer  having  been 
made  by  The  Long  Island  Railroad  Company  under  date  of  February  13,  1914 ; 
and  it  appearing  that  the  matters  complained  of  have  been  satisfied  by  extending 
the  period  during  which  the  Brooklyn  Manor  station  is  kept  open  for  use  by 
passengers,  and  by  the  construction  of  a  waiting  room  at  the  westerly  end  of  the 
eastbound  platform  at  this  station,  it  is 

Ordered.  That  the  above  entitled  proceeding  be  and  the  same  hereby  is  discon- 
tinued without  prejudice,  however,  to  any  further  order  or  proceedings  in  reference 
to  any  of  the  matters  covered  by  the  complaint  and  answer  herein. 


Long  Island  Railroad  Company  —  Construction  of  buildings  for  private  use 

on  Station  Plaza  at  Far  Rockaway 

Case  No.  1817, 

Complaint   Order 
Notice   of   Hearing 
Notice  of  Further  Hearing 

A  petition  dated  April  23,  1014,  was  received  from  J.  Ltauchbeimer,  president 
of  The  Progress  Society  of  The  Rockaways,  complaining  as  to  the  construction 
of  buildings  for  private  use  on  the  station  plaza  of  The  Long  Island  Railroad  Com« 
pany  at  Far  Rockaway  in  the  Borough  of  Queens.  The  Commission  on  April  28. 
1014,  directed  (see  blank  form  of  complaint  order,  page  379)  that  the  company 
satisfy  the  complaint,  or  that  the  charges  be  answered  in  writing.  The  company 
made  answer  under  date  of  May  8,  1914,  denying  various  allegations  of  the  com- 
plaint and  the  jurisdiction  of  the  Commission  in  the  matter.  The  Commission  od 
May  12,  1014,  adopted  a  notice  (see  blank  form  of  hearing  notice,  page  380)  of 
a  hearing  on  May  19,  1914.  Hearings  were  had  on  May  19,  26  and  June  0, 
1914,  when  the  hearing  was  closed. 

The  Progress  Society  of  The  Rockaways  under  date  of  June  22,  1914,  made 
application  for  a  further  hearing.  The  Commission  on  June  27,  1914,  adopted  a 
notice  (see  blank  form  of  hearing  notice,  page  S80)  of  a  further  hearing  on  July 
7,  1914.  Further  hearings  were  had  on  July  7  and  9,  1014,  when  the  hearing  was 
closed. 

New  York  Consolidated  Railroad  Company,  the  South  Brooklyn  Railway  Com- 
pany and  the  Nassau  Electric  Railroad  Company  —  Toilet  facilities  in 
stations  on  elevated  lines 

Case  No.  1454, 

Further  Hearing   Resolutions 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
providing  toilet  facilities  in  the  stations  on  the  elevated  lines  of  the  New  York 
Consolidated  Railroad  Company,  the  South  Brooklyn  Railway  Company  and  the 
Nassau  Electric  Railroad  Company.  Hearing  was  had  on  February  5,  1912.  On 
December  31,  1918,  the  Commission  issued  an  order  discontinuing  the  proceeding. 

On  May  1,  1914,  the  Commission  directed  (see  blank  form  of  hearing  resolution, 
page  381)  that  a  further  hearing  be  had  on  May  15,  1914.  Further  hearings  were 
had  on  May  15,  29  and  June  19,  1914,  when  the  hearing  was  adjourned  subject 
to  call. 

On  November  6,  1914,  the  Commission  directed  (see  blank  form  of  hearing  reso- 
lution, page  381  >  that  a  further  hearing  be  had  on  November  16,  1914.  Further 
hearing  was  had  on  November  16,  1914,  and  closed. 


New  York  Consolidated  Railroad  Company  —  Changes  of  stairway  facilities 
of  Flatbush  Avenue  station  on  Fulton  Street  Elevated  Line 

Case  No.  1771, 

Extension  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
improvements  and  changes  of  the  stairway  facilities  of  the  Flatbush  Avenue 
station  on  the  Fulton  Street  Elevated  Line  of  the  New  York  Consolidated  Railroad 
Company.  Hearings  were  had  on  December  15  and  17,  1913.  On  December  19, 
1913,  the  Commission  rendered  an  opinion  (see  4  P.  S.  C.  R.  [1st  Dlst.  N.  Y.], 
479),  and  Issued  an  order  directing  the  removal  of  the  existing  stairway  on  the 
north  side  of  Fulton  street  at  the  Flatbush  Avenue  station  of  Its  Fulton  Street 


Obdees  of  the  Commission  Issued  in  1914 


627 


Elevated  Line,  and  the  construction  of  a  new  stairway  on  the  same  side  of  Fulton 
street  at  the  said  station,  but  In  such  a  location  that  it  would  not  obstruct  the 
traffic  in  the  street. 

Upon  application  of  the  company  dated  January  5,  1014,  for  an  extension  of 
time  within  which  to  complete  and  open  for  use  the  new  stairway  directed  by  the 
order  of  December  10.  1013,  the  Commission,  on  February  10,  1014,  issued  an  order 
(see  blank  form  of  extension  order,  page  370)  granting  the  desired  extension  to 
February  11,  1014. 


New  York  Consolidated  Railroad  Company  —  Construction  of  new   station 
on  Myrtle  Avenue  Elevated  Line  at  Cumberland  street  and  Myrtle  avenue 

Case  No.  1781, 

Rehearing  Resolution 

Opinion 

Order  after  Rehearing 

Extension  Orders 

This  proceeding  was  begun  upon  the  application  of  the  Honorable  A.  L.  Kline, 
Mayor  of  the  City  of  New  York,  and  others  for  an  order  of  the  Commission  requir- 
ing the  New  York  Consolidated  Railroad  Company  to  construct  a  new  station  on 
its  Myrtle  Avenue  Elevated  Line  at  Cumberland  street  and  Myrtle  avenue  in  the 
Borough  of  Brooklyn.  Hearing  was  had  on  December  10,  1013.  On  December  31, 
1013,  the  Commission  Issued  an  order  requiring  the  company  to  construct  a  new 
station  on  Its  Myrtle  Avenue  Elevated  Line  at  Cumberland  street  and  Myrtle 
avenue,  in  the  Borough  of  Brooklyn. 

The  New  York  Consolidated  Railroad  Company  under  date  of  February  0,  1014, 
having  applied  for  a  rehearing  as  to  the  matters  determined  by  the  order  of 
December  31,  1013,  the  Commission,  on  February  20,  1014,  adopted  a  resolution 
directing  that  a  rehearing  be  had  on  March  13,  1014.  Rehearing  was  had  on 
March  13,  1014.  On  March  20,  1014,  the  Commission  rendered  an  opinion  (see 
5  P.  S.  C.  R.  [1st  Diat.  N.  Y.l,  210),  and  Issued  the  following  order: 


In  the  Mattes 

OF  THE 

Hearing  on  the  petition  of  Honorable  A.  L.  Klixe, 
Mayor  of  the  City  of  Nkw  York,  and  Others,  for 
nn  order  of  the  Commission  requiring  the  New  Y'ork 
Consolidated  Railroad  Compavv  to  construct  a  new 
station  on  said  company's  Mvrtle  Avenue  Elevated 
Line  at  Cumberland  street  ann  Myrtle  avenue  in  the 
Borough  of  Brooklyn,  City  of  New  York. 


Case  No.  1781. 

Order  after  Rehearing 

March  20,  1014 


An  order  having  been  made  in  the  above  entitled  proceeding  on  I>ecember  81, 

1013,  directing  the  New  York  Consolidated  Railroad  Company  to  construct  a  new 
station  on  its  Myrtle  Avenue  Elevated  Line  at  Cumberland  street  and  Myrtle 
avenue,  in  the  Borough  of  Brooklyn,  City  of  New  York,  and  said  company  having 
applied  for  a  rehearing  In  respect  of  the  matters  determined  in  said  order,  and  a 
resolution  having  been  adopted  on  February  20.  1014,  granting  said  rehearing, 
and  said  rehearing  having  been  held  by  and  before  the  Commission  on  March  13, 

1014,  Commissioner  Cram  presiding,  D.  A.  Marsh  appearing  for  the  New  York 
Consolidated  Railroad  Company,  Charles  F.  Murohy  appearing  for  the  petitioners 
for  the  construction  of  said  station,  Edward  M.  Deegan,  Assistant  Counsel,  attend- 
ing for  the  Commission,  and  testimony  having  been  taken  on  said  rehearing  and 
due  deliberation  having  been  had.  It  is 

Ordered,  That  said  order  of  December  31,  1013,  be  and  the  same  hereby  is 
confirmed. 

Applications  dated  October  2,  1014,  and  November  13,  1014,  having  been  made 
by  the  New  York  Consolidated  Railroad  Company  for  extensions  of  time  within 
which  to  comply  with  the  terms  of  the  order  of  December  31,  1013,  the  Commis- 
sion on  October  20,  1014,  and  December  8,  1014,  issued  orders  (see  blank  form 
of  extension  order,  page  370)  granting  the  desired  extensions  of  time  to  January 
51,  1015,  and  March  31,  1015,  respectively. 
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New  York  Consolidated  Railroad  Company  —  Service  and  faeilitiee  at  stations 

on  Centre  Street  Loop 

Case  No.  1884, 

Hearins   Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  with  respect  to  the 
regulations,  practices,  equipment,  appliances  or  service  of  the  New  York  Con* 
BoUdated  Railroad  Company  at  the  stations  on  the  Centre  Street  Loop  Line,  in 
the  Borough  of  Manhattan.  The  Commission  on  November  10,  1914,  directed  (see 
blank  form  or  bearing  resolution,  page  381)  that  a  hearing  be  had  on  November  23, 
1914.  Hearings  were  had  on  November  23,  and  December  8  and  15,  1914,  when  the 
hearing  was  adjourned  to  Jannary  10,  1915.     No  further  action. 


New    York    Consolidated    Railroad    Company  —  Stairway    facilities    at    the 
Broadway  Ferry  station  on  the  Broadway  Elevated  Line 

Case  No.  1877, 

Hearing   Resolution 
Final  Order 
Extension  Order 
Denial  Or4er 

This  proceeding  w^as  begun  upon  motion  of  the  Commission  on  the  question  of 
stairway  facilities  at  the  Broadway  Ferry  Station  on  the  Broadway  elevated  lino 
of  the  New  York  Consolidated  Railroad  Company.  The  Commission  on  October  1.1, 
1014,  directed  (see  blank  form  of  hearing  resolution,  page  381)  that  a  hearing  be 
had  on  October  20,  1914.     Hearing  was  had  on  October  20,  1914. 

Thereupon   the  Commission  Issued  the  following  order: 


In  thb  Matteb 

OF  THB 

Hearing  on  motion  of  the  Commission  on  the  question 
of  stairway  facilities  at  the  Broadway  Ferry  Station 
on  the  Broadway  Elevated  Line  of  the  Nbw  Yoax 
Consolidated  Railroad  Company. 


Case  No.  1877. 
Order      Directing      Repair 
and    Opening    of    Addi- 
tional Stairway 
October  27,  1914 


A  hearing  having  been  dulv  held  on  October  20,  1914,  before  Hon*  Edward  E. 
McCall,  Chairman,  Milo  R.  Maltble,  J.  Serjeant  Cram,  George  V.  S.  Wnilams  and 
Robert  C.  Wood,  Commissioners,  D.  A.  Marsh  appearing  for  New  Yo^rk  Consolidated 
Railroad  Company,  Arthur  DuBols.  Assistant  Counsel,  attending  for  the  Commis^ 
sion,  and  the  Commission  being  of  the  opinion  that  toe  convenience  of  the  public 
would  be  served  by  the  opening  of  an  additional  stairway  from  the  mezzanine 
gallery  of  the  Broadway  Ferry  station  to  the  north  side  of  Broadway, 

JHoic,  therefore^  it  is 

Ordered,  That  New  York  Consolidated  Railroad  Company  be  and  hereby  is 
required  to  repair  and  put  in  safe  and  proper  condition  the  stairway  now  con- 
structed but  not  in  use  leading  from  the  northeasterly  end  of  the  mezzanine- 
gallery  to  the  north  side  of  Broadway  and  open  same  so  that  it  may  be  nsed  by 
those  traveling  on  the  Broadway  elevated  lines  who  may  enter  or  leave  the  trains 
at  the  Broadway  Ferry  station. 

Further  ordered.  That  the  work  of  repairing  this  stairway  be  completed  and 
that  the  stairm^ay  be  opened  for  public  use  not  later  than  December  1,  1914,  and' 
thereafter  be  maintained. 

Further  ordered.  That  this  order  take  effect  at  once  and  continue  in  force  until 
further  order  of  the  Commission. 

Further  ordered.  That  within  ten  days  after  service  of  a  rcrttfled  copy  of  this 
order  upon  It  New  York  Consolldnted  Railroad  Company  notify  the  Comml!«!«flon 
whether  this  order  Is  accepted  and  will  be  obeyed. 

Upon  application  of  the  company  dated  November  80.  1014,  the  Conrmisslon  on 
December  S,  1014,  issued  an  order   (see  blank  form  of  extension  order,  pa^:e  Z79) 
extending  to  December  15,  1914,  the  company's  time  within  which  to  complete  the- 
stairway,    as    directed   by    the   order    of   October   27,    1914,    and    to    pnt   same   in 
operation. 

Hhe  company,  under  date  of  December  15,  1914,  having  made  aopllcatlon  for  a 
rehearing    in    this    matter,    the    Commission,    on    December    22,    1914,    issued    the* 
following  order : 
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Cabb  No.  1877,  Oboeb  Dbkting  Appucation  roR  Reheaiino 

(December  22,  1914) 

An  order  having  been  duly  made  In  the  above  entitled  matter  on  October  27, 
1914,  directing  the  New  York  Consolidated  Railroad  Company  to  repair  and  put  in 
eafe  and  proper  condition  the  stairway  now  constracted  but  not  in  use  leading 
from  the  nortneasteriy  end  of  the  meszanine  gallery  to  the  north  side  of  Broadway 
on  the  Broadway  Elevated  Lines,  and  to  open  the  same  for  public  use,  and  to  com- 
plete the  work  and  open  the  stairway  not  later  than  December  1,  1914 ;  and,  upon 
the  application  of  the  New  York  Consolidated  Railroad  Company,  an  order  having 
been  dalv  made  herein  on  December  8,  1914,  extending  to  December  15,  1914,  the 
time  within  which  to  complete  the  work  and  open  the  said  stairway ;  and  an  appli- 
cation in  writing  dated  December  15,  1914,  having  been  made  by  the  New  York 
Consolidated  Railroad  Company  that  this  case  be  reopened  and  that  a  rehearing 
be  granted  therein,  and  sufficient  reason  not  having  been  made  to  appear  for  the 
granting  of  the  said  last  mentloBed  application;  it  Is 

Ordered,  That  the  application  of  the  New  York  Consolidated  Railroad  Company 
that  this  case  be  reopened  and  that  a  rehearing  therein  be  granted,  be,  and  the 
same  hereby  is,  denied.  

OTHER  MATTERS  RELATING  TO  ELECTRICAL  CORPORATIONS 


Electrical  C&rporations  —  Certification  of  meters 

Case  No.  1100, 

Amendatory   Resolutions 

The  Commission,  on  June  25,  1909,  adopted  certain  spedflcatlons  for  electric 
current  energy  meters,  and  on  the  same  date  certified  a  list  of  meters  as  conform- 
ing to  such  specifications.  Amendatory  resolutions  certifying  additional  types  of 
meters  were  adopted  on  October  20  and  December  17,  1909,  January  7  and  June  24, 
1910,  March  31,  May  9  and  November  S,  1011,  April  26,  May  10  and  December  10, 
1912,  and  April  22,  1918. 

During  1914  the  following  resolutions  were  adopted : 


In  THB  UATZ9B 
OF 

Certifying    types    of    electric    current    energy    meters 

(watt  hour  meters). 


—  ^ 


Case  No.  1100, 
Amendatory  Resolution 
Certifying  Types  o£ 
Electric  Current  Energy 
Meters  (Watt  Hour 
Meters) 

January  16,  1914 


Whereas,  By  reflolution  adopted  October  26.  1909.  this  Commission  certified  cer- 
tain types  of  watt  hour  meters  to  conform  to  specifications  adopted  by  the  Public 
Service  CommlHRion  for  the  First  District  on  June  25.  1909;  and 

Whereas,  Said  resolution  of  October  26,  1909,  has  been  amended  by  resolutions 
dated  December  17,  1909,  January  7.  1910,  June  24.  1010.  March  31,  1911.  May  9, 
1911.  November  8,  1911.  April  26,  1912,  May  10,  1912,  November  29,  1912,  Decern- 
her  10,  1912,  and  April  22.  1913;  and 

Whereas,  It  is  now  desired  to  certify  certain  additional  types  of  meters, 

Note,  therefore,  it  is 

ResoU'ed,  That  said  resohition  of  October  26,  1909,  as  heretofore  amended.  b« 
and  the  same  hereby  Is  further  amended  by  Inserting  in  the  amendatory  resolution 

of  May  10,  1912, 

• 

(1)  under  the  general  headUu?  "Direct  Current  Watt  Hour  Meters"  at 
page  2  of  the  printed  amendatory  resolution  of  May  10,  1912,  the 
following : 

"Class  II 


Sangamo   Electric    Company. 


41 


« 


Type  D5  2  wire 

^    D5  2  wire  —  internal  shunt  " 

(2)  under  the  general  heading  "  Description  of  Watt  Hour  Meters,  Direct 
Current  —  Class  2  "  at  page  8  of  said  printed  resolution,  the  following  : 
**  Sangamo   Electric   Company Type  DH  2  wire 

"  "  ^*       '^     D5  2  wire  —  internal  shunt  *' 

(3)  under  the  general  heading  "  Individual  Characteristics  **  at  page  10  of 
said  printed  resolution,  the  following : 

"  Sangamo  Electric  Company Type  D5  2  wire 

Cuts  Nos.  176  — 176A  &  176B  " 

The  principle  of  operation  and  adjustment  is  identical  with  that  of  the  Type  D-4. 
The  mechanical  construction  diifers  considerably  In  the  following  details : 

The  shaft  is  a  single  spindle  carrying  the  disk  at  the  upper  end  and  the  armaturs 
at  the  lower  end. 

The  dink  is  Insulated  from  the  shaft. 

The  bottom  guide  consists  of  a  ring  sapphire  jeweL 
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The  register  is  removable  by  means  of  two  levers  which  are  raised  to  relea8« 
and  lowered  to  lock  the  register  in  place. 

The  levers  are  located  on  the  register  back. 

They  lock  into  a  recess  stud  when  lowered. 

The  thermo-couple  is  mounted  as  part  of  the  polarity  connecting  plug. 

The  top  bearing  is  supported  from  a  cast  metal  frame  mounted  on  top  of  the 
mercury  chamber  and  permanent  alignment  is  obtained  with  the  lower  l>earlng,  as 
both  are  secured  to  a  rigid  support. 

The  entire  element  supported  on  a  cast  grid  is  removable  from  the  case. 

Base  constructed  so  that  two  screws  will  secure  meter  to  wall  when  in  service. 

The  lower  screw  can  be  covered  and  sealed  with  the  terminal  chamber  cover. 

Self  contained  for  10  amperes  capacity. 

Type  D5     Internal  Shunt 

Two  wire Cuts  Nos.  177  —  177A  &  177B 

Same  as  Type  D5  except  for  internal  shunt  which  Increases  the  capacity  up  t« 
and  including  75  amperes.** 

Case  No.  1100,  Amendatory  Resolution,  Certifying  Types  of  Electric  Ccrrbni 

Energy  Meters   (Watt  Hour  Mbters) 

(June  2,  1914) 

Whereas,  By  resolution  adopted  October  26,  1900,  this  Commission  certified 
certain  types  of  watt  hour  meters  as  conforming  to  specifications  adopted  by  the 
Public  Service  Commission  for  the  First  District  on  June  25,  1909 ;  and 

Whereas,  Said  resolution  of  October  26,  1909,  has  been  amended  by  resolutions 
dated  December  17,  1909,  January  7,  1910,  June  24,  1910,  March  31,  1911,  May  9, 
1911,  November  8.  1911,  April  26,  1912,  May  10,  1912,  November  29.  1912,  Decem- 
ber 10,  1912,  April  22,  1913,  and  January  16,  1914 ;  and 

Whereas,  It  is  now  desired  to  certify  certain  additional  types  of  meters, 

yotc,  therefore,  it  is 

Resolved,  That  said  resolution  of  October  26,  1909,  as  heretofore  amended,  be 
and  the  same  hereby  is  further  amended  by  inserting  in  the  amendatory  resolution 
of  May  10,  1912, 

(1)  under  the  general  heading  "  Alternating  Current  Watt  Hour  Meters.  A. 
Single  Phase  "  at  page  3  of  the  printed  amendatory  resolution  of  May 
10,   1912,   the  following: 

General  Electric  Company 
Type  1-14  —  two  wire 
Type  1-14  —  three  wire 

(2)  under  the  general  heading  "Alternating  Current  Watt  Hour  Meters.  A. 
Single  Phase  "  at  page  3  of  said  printed  resolution,  the  following : 

Fort  Wayne  Electric  Company 
Type  K-6  —  two  wire 
Type  K-5  —  three  wire 

(3)  under  the  general  beading  "  II.  Alternating  Current  Watt  Hour  Meters. 
A  —  Single  Phase  "  at  page  12  of  said  printed  resolution,  the  following : 

General  Electric  Company     Type  1-14 
Two  wire — Cuts  Nos.  261  and  261a 
Three  wire  —  Cuts  Nos.  262  and  262a 

This  meter  differs  from  the  Type  I-IO  throughout  Its  entire  construction.  A 
circular  pressed  metal  or  glass  cover  is  used  and  held  in  position  by  two  brass 
studs  projecting  from  the  base.  Wing  nuts  force  the  cover  tight  against  the  base 
and  also  receive  the  seals.  The  metal  cover  has  a  large  semi-circular  register 
window  .and  a  small  disk  window.  The  iron  frame  and  semi-circular  base  are  cast 
in  one  piece.  This  combination  supports  all  parts  of  the  meter  and  Is  so  designed 
as  to  act  as  a  magnetic  shield  between  the  retarding  magnets  and  current  colls. 

The  terminal  chamber  is  located  at  the  bottom  of  the  meter.  Two  short  retard- 
ing magnets  are  mounted  at  the  front  of  the  meter  and  are  adjusted  by  means  of 
a  micrometer  screw  located  below  the  poles  of  the  retarding  magnets.  Both  mas- 
nets  are  mounted  on  one  cast  brass  shoe  which  is  held  in  position  by  two  screws 
passing  through  the  supoorting  shelf. 

A  micrometer  light  load  adjustment  is  located  on  the  right  hand  side  of  the 
meter  and  has  two  locking  screws  for  securing  adjustments. 

A  four-dial  kilo-watt  hour  register  is  used  which  encages  with  the  shaft  bv 
means  of  a  worm  and  worm-wheel,  the  radia  gearing  also  contains  a  worm  and 
worm-wheel.  The  register  worm-wheel  Is  adjusted  to  mesh  with  the  worm  by 
means  of  a  cam  screw  and  slide  on  the  worm  wheel  support. 

An  aluminum  disk  mounted  on  nn  aluminum  shaft  arts;  a<«  the  moving  element 
and  is  supnorted  from  a  lower  rigid  sapphire  Jewel  and  pivot  bearing  and  an  upper 
hearing  consisting  of  a  flexible  steel  pin  mounted  in  the  shaft  supported  by  a  brass 
upper  bearing  which  is  held  in  position  with  the  set  screw. 

There  are  two  current  coils  mounted  on  a  laminated  iron  yoke  with  the  colls 
and  poles  below  the  disk.  The  potential  coil  Is  mounted  on  laminated  iron  yoke 
having  three  poles  above  the  disk.  The  laminations  for  both  current  and  potential 
coils  are  separate  but  rigidly  held  tojrether  on  an  iron  frame.  The  power  factor  or 
las  coil  is  mounted  on  the  current  coll  pole  and  may  be  fixed  or  adjustable.  The 
current  potential  and  lag  coils  and  terminal  box  connection  are  accessible  br 
removln^r  the  back  base  plate. 

The  testing  loop  connection  is  located  in  the  terminal  chamber. 
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This  meter  is  certified  for  use  in  capacities  up  to  and  including  75  amperes  at 
voltages  not  to  exceed  800  volts. 

(4)  Under  the  general  beading  "II  Alternating  Current  Watt  Hour 
Meters.  A  —  Single  Phase  "  at  page  12  of  said  printed  resolution,  the 
following : 

Fort  Wayne  Electric  Company  —  Type  K-5 

Two  wire  —  Cuts  Nos.  405  and  405a 

Three  wire  —  Cuts  Nos.  406  and  406a 

This  meter  is  the  same  in  every  detail,  with  the  exception  of  the  name  plate,  as 
the  General  Electric  Company's  type  1-14  and  is  certified  for  use  In  capacities  up 
to  and  including  75  amperes  and  voltages  not  exceeding  300  volts. 

Case  No.  1100,  AuENDAXoaY  Resolution  Certifying  Types  of  Electric  Current 

Energy  Meters   (Watt  Hour  Meters) 

(August  21,  1014) 

Whereag,  By  resolution  adopted  October  26,  1900,  this  Commission  certified 
certain  types  of  watt  hour  meters  as  conforming  to  specifications  adopted  by  the 
Public  Service  Commission  for  the  First  District  on  June  25,  1909 ;  and 

Whei'eiu,  Said  resolution  of  October  26,  1909,  has  been  amended  by  resolutions 
dated  December  17,  1909,  January  7,  1910,  June  24.  1910,  March  31,  1011,  May  9, 
1911,  November  8,  1911,  April  20,  1912,  May  10,  1012,  November  29,  1912,  Decem- 
ber 10,  1912,  April  22,  1913,  January  16.  1914,  and  June  2,  1914 :  and 

Whereas,  It  is  now  desired  to  certify  certain  additional  types  of  meters ; 

A'otr,  therefore,  it  is 

Resolved,  That  the  said  resolution  of  October  26,  1909,  as  heretofore  amended, 
be  and  the  same  hereby  is  further  amended  by  inserting  in  the  amendatory  resolu- 
tion  of  May  10,  1912  : 

(1)  Under  general  heading  "Alternating  Current  Watt-Hour  Meters**  after  the 
words,  "Type  OA  —  three  wire,"  on  page  4  of  the  printed  amendatory  resolution, 
"  Type  OA  —  two  wire  prepayment." 

(2)  On  page  12  of  the  printed  amendatory  resolution,  after  the  words  "  West- 
inghouse  E.  &  M.  Co.  Type  OA  3  wire,"  the  following :  "  Westinghouse  E.  &  M.  Co. 
Type  OA  —  2  wire  prepayment." 

(3)  On  page  19,  after  the  description  of  the  Type  OA  meter,  the  following: 
"Westinghouse  Elec.  &  Mfg.  Co.  Type  OA  Prepayment  Two  wire  —  Cuts 
No.  353,  No.  353A,  and  No.  353B.  Same  as  Type  0.\  except  for  the  addition 
of  a  self-contained  mechanical  prepayment  device." 

Case  No.  1100,  Amendatory  Resolution  as  to  Description  of  Type  OA  Meter 

(August  21,  1914) 

Whereas,  By  resolution  adopted  October  26,  1900,  this  Commission  certified 
certain  types  of  watt  hour  meters  as  conforming  to  specifications  adopted  by  the 
Public  Service  Commission  for  the  First  Disitrict  on  June  2r>.  1900;  and 

Whereas,  Said  resolution  of  October  26,  1900,  has  been  amended  by  resolutions 
dated  December  17,  1009,  January  7,  1910.  June  24,  1910,  March  31,  1911,  May  9, 
1911,  November  8,  1911,  Aorll  26,  1912,  May  10.  1912,  November  29,  1912,  Decem- 
ber 10,  1912,  April  22,  1913,  January  16,  1914,  June  2,  1914,  and  August  21, 
1014, 

Whereas,  It  Is  now  desired  to  add  to  the  description  of  the  Type  OA  meter  on 
page  19  of  the  amendatory  resolution  of  May  10,  1912 ; 
yow,  therefore,  it  is 

Resolved,  That  the  said  resolution  of  October  26,  1909,  as  heretofore  amended, 
be  and  the  same  hereby  is  further  amended  by  inserting  in  the  amendatory  resolu- 
tion of  May  10,  1912,  on  page  19  as  part  of  the  description  of  the  Type  OA  meter 
the  followine: 

"  Tne  two  and  three  wire  meters  of  80  to  150  amperes  capacity  involve 
modifications  in  design  from  the  smaller  capacities.  The  three  wire  meter 
current  coils  are  mounted  on  a  separate  laminated  yoke,  which  Is  supported 
from  the  meter  base,  the  macrnetic  circuits  thus  formed  are  similar  to  those 
in  the  meters  of  small  capacities. 

"  The  two  wire  meter  current  coil  supports  an  Inverted  U-shaped  lami- 
nated yoke  which  produces  a  magnetic  circuit  different  from  that  of  the 
smaller  capacities." 

Case  No.  1100,  Amendatory  Resolution  Certifying  Types  op  Electric  Current 

Energy  Meters   (Watt  Hour  Metsrs) 

(October  20.  1914) 

Whereas,  By  resolution  adopted  October  26,  1909,  this  Commission  certified 
certain  types  of  watt  hour  meters  as  conforming  to  specifications  adopted  by  the 
Public  Service  Commission  for  the  First  District  on  June  25,  1909 :  ana 

Whereas,  Said  resolution  of  October  25.  1909,  has  been  amended  by  resolutions 
dated  December  17,  1900,  January  7.  1910,  June  24,  1910.  March  31,  1911,  May  9, 
1911,  November  8.  1911.  April  26,  1912,  May  10,  1912,  November  29,  1912.  Decem- 
ber 10,- 1912,  April  22,  1913,  January  16,  1914,  .Tune  2,  1914,  and  August  21,  1914; 
and 
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Whereas,  It  is  now  desired  to  certify  certain  additional  types  of  meters; 

yow,  therefore.  It  Is 

Resolved,  That  the  said  resolution  of  October  26,  1900,  as  heretofore  amended, 
be  and  the  same  hereby  is  further  amended  by  inserting  in  the  amendatory  resolu- 
tion of  May  10,  1912 : 

(1)  Under  general  heading  "Alternating  Current  Watt-hour  Meters*'  aftei 
the  words  "Type  OA  —  two  wire  prepayment "  on  page  4  of  the  printed 
amendatory  resolution,  the  following: 

Type  OAc  two  wire 
Type  OAc  three  w^ire. 

(2)  Ou  page  12  of  the  printed  amendatory  resolution,  after  the  words 
"  Westlughouse  £.  k  M.  Co.  Type  OA  two-wire  prepayment/'  the 
following : 

Westlughouse  K.  &  M.  Co.  Type  OAc  two  wire 
Westlnghouse  E.  ft  M.  Co.  Type  OAc  three  wire. 

(3)  On  page  19  of  the  printed  amendatory  resolution  after  the  description 
of  the  Type  OA  prepayment  meter,  the  following : 

westlughouse  Elec.  &  Mfg.  Co.  Type  0.\c 
Two  wire  —  Cuta   No.  355A  and  No.  S55B 
Three  wire  —  Cuts  No.  356 A  and  No.  850B. 

Modification  of  Type  OA  in  capacities  of  40  amperes  and  less. 
Shield  and  mechanism  raised  up  in  base  to  allow  greater  accessibility  to  terminal 
chamber  connections. 

Shield  and  mechanism  held  in  base  with  two  screws  instead  of  three. 

Light  load  adjustment  operated  directly. 

Non-adjustable  power  factor  clamps. 

Micrometer  full  load  adjustment. 

One  piece  laminations  used  in  magnet  circuit  instead  of  two. 


Electrical  Corporations  —  Kogiilations  as  to  testing  meters 

Case  No.  1524, 

Extension  Orders 
Amendatory  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question  of 
adopting  regulations  as  to  the  mainteoauce  of  suitable  apparatus  and  £aciUties  for 
testing  the  accuracy  of  electric  meters  furnished  for  use  on  premises  of  consumers 
within  the  First  District.  Hearing  was  had  on  July  2,  1912.  On  Jnly  12,  1912, 
the  Commission  rendered  an  opinion  (see  S  P.  S.  C.  R.  [Ist  Dist.  N.  Y.],  340)  and 
Issued  an  order  directing  all  electrical  corporations  within  the  First  District  to 
comply  with  regulations  for  testing  watt-hour  meters  therein  prescribed. 

Upon  application  of  the  Queens  Borough  Gas  and  Electric  Company,  dated 
December  19,  1913,  for  an  extension  of  time  within  which  to  comply  with  the 
proTisions  of  paragraph  "  7  "  of  the  order  of  July  12,  1912,  relating  to  the  testing 
of  alternating  current  meters,  the  Commission  on  January  6,  1914  (see  blank  form 
of  extension  order,  page  379)   granted  the  desired  extension  to  September  1,  1914. 

The  Commission  issued  the  following  order: 


In  thb  Mattbb 

OF  THB 

Hearing  on  the  motion  of  the  Commission  on  the 
question  of  meter  testing  practice  as  to  all  Electsic 
LIGHT  Corporations  furnishing  meters  on  premises 
of  consumers  within  the  First  District. 


Case  No.  1524, 

^  Order      Amending      Order 

I'rescriblng  Regulations 

July  9,   1914 


Whereas,  The  Public  Service  Commission  for  the  First  District  by  order  of 
July  12,  1912,  prescribed  certain  requirements  and  regulations  for  the  testing  of 
watt  hour  meters  by  all  electrical  corporations  supplying  electricity  within  the 
First  District;  and 

Whereas,  Said  requirements  and  regulations  provided  among  other  things  that 
all  direct  current  meters  upon  consumers'  premises  should  be  periodically  tested 
according  to  a  schedule  set  forth  in  subdivision  3  of  paragraph  I  of  said  order  of 
July  12,  1912;  and 

Whereas,  It  is  now  desired  to  permit  the  length  of  the  periods  between  testa  of 
certain  sizes  of  dircn^t  current  meters  to  be  extended, 

How,  therefore,  it  is 

Ordered,  Tliat  subdivision  3  of  paragraph  I  of  said  order  of  July  12,  1912,  be 
amended  so  as  to  read  as  follows,  to  wit : 

"(3)  That  all  direct  current  meters  installed  upon  consumers*  premises  shall  be 
periodically  tested  according  to  the  following  schedule : 
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Meters  up  to  and  including;  fifteen  (15)  amperes  rated  (*apacit9r  Bball  be 
tested  at  least  oace  in  every  twentj-four  (24)  months. 

Meters  exceeding  fifteen  (15)  amperes  up  to  and  including  seventy-five 
(75)  amperes  rated  capacity  shall  be  tested  at  least  once  in  every  eighteen 
(18)   months. 

Meters  exceeding  seventy-five  (75)  amperes  up  to  and  Including  four 
hundred  fifty  (450)  amperes  rated  capacity  shall  be  tested  at  least  once  in 
every  twelve   (12)   montbs. 

Meters  exceeding  four  bnndred  fifty  (450)  amperes  rated  capacity  shall 
be  tested  at  least  once  every  six  (6)   months.*' 

Further  ordered.  That  this  order  take  effect  immediately  and  continue  in  force 
until  modified  or  abrogated  by  further  order  of  the  Commission. 

Upon  application  of  the  Richmond  Light  and  Railroad  Company,  dated  May  20, 

1014,   for  an   extension   of  time  within  which   to  comply   with   the   provisions   of 

Subdivisions   "  7  "   and   "  8 "   of   paragraph    "  I  "   of   the  order  of  July   12.   1912. 

relating  to  the  testing  of  certain  alternating  current  meters,  the  Commission  on 

July  23,  1014    (8ee  blank  form  of  extension  order,  page  370)   granted  the  desired 

extension  to  September  30,  1914. 

Electrical  Corporations  —  Certification  of  attachment  to  types  of  electric  cur- 
rent energy  meters  and  form  of  report  on  testing  same 

Clase  No.  1451, 

Resolution  Denying  Bequest 
Approval  Resolution 
Extension  Resolution 

The  Commission  on  January  12,  1012,  issued  an  order  certifying  an  attachment 
to  types  of  electric  current  energy  meters  and  provided  a  form  for  reporting  the 
testing  of  the  same.  On  April  26,  1012,  tlie  Commission  issued  an  order  amending 
the  order  adopted  January  12,  1012,  so  as  to  add  certain  types  of  meters  to  those 
Included  in  the  order  of  January  12,  1012.  The  Commission  on  January  21,  Feb- 
ruary 21,  May  16,  July  15,  September  30,  and  November  7  and  14,  1013,  adopted 
nesolntlont  certLtyi^g  certain  attachments  for  use  In  connection  with  certain  types 
of  meters.  On  July  22,  1013,  the  Commission  adopted  a  resolution  rescinding  the 
resolution  of  February  21,  1013,  which  approved  the  use  of  a  type  of  specified 
contactor,  printometer  and  contact  making  clock.  On  August  10,  1918,  the  Com- 
mission adopted  one  resolution  certifying  a  certain  attachment  for  use  in  con- 
nection with  a  certain  type  of  meter,  and  another  resolution  rescinding  the  reso- 
lution of  May  16,  1013,  which  approved  the  use  of  a  maxlcator  and  contact  making 
clock. 

On  January  23,  1014,  the  Commission  adopted  the  following  resolution: 


In  thb  Matter 

ov 

Certifying  an  attachment  to   type  of  electric  current 

energy  meters. 


Case  No.  1451, 
Resolution      Denying      Re- 
quest   for    Further    Ex- 
tension of  Approval 
January  23,  1014 


Whereas,  The  Commissloa  on  Januarv  21,  1013,  and  on  August  10,  1013,  adopted 
resolutions  in  this  proceeding  approving  for  use  until  January  21,  1014,  as  an 
attachment  to  certain  types  of  meters  a  certain  maxlcator  and  a  certain  contact 
making  motor  made  by  Chicago  Electric  Meter  Company ;  and 

Whereas,  The  Edison  Blectrlc  Illuminating  Company  of  Brooklvn  through  its 
Vice-President,  W.  F.  Wells,  Esquire,  has  requested  in  a  letter  addressed  to  the 
Commtmion  dated  December  80,  1918,  that  such  approval  be  further  extended ;  and 

Whereas,  The  Electrical  Engineer  to  the  Commission  has  recommended  that  no 
further  extension  of  approval  of  said  maxlcator  and  contact  making  motor  be 
granted ; 

Now,  therefore,  it  is 

Resolved,  That  the  request  of  the  Edison  Electric  Illuminating  Company  of 
Brooklyn  through  its  Vice-President,  W.  F.  Wells,  Esgulre,  in  letter  addressed  to 
the  Commission  dated  December  30,  1013,  asking  for  a  further  extension  of 
approval  of  the  Chicago  Electric  Meter  Company's  maxlcator.  Type  G,  and  contact 
making  motor.  Type  II,  be  and  hereby  is  denied. 

On  February  17,  1014,  the  Commission  adopted  the  following  resolution : 

Case  No.  1451,  Resolution 

(February  17,  1014) 

Whereas,  It  Is  desired  to  certify  a  certain  combination  of  devices  for  use  In  con- 
nection with  certain  types  of  meters, 
Now,  therefore,  it  Is 
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Resolved,  That  the  following  combination  of  devices  is  approved  for  nse  to  and 
includinfr  January  1,  1915.  as  attachments  to  certain  types  of  motors  specified  in 
Section  II  of  this  resolution : 

Chicago  Electric  Meter  Company, 
Maxlcator,  Type  G  Cuts  No.  1005  and  No.  1005-A 
Contactor,      "      M  Cuts  NX).  1004  and  No.  1004-A 

Section  II 

These  attachments  may  be  used  in  the  combination  as  approved  with  the  fol- 
lowing types  of  watt-hour  meters : 

General  Electric  Co. 

Alternating  Current. 

Single  Phase 

Type  1 2  wire 

"      1 8  wire 

Polyphase 

Type  D3 2  phase 

**      D3 8  phase 

Section  III. 

The  company  shall  keep  at  Its  office  a  record  of  each  inspection  made  of  a 
Maxicator  and  Contactor.  This  record  shall  be  open  to  inspection  by  the  Com- 
mission's Chief  Inspector  of  Electric  Meters  or  his  representative,  and  shall  show 
the  date  of  inspection,  errors,  defects  and  failures  found,  and  the  number  of  the 
meter,  Maxicator  and  Contactor. 

Further  resolved.  That  this  resolution  shall  take  effect  immediately  and  continue 
In  force  until  January  1,  1915,  unless  sooner  amended  or  abrogated  by  the 
Commission.  ' 

On  June  16,  1914,  the  Commission  adopted  the  following  resolution: 

Case  No.  1451,  RESOLUTtoN  Extending  Resolution  of  Jult  15,  1918,  as  Amended, 

TO  Jult  1,  1915 

(June  16,  1914) 

Wheretu,  The  Commission  on  the  15th  day  of  July,  1013,  adopted  a  resolution 
in  the  above  matter  certifying  a  certain  combination  of  devices  for  use  in  con- 
nection with  certain  types  of  meters,  which  resolution  was  duly  amended  by 
resolutions  adopted  by  the  Commission  on  the  80th  day  of  September  and  the  7th 
day  of  November,  1913 ;  and 

whereas.  The  approval  of  the  Commission  set  forth  in  the  resolution  of  July  15. 
1913,  as  amended,  expires  July  15,  1914,  and  it  is  now  desired  to  further  extend 
said  approval : 

Now,  therefore,  it  is 

Resolved,  That  the  approval  of  the  Commission  set  forth  in  the  said  resolution 
of  July  15,  1913,  as  amended,  be  and  hereby  is  extended  until  July  1,  1915,  unless 
sooner  abrogated  by  the  Commission. 


New  York  Edison  Company  —  Complaint  of  C.  Perceval,  Incorporated,  as  to 

refusal  to  furnish  electric  service  connection 

Case  No.  1729, 

Dismissal  Order 

Opinion 

Order  Denying  Rehearing 

Order  for  Writ  and  Writ  of  Certiorari 

Resolution  Approving  Execution  of  Return 

to  Writ  of  Certiorari 
Resolution  for  Further  Hearing 
Order  Denying  Rehearing 
Order  after  Further  Hearing 
Opinion 
Order  Denying  Rehearing 

This   proceeding   was   begun    upon   the   complaint   of  C.    Perceval,    Incorporated, 

against  the  New  York  Edison  Company,  as  to  the  latter's  refusal  to  furnish  electric 

service  connection  because  the  complainant  declined  to  sign  an  application  for  the 

exclusive  service  of  the  defendant  over  the  same  equipment.     Hearing  was  had  on 

September  16,  1913.     Thereupon  the  Commission  issued  the  following  order : 
_ .. 


Ix  TUB  Matter  of  the  Complaint 

or 

C.  Perceval,  Inc. 

against 

The  New  York  Edison  Company. 


Case  No.  1729, 
Order  Dismissing 

Complaint 
February  27.  1914 


A  hearing  having  been  duly  had  In  this  case  upon  the  complaint  of  C.  Perceval, 
Inc.,  dated  August  25,  1013,  against  The  New  York  Edison  Company  before  Hon. 
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Mllo  R.  Haltbie,  Commissioner,  on  September  16,  1913,  Nelson  8.  Spencer  appear- 
ing as  counsel  for  said  C.  Perceval,  Inc.,  and  Henry  J.  Hemmens  appearing  as 
counsel  for  said  The  New  York  Edison  Company,  it  Is 

Ordered,  That  said  complaint  be  and  the  same  hereby  is  dismissed. 

On  March  3,  1914,  the  Commission  rendered  an  opinion  (see  5  P.  S.  C.  R.  [Ist 
Dlst.  N.  Y.L  192). 

Application  in  writing  dated  March  16,  1914,  living  been  made  by  the  com- 
plainant, C.  Perceval,  Incorporated,  for  a  rehearing  as  to  the  order  of  Feb- 
ruary 27,  1914,  and  no  sufficient  reason  having  been  made  to  appear,  the  Com- 
mission issued  the  following  order  denying  such  application : 

Case  No.  1729,  Obdeb  Denying  Application 

(March  20,  1914) 

An  order  having  been  made  in  this  case  on  February  27,  1914,  dismissing  the 
complaint  and  an  application  for  a  rehearing  in  respect  of  the  matters  determined 
therein  having  been  made  by  the  complainant,  C.  Perceval,  Inc.,  by  its  petition 
dated  March  16,  1914,  and  no  sufficient  reason  for  a  rehearing  having  been  made 
to  appear,  it  Is 

Ordered,  That  said  application  for  a  rehearing  be  and  the  same  hereby  is  denied. 

An  order  for  a  writ  and  a  writ  of  certiorari  granted  by  Honorable  Alfred  R. 
Page,  a  justice  of  the  Supreme  Court,  New  York  county,  on  April  4,  1914,  in  the 
matter  of  People  ex  rel,  C.  Perceval,  Inc.,  against  the  Public  Service  Commission 
for  the  First  District  et  al,  and  the  New  York  Edison  Company  to  review  the 
determination  of  the  Commission,  were  presented  to  the  Commission  at  its  meeting 
on  April  7,  1914,  and  were  referred  to  the  Counsel  to  the  Commission.  On  May  1, 
1914,  the  Commission  adopted  a  resolution  confirming  the  action  of  Commissioners 
McCall,  Cram  and  Williams  and  the  Secretary  of  the  Commission  in  executing  a 
return  to  the  writ  of  certiorari. 

On  July  10,  1914,  an  order  was  made  by  the  Appellate  Division  of  the  Supreme 
Court  for  the  First  Department  reversing  determinations  of  the  Commission  and 
remitting  the  matter  to  the  Commission  to  make  such  further  order  as  might  be 
proper  in  the  premises.  On  September  22,  1914.  the  Commission  adopted  a  reso- 
lution directing  (see  blank  form  of  hearing  resolution,  page  381)  that  a  further 
hearing  be  had  on  October  1,  1914.  Hearings  were  bad  on  October  1,  9  and  16, 
1914. 

Thereupon  the  Commission  issued  the  following  order: 

Casb    No.    1729,    Oroeb    afteb    Fubtheb    Heabino    undbb    Order    of    Appellate 

Division 

(November  6,  1914) 

The  order  of  the  Commission,  adopted  February  27,  1914.  dismissing  the  com- 
plaint in  this  proceeding  and  the  order  of  the  Commission,  adopted  on  March  20, 
1914,  denying  the  application  for  a  rehearing  having  been  reviewed  under  a  writ 
of  certiorari  by  the  Appellate  Division  of  the  Supreme  Court  for  the  First  Depart- 
ment, and  a  decision  having  been  rendered  and  an  order  made  by  that  court,  bear- 
ing date  July  10,  1914,  wherein  and  whereby  said  orders  or  determinations  of  the 
Commission  were  reversed  and  annulled  and  the  matter  remitted  to  the  Commission 
to  make  such  further  order  as  may  be  proper  in  the  premises,  and  a  further  hear- 
ing having  been  had  on  October  1,  1914,  and  subsequent  days.  Nelson  S.  Spencer 
appearing  as  counsel  for  C.  Perceval,  Inc.,  and  Henry  J.  Hemmens  appearing  as 
counsel  for  The  New  York  Edison  Company,  Henry  H.  Whitman,  Assistant  Counsel 
to  the  Commission,  attending,  and  the  Commission  being  of  opinion  after  said 
further  hearing  that  under  said  decision  and  said  order  of  said  Appellate  Division 
all  the  provisions  or  requirements  for  exclusive  service  contained  In  the  rate 
schedules,  contracts  or  riders  of  said  company  are  illegal,  to  wit :  The  following 
provision  or  requirement  contained  in  the  standard  contract  form  of  said  com- 
pany :  '*  nor  other  electric  service  Introduced  or  permitted  in  connection  with  the 
equipment,  without  the  previous  written  consent  of  The  New  York  Edison  Com- 
pany " ;  the  following  provision  or  requirement  contained  in  the  tunnel  construction 
rate  of  said  company :  *'  In  consideration  of  the  exclusive  use  of  the  service  pro- 
vided under  this  contract  ** ;  the  following  provision  or  requirement  contained  in 
the  aqueduct,  tunnel  or  subway  construction  rate  of  said  company :  "  with  the 
understanding  that  the  customer  and  all  sub-contractors  entering  upon  and  engag- 
ing In  any  part  of  the  work  under  the  Jurisdiction  of  the  customer,  shall  use  elec- 
tric current  from  the  mains  of  the  Company  as  the  source  of  energy  for  all  llghtin? 
and  power  purposes  in  connection  with  the  construction  of  the  works  herein  speci- 
fied " ;  and  the  following  provision  or  requirement  contained  In  the  high  tension, 
high  load  factor,  submarine  tunnel  construction  rate  of  said  company :  '*  with  the 
understanding  that  the  customer  and  all  sub-contractors  entering  upon  and  engag- 
ing in  any  part  of  the  work  hereinafter  described  which  Is  under  the  Jurisdiction 
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of  the  customer,  shall  use  electric  current  from  the  mains  of  the  company  as  the 
source  of  energy  for  all  lighting  and  power  required  for  the  conatractlon  of 
tunnels  "  :  it  is 

Ordered.  That  said  The  New  York  Edison  Company  be  and  it  hereby  is  directed 
to  forthwith  cancel  said  provisions  or  requirements  and  to  issue,  post  and  put  into 
effect  a  schedule  or  supplement  accordinffly ;  and  it  is  further 

Ordered,  That  this  order  shall  take  effect  November  6,  1914,  and  that  within  five 
days  after  service  thereof  said  company  notify  the  Commission  whether  the  terms 
of  this  order  are  accepted  and  will  be  obeyed. 

The  Commission  issued  the  following  order: 

Case  No.  1729,  Ordbr  DflifTiKG  Applicatiow 
(November  6,  1914) 

The  order  of  the  Commission,  adopted  ITebraary  27,  1914,  dismissing  the  com- 
plaint in  this  proceeding  and  the  oraer  of  the  Commission,  adopted  on  March  20, 
1914,  denying  the  application  for  a  rehearing  having  been  reviewed  under  a  writ 
of  certiorari  by  the  Appellate  IMvlslon  of  the  Supreme  Court  for  the  First  Depart- 
ment, and  a  decision  having  been  rendered  and  an  order  made  by  that  court,  bear- 
ing date  July  10,  1914,  wherein  and  whereby  said  orders  or  determinations  of  the 
Commission  were  reversed  and  annulled  and  the  matter  remitted  to  the  Commission 
to  make  such  further  order  as  may  be  proper  in  the  premises,  and  a  further  hear- 
ing having  been  had  on  October  1,  1914,  and  subsequent  days.  Nelson  S.  Spencer 
appearing  as  counsel  for  C.  Perceval,  Inc.,  and  Henry  J.  Hemmens  appearing  as 
counsel  for  The  New  York  Edtson  Company,  Henrv  H.  Whitman,  Assistant  Counsel 
to  the  Commission,  attending,  and  said  further  hearing  having  been  closed,  and 
thereafter  said  The  New  York  Edison  Company,  by  its  petition  dated  October  30, 
1914,  ha^'ing  made  application  that  the  said  proceeding  be  reopened  for  the  pur- 
pose of  permitting  it  to  introduce  testimony  in  regard  to  the  costs  of  breakdown 
service  and  other  service,  it  is 

Ordered,  That  said  application  be  and  the  same  hereby  is  denied. 

On  November  13,  1914,  the  Commission  rendered  an  opinion  (see  6  P.  S.  C.  R. 

[1st    rust.    N.    Y.l,   313). 
The  Commission  issued  the  following  order : 

Case  No.  1729,  Order  Denting  Application  por  Rehearing 

(December  1,  1914) 

An  order  having  been  made  in  this  proceeding  on  November  6,  1914,  directing 
The  New  York  Edison  Company  to  cancel  all  the  provisions  or  requirements  for 
exclusive  service  contained  in  tne  rate  schedules,  contracts  or  riders  of  said  com- 
pany, and  an  application  for  a  rehearing  in  respect  of  the  matters  determined 
therein  having  been  made  by  said  company  by  its  petition  verified  November  14, 
1914.  it  is 

Ordered,  That  said  application  for  a  rehearing  be  and  the  same  hereby  is  denied. 


New  York  Edison  Company  —  Complaint  of  Sharp  and  Company  as  to  in- 
stallation of  prepayment  meters 

Case  No.  1775 

This  proceeding  was  begun  upon  the  complaint  of  Sharp  and  Company  against 
the  New  York  Edison  Company  as  to  the  refusal  of  the  latter  to  install  quarter 
prepayment  meters  in  an  apartment  building.  Hearing  was  had  on  .Tanuary  12, 
1914. 

Thereupon  the  Commission  issued  the  following  order: 


In  the  Matter  or  the  Complaint  of 
Sharp  and  Covpant 

The  New  York  Edison  Compart. 


Case  No.  1775, 
Order  Dismissing 

Complaint 
January  28,  1914 


A  hearing  on  the  complaint  of  Sharn  and  Company  against  The  New  York 
Edison  Company  for  its  refusal  to  install  quarter  prepayment  meters  havlmr  been 
had  by  and  before  the  Commission  on  January  12,  1914,  Commissioner  Maltbie 
presiding,  J.  W.  Lieb  appearing  for  the  New  York  Edlsoa  Company,  and  no  one 
appearing  for  the  complainants;  and  the  Commission  being  of  the  optnloK  tiiat 
tne  complaint  should  be  dismissed  because  of  the  failure  of  the  complainants  to 
appear  and  testify  regarding  the  subject  matter  of  their  complaint,  it  is 

Ordered,  That  the  complaint  of  Sharp  and  Company  against  The  New  York 
Edison  Company  be  and  the  same  hereby  is  dismissed. 
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Bichmond  Ligltt  asd  lUilnad  Company  —  ImprovementB  is  and  additions  to 

elcH?tric  plant 

Case  No.  1755, 
Oplnkm 

DMcoBtiDuaiice  Order 
Farther  Hearing  Resolution 
Final  Or41er 
Extensloii  Orders 

This  proceeding  was  begun  ufKm  saotion  of  the  Comsniss&on  on  the  questioB  of 
Improvements  la  and  addlttons  to  the  works  and  property  of  the  Richmond  Light 
and  Railroad  Company  in  respect  to  Its  electric  plant.  Hearings  were  had  on 
October  31,  1913,  and  on  subsequent  dates  to  January  10,  1914.  On  January  23, 
1914.  the  Commiaslon  pendered  an  opinion  (see  5  P.  8.  C.  R.  [1st  DIst.  K.  Y.},  15). 

Thereupon  the  Commission  issued  the  following  order : 


In  thb  MATisa 

OF  THB 

Hearing  on  the  motion  of  the  Commission  on  the 
question  of  improrements  in  and  additions  to  the 
works  and  property  of  the  Richmond  Light  axd 
Railroad  Companz  in  respect  to  Its  electric  plant. 


Case  No.  1755, 

Dlscontixraance   Order 

January  28,  1014 


A  hearing  having  been  duly  had  In  the  above  entitled  matter  before  the  Com- 
mission on  October  31,  November  24,  December  22,  1913,  and  January  19,  1914, 
Commissioner  Eustis  presiding,  Joline,  Larkin  and  Rathbone,  by  Adrian  H.  Larkin 
of  counsel,  appearing  for  the  Richmond  Light  and  iiailroad  Company  and  Sdward 
M.  Deegan,  Assistant  Counsel,  attending  for  the  Commission,  and  It  appearing  that 
during  the  pendency  of  this  proceeding  the  company  has  made  Improvements  and 
changes,  satisfactory  to  the  Oommission,  to  its  electric  plant  at  Livingston  in  the 
Borough  of  Richmond,  and  that  said  company  has  agreed  to  enlarge  and  practically 
veconstruct  said  plant  in  acoordance  with  plans  to  be  approved  by  the  Commission, 
or  to  make  arrangements  lor  a  breakdown  service  satisfactory  to  the  Commission 
so  that  there  shall  be  an  independent  supplv  or  source  of  power  available  in  case 
of  accident,  and  the  Commission  being  of  the  opinion  that  this  proceeding  should 
be  discontinoed,  it  is 

Ordered,  That  the  above  entitled  proceeding  be  and  hereby  Is  discontinued  with- 
out  prejudice  to  the  reopening  of  the  same  at  any  time  or  times  before  the  Com- 
mission and  further  proceedings  therein  or  to  the  making  of  any  order  or  orders 
in  another  proceeding  in  respect  to  the  subject  matter  of  this  proceeding. 

The  Commission  on  March  20,  1914,  directed  (sec  blank  form  of  hearing  resolu- 
tion, page  381)  that  a  further  hearing  be  had  on  March  27,  1914.  Further  hear- 
Ingsi  were  had  on  March  27,  and  on  subsequent  dates  to  October  9,  1914. 

Thereupon  the  Commission  Issued  the  following  order: 

CasB  No.  1755,  Pinal  Oaon 
<NoTember  13,  1914) 

A  hearing  having  been  duly  had  by  and  before  the  Commission  in  the  above 
entitled  proceeding  on  October  31,  1913,  and  certain  other  dates  to  and  Including 
October  9,  1914,  Joline,  Larkin  &  Rathbone  by  Adrian  H.  Larkin  and  Lewis  H. 
Freedman  of  Counsel,  appearing  for  the  Richmond  Light  and  Railroad  Company, 
and  Edward  M.  Deegan,  Assistant  to  the  Counsel  to  the  Oommission,  attending 
and  the  Commission  being  of  the  opinion  that  the  electric  plant  of  the  Richmona 
Light  and  Railroad  Company  at  Livingston  in  the  Borough  of  Richmond,  City  of 
New  York,  is  inefficient  and  Inadequate  and  should  be  reconstructed  and  rehabili- 
tated by  additions,  chaAges  and  improrements  in  and  to  said  plant  in  the  respects 
hereinafter  mentioned, 

Now,  thm^m^  it  im 

Ordered. 

(1)  That  the  Richmond  Light  and  Railroad  Company  be  and  hereby  Is  directed 
and  reqnlmd  to  Install  and  liave  nady  for  operation  on  or  1>efore  Harch  15,  1915 , 
in  its  electric  plant  at  LivinsEstoa  In  the  Borough  ml  RAehiDond,  and  to  use,  main- 
tain and  operate  after  that  date  when  necessary  to  give  continuous  service,  addi- 
tlonal  boilers  having  a  total  capacity  of  at  least  eighteen  hundred  horse-powei 

(1.800  h.p.)   together  with  piping,  valves,  smoke  connections  and  other  necessary 
.appurtenances;  said  boiler  capacity  to  be  in  addition  to  the  capacity  of  the  six  (6) 
6.  k  W.  boilers  now  in  service  In  said  plant. 

(2)  That  said  company  be  and  hereby  is  directed  and  required  to  so  equip  on 
or  before  May  1,  1915,  one  of  the  boilers  in  said  plant  that  in  case  of  emergency 
such  boiler  may  be  readily  hand-flred. 

(3)  That  said  company  be  and  hereby  is  directed  and  required  to  Install  and 
"have  ready  for  operation  on  or  before  March  16,  1915,  in  said  plant,  and  to  use. 
(maintain  and  operate  after  that  date  when  necessary  to  give  continuous  service, 
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one  (1)  auxiliary  smoke  stack  together  with  smoke  connections,  dampers  and  other 
necessary  appurtenances ;  said  stack  to  be  of  sufficient  capacity  to  carry  the  full 
peak  load  of  said  plant. 

(4)  That  said  company  be  and  hereby  is  directed  and  required  to  install  and 
have  ready  for  operation  on  or  before  May  1,  1915,  in  said  plant,  and  to  use, 
maintain  and  operate  after  that  date  when  necessary  to  give  continuous  service, 
electrical  generating  apparatus  of  at  least  six  thousand  kilowatts  (6,000  k.w.) 
capacity  when  operating  at  eighty  per  cent  (80%)  power  factor,  said  apparatus 
to  include  electrical  generator  or  generators  with  prime  movers,  auxiliaries,  pumps, 
piping,  valves  and  other  necessary  appurtenances. 

(5)  That  said  company  be  and  hereby  is  directed  and  reouired  to  submit  to 
the  Commission  for  its  approval  on  or  before  December  15,  1014,  complete  draw- 
ings  and  specifications  for  the  reconstruction  and  rehabilitation  of  said  plant  as 
specified  in  Sections  1,  2,  8  and  4  of  this  order  Including  a  comprehensive  and 
detailed  schedule  showing  the  approximate  quantities  of  materials  and  apparatus 
and  the  approximate  periods  of  time  necessary  for  such  reconstruction  and 
rehabilitation. 

(6)  That  this  order  shall  take  effect  Immediately  and  shall  continue  in  force 
until  changed  or  abrogated  by  further  order  of  the  Commission. 

(7)  That  said  company  notify  the  Public  Service  Commission  for  the  First 
District  within  ten  davs  after  service  of  this  order  upon  it  whether  the  terms  of 
this  order  are  accepted  and  will  be  obeyed. 

Upon  applications  of  the  company,  dated  November  23,  1914,  and  December  15. 
1914,  for  extensions  of  time  within  which  to  notify  the  Commission  whether  the 
terms  of  the  order  of  November  13,  1914,  were  accepted  and  would  be  obeyed,  the 
Commission  on  November  24  and  December  16,  1914,  issued  orders  (see  blank 
form  of  extension  order,  page  379)  granting  such  extensions  to  December  7,  1914, 
and  January  2,  1915,  respectively. 


New  York  Edison  Company  —  Oomplaint  of  Frankel  Brothers  as  to  regula- 
tions for  breakdown  or  auxiliary  service 

Case  No.  1661, 

Resolution    Authorizing   Discontinuance   of 
Certiorari  Proceeding 

This  proceeding  was  begun  upon  the  complaint  of  Frankel  Brothers  against  the 
New  York  Edison  Company  in  regard  to  the  company's  regulations  as  to  breakdown 
or  auxiliary  service.  Hearings  were  had  on  April  7  and  on  subsequent  dates  to 
April  21,  1913.  On  May  27,  1913,  the  Commission  rendered  an  opinion  (see  4  P.  S. 
C.  R.  [Ist  Dist.  N.  Y.l,  274)  and  issued  an  order  dismissing  the  complaint.  The 
complainant  under  date  of  June  14,  1913,  having  made  application  for  a  rehearing 
with  respect  to  the  order  of  May  27,  1913,  the  Commission  on  June  27,  1918, 
issued  an  order  denying  such  application.  The  complainant  on  July  16,  1913, 
obtained  a  writ  of  certiorari  from  the  Supreme  Court  of  New  York  county  to 
review  the  orders  of  the  Commission  adopted  May  27,  1913,  and  June  27,  1913, 
which  writ  on  July  22,  1918,  was  referred  to  the  Counsel  to  the  Commission.  The 
complainant  having  requested  consent  to  the  discontinuance  of  the  certiorari  pro- 
ceeding, the  Commission  on  April  17,  1914,  adopted  a  resolution  authorizing  its 
Counsel  to  consent  to  discontinuance  of  the  proceeding. 


Richmond  Light  and  Railroad  Company  —  Distribution  system  for  light,  heat 

or  power 

Case  No.  1895, 

Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the  acts, 
regulations,  works  and  property  of  the  Richmond  Light  and  Railroad  Company  in 
respect  to  its  distribution  system  for  light,  heat  or  power.  The  Commission  on 
Diecember  11,  1914,  directed  (see  blank  form  of  hearing  resolution,  page  381 )  that  a 
hearing  be  had  on  December  18,  1914.  Hearing  was  had  on  December  18,  1914, 
and  adjourned  to  January  8,  1915. 
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OTHER  MATTERS  RELATING  TO  GAS  CORPORATIONS 


Central  Union  Gas  Company — Complaint  of  Ostro   Construction  Company 

as  to  the  supply  of  gas  ranges 

Case  No.  1804. 

Hearing   Resolution 
Discontinuance  Order 

This  proceeding  was  begun  on  complaint  of  the  Ostro  Construction  Company 
with  respect  to  the  supply  of  gas  ranges  by  the  Central  Union  Gas  Company.  The 
Commission  on  March  3,  1914,  directed  (see  blank  form  of  hearing  resolution, 
page  881)  that  a  hearing  be  had  on  March  11,  1914.  Hearings  were  had  on 
March  11  and  18.  1914. 

Thereupon  the  Commission  issued  the  following  order: 


In  thb  Mather  of  thb  Complaint 

OF 

Ostro  Construction  Company 

Offainst 
Central  Union  Gas  Company. 


Case  No.  1804, 

Order    Discontinuing 

Proceeding 

April  3.  1914 


A  hearixig  having  been  duly  had  in  this  case  upon  the  complaint  of  Ostro  Con- 
struction Company  against  Central  Union  Gas  Company  with  relation  to  gas 
ranges  before  Hon.  Milo  R.  Maltbie,  Commissioner,  on  March  11  and  18,  1914, 
Leo  E.  Ostro  appearing  for  the  Ostro  Construction  Company,  and  John  A.  Garver 
and  E.  F.  W.  Ruther  appearing  as  counsel  for  the  Central  Union  Gas  Company, 
and  Henry  H.  Whitman.  Assistant  Counsel  for  the  Commission,  attending,  and  the 
charges  contained  in  said  complaint  having  been  satlstled,  it  i» 

Ordered,  That  the  above  entitled  proceeding  be  and  the  same  hereby  is 
discontinued. 


Gas  Corporations  —  Regulations  and  practices  as  to  consumers'  deposits 

Case  No.  1806, 

Hearing   Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  as  to  the  regulations 
and  practices  of  gas  corporations  respecting  consumers*  deposits.  The  Commis- 
sion on  March  17,  1914,  directed  (see  blank  form  of  hearing  resolution,  page  381) 
that  a  hearing  be  had  on  March  27,  1914.  The  hearing  had  on  March  27,  1914, 
was  closed. 


Gas   Corporations   in   Borough    of   Queens  —  Gas   pressure   regulations 

Case  No.  1579 

Order    Permitting    Temporary    Discontinu- 
ance of  Gauge 

This  proceeding  was  begun  npon  motion  of  the  Commission  on  the  question 
of  minimum  and  maximum  gas  pressure  regulations  to  be  prescribed  as  to  all 
gas  companies  furnishing  gas  for  consumption  in  the  Borough  of  Queens  similar 
to  those  contained  in  an  order  issued  by  the  Commission  in  Case  No.  1480  on 
June  21,  1912,  prescribing  gas  pressure  regulations  for  the  Borough  of  Man- 
hattan. Hearings  were  had  during  1912  and  1913.  On  January  24,  1913,  the 
Commission  rendered  an  opinion  (see  8  P.  S.  C.  R.  [1st  Dist.  N.  Y.],  19)  and 
issued  an  order  prescribing  regulations  for  gas  pressure  in  the  Borough  of  Queens 
and  requiring,  among  other  things,  the  installation  of  recording  pressure  gauges. 
On  March  18,  April  29,  June  6,  and  August  19,  1913,  the  Commission  adopted 
resolutions  approving  certain  pressure  gauge  locations  and  certain  types  of  re- 
cording pressure  gauges  to  be  used.  On  December  23,  1913,  the  Commission 
adopted  a  resolution  authorising  the  Queens  Borough  Gas  and  Electric  Com- 
pany to  discontinue  to  May  1,  1914,  the  use  of  its  recording  pressure  gauge 
located  at  Newport  and  Dennlson  avenues,  Belle  Harbor. 
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The  CommiMlon  Isiued  tbe  following  order: 


In  the  Matteb 

OF  THB 

Hearing  on  tbe  motion  of  the  Commission  on  the 
question  of  gas  pressure  regulations  to  be  prescribed 
as  to  all  Gas  Companies  furnishing  gas  for  con- 
sumption in  tbe  Borough  of  Queens. 


Case  No.  1579, 
Older  PeralttlBg  Temper- 

ary     Discontinuance     of 
Gauge 
Queens   Borough   Gas   and 
Electric  Company 
November  6,   1914 


An  order  having  been  duly  made  In  the  above  entitled  matter  oa  Janu&ry  24, 
1913,  directing,  among  other  things,  that  every  corporation  supplying  gas  for 
light,  lieat,  or  power  In  the  Borough  of  Queens,  City  of  New  Tork,  shall  provide. 
Install  and  maintain  a  recording  pressare  gauge  of  a  type  approved  by  the  Com- 
mission at  each  location  named  and  described  in  a  list  of  muge  locations  which 
shall  have  been  submitted  to  the  Commission  and  by  the  Commission  approved, 
and  a  Resolution  having  been  duly  adopted  In  the  above  entitled  matter  on 
April  29,  1913,  approving  a  list  of  gauge  locations  submitted  by  tbe  Queens 
Borough  Gas  and  Klectrlc  Company  pursuant  to  such  direction ;  and  the  Queens 
Borough  Gas  and  Electric  Company  havtog  bj  communication  dated  October 
28,  1914,  asked  for  permission  temporarily  to  discontinue,  during  the  winter 
months,  the  use  of  the  recording  pressure  gauge  at  Newport  and  Dennlson  avenues. 
Belle  Harbor,  and  sufficient  reason  appearing  for  the  granting  of  said  application, 
it  Is 

Ordered,  That  the  Queens  Borough  Gas  and  Electric  Company  be  and  hereby 
Is  permitted  to  discontinue  the  use  of  the  recording  pressure  gauge  located  at 
Newport  and  Dennison  avenues.  Belle  Harbor,  Pole  No.  31,  Queens  Borough 
Gas  and  Electric  Company,  southeast  corner,  .from  November  1,  1914,  to  May 
1,  1916; 

Further  ordered.  That  this  Order  shall  take  effect  immediately  and  shall  con- 
tinue in  force  until  May  1,  1915. 


Ifew  YaiIc  And  Queens  Gas  Coxnpajiy  —  Extension  of  gas  mains  to  Doug^ston 

and  Little  Neck,  Borough  of  Qaeens 

Case   No.   1856. 

Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question 
of  the  extension  of  the  gas  mains  of  the  New  York  and  Queens  Gas  Company 
to  such  extent  as  might  be  necessary  to  serve  residents  of  Douglaston  and  Little 
Neck,  in  the  Borough  of  Queens.  The  Commission  on  July  23.  1914,  directed 
(see  blank  form  of  hearing  resolution,  page  381)  that  a  hearing  be  had  on 
July  29,  1914.  Hearings  were  had  on  Jtily  29.  1914,  and  on  subsequent  dates 
to  September  9,  1914.  At  tfa«  meeting  of  the  Commission  on  November  10, 
1914,  Commissioner  Maltble  presented  an  opinion  to  the  effect  that  the  company 
be  required  to  extend  its  gas  distribution  system  to  the  Douglaston  territory. 
The  opinion  was  considered  at  meetings  of  the  Commission  on  November  10  and 
24,  1914,  and  on  December  1,  1914.  the  Commission  directed  that  final  action 
be  deferred  until  a  canvass  bad  been  made  of  the  territory  covered  by  the  pro- 
posed extension  of  the  company's  distribution  system  to  ascertain  the  attitude 
of  the  residents  of  the  territory  in  respect  to  becoming  customers  of  the  gas 
service. 


Ifortfaera  TJnion  CSas  Company  and  Central  Uiiitn  Gas  Compasiy  —  Beplaoe- 
ment  of  prepayvient  gas  meters  witk  gas  meters  of  standanl  type 

Case  No.  1875. 

TTearlng   Resolution 
Opinion 

Resolution     Dlrectinfir     Commencement     of 
Action   to  Stop  Violation  of  I.aw 

Tills  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question 
ns  to  whether  the  alleged  charges  made  by  the  Northern  Union  Gas  Company 
and  the  Central  Union  Gas  Company  for  replacing  prepayment  gas  meters  with 
gas  meters  of  the  standard  type  are  unjust  and  unreasonable  or  in  violation  of 
any  provision  of  law.  'Hie  Commission  on  September  29.  1914,  directed  (see 
blank  f^^rm  of  bearing  resolution,  page  381)  that  a  hearing  be  liad  on  October 
9,  1914.  Hearing  was  had  on  October  9.  1914,  and  closed.  On  October  30.  1914, 
the  Commission  rendered  an  opinion   (see  5  P.  S.  C.  R.  [Ist  Dist.  N.  Y.],  289)   to 
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the  effect  that  a  consumer  of  gas  had  a  right  to  require  the  replacement  of  a 
prepayment  meter  installed  in  the  premises  occupied  by  that  consumer  with  a 
meter  of  the  standard  type  without  any  charge  therefor.  A  copy  of  this  opinion 
was  transmitted  to  the  companies  and  they  were  requested  to  advise  the  Com- 
mission If  they  would  proceed  in  accordance  therewith.  The  companies  having 
notified  the  Commission  of  their  objection  to  an  order  by  the  Commission  In 
accordance  with  the  opinion  of  October  80,  1914,  the  Commission  on  December 
81,  1914,  adopted  the  following  resolution: 

WJtereaa,  Northern  Union  Gas  Company  has  refused  and  still  refuses  to  fur- 
nish a  black  meter,  except  upon  payment  of  a  charge  therefor,  to  an  occupant  of 
nremises  supplied  by  it  with  gas  in  which  said  premises  it  has  already  installed, 
at  the  request  of  the  owner  or  a  former  occupant,  a  prepayment  meter,  which 
refusal  is  in  violation  of  Article  YII  of  the  Transportation  Corporations  Law, 

Resolved,  That  the  Counsel  to  the  Commission  be  and  he  hereby  is  directed 
to  commence  an  action  or  proceeding  In  the  Supreme  Court  of  the  State  of  New 
York  in  the  name  of  the  Commission  for  the  purpose  of  having  said  violation 
of  law  stopped  and  prevented  either  by  mandamus  or  injunction. 


Northern*  Union  Gas  Company,  Central  Union  Gaa  Company  and  Westchester 

Lighting  Company  —  Supply  of  gas  for  buildings  or  premises  within  100 

feet  of  main 

Case  No.  1819, 

Hearing  Resolution 
Opinion 
Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  to  determine 
whether  the  service,  instrumentalities  and  facilities  furnished  and  provided  by 
and  the  acts  and  regulations  of  the  Northern  Union  Gas  Company,  the  Central 
Union  Gas  Company  and  the  Westchester  Lighting  Company,  or  any  of  them, 
are  inadequate,  unjust,  unreasonable  or  in  anywise  in  violation  of  the  law,  and 
particularly  to  determine  whether  any  of  said  companies  is  refusing  to  supply 
gas  to  the  owner  or  occupant  of  any  building  or  premises  within  one  hundred 
feet  of  any  main  laid  down  by  such  company.  The  Commission  on  May  7,  1914, 
directed  (see  blank  form  of  hearing  resolution,  page  381)  that  a  hearing  be  had 
on  May  13,  1914.  Hearings  were  bad  on  May  13,  1914,  and  on  subsequent  dates 
to  June  17,  1914.  On  June  23,  1914,  the  Commission  rendered  an  opinion  (see 
5  P.  8.  C.  R.  [1st  Dlst.  N.  Y.],  259). 

Thereupon  the  Commission  issued  the  following  order: 


In  thb  Mattbb 

or  THB 

Hearing  on  the  motion  of  the  Commission  to  deter- 
mine whether  the  service,  instrumentalities  and 
facilities  furnished  and  provided  by  and  the  acts  and 
regulations  of  the  Noethben  Union  Gas  Company, 
Central  Union  Gas  Company  and  Wbstchbstbb 
Lighting  Company,  or  any  of  them,  are  inadequate, 
unjust,  unreasonable  or  in  anywise  in  violation  or 
law  and  particularly  to  determine  whether  any  of 
said  companies  is  refusing  to  supply  gds  to  the 
owner  or  occupant  of  any  building  or  premises 
within  one  hundred  feet  of  any  main  laid  down  by 
.  said  company. 


^ 


CUise  No.  1819, 

Order  of  Discontinuance 

June  23,  1914 


A  hearing  having  been  had  in  this  proceeding  beginning  on  May  13,  1914,  E. 
F.  W.  Ruther  appearing  as  counsel  for  Northern  Union  Gas  Company,  Central 
Union  Gas  Company  and  Westchester  Lighting  Company ;  Forrest  C.  Hirleman 
appearing  as  counsel  for  Joseph  Gruber;  William  J.  Cook  appearing  for  Stoller 
A  Cook  Company ;  Eh  rich  Peterson  appearing  in  person ;  Vincent  Victory,  As-' 
sistant  Corporation  Counsel,  appearing,  and  Henry  H.  Whitman,  Assistant  (founsel 
to  the  Commission,  attending,  and  the  Commission  having  rendered  and  filed  its 
opinion  that  this  proceeding  should  be  discontinued,  without  prejudice,  how- 
ever, to  being  reopened  if  future  occasion  should  arise  therefor,  it  is 

Ordered,  That  this  proceeding  be  and  the  same  hereby  is  discontinued,  without 
prejudice,  hewever,  to  oeing  reopened  if  future  occasion  should  arise  therefor. 

21 
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Woodhaven   Gas   Light   Company  —  Extension   of   gas   mains   in   Aqueduct, 
Howard  Estates  and  Ramblersville,  Borougli  of  Queens 

Case  No.  1787, 
Opinion 
Ducontlnnance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question 
of  the  extension  of  the  gas  mains  of  the  Woodhaven  Gas  Light  Company  to 
such  extent  as  might  be  necessary  to  serve  residents  of  Aqueduct,  Howard 
Estates  and  RamblersvlUe,  In  the  Borough  of  Queens.  Hearings  were  had  on 
October  6  and  on  subsequent  dates  to  November  17,  1913.  On  February  8,  1914, 
the  Commission  rendered  an  opinion  (see  5  P.  S.  C.  R.  [1st  Dlst.  N.  Y.],  50). 

Thereupon  the  Commission  Issued  the  following  order: 


In  thb  Mattbb 

OF  THB 

Hearing  on  motion  of  the  Commission  on  the  question 
of  the  extension  of  the  gas  mains  of  Thb  Wood- 
haven Gas  Light  Company  to  such  extent  as  may 
be  necessary  to  serve  residents  of  Aqueduct,  Howard 
Estates  and  Ramblersvllle  in  the  Borough  of  Queens, 
City  of  New  York. 


Case  No.  1787, 

Order  of  Discontinuance 

February  3,  1914 


A  hearing  having  been  duly  had  herein  on  October  6,  October  16,  October  24, 
October  31,  November  7  and  November  17,  1918,  before  Honorable  Milo  R. 
Maltbie,  Commissioner,  J.  J.  Kuhn,  appearing  for  Woodhaven  Gas  Light  Com- 
pany, Joseph  P.  Day  appearing  for  Howard  Estates,  William  Miles  appearing 
for  M.  J.  Dady,  Joseph  F.  Garcia  appearing  for  certain  cltliens  of  Aqueduct, 
J.  C.  McCall  appearing  for  the  people  of  RamblersvlUe,  A.  B.  Cole  appeanng  for 
Joseph  Fallert,  a  property  owner,  and  several  other  property  owners  appearing 
In  person,  Arthur  DuBoIs,  Assistant  Counsel,  attending  for  the  Commission, 
and  the  Commission  being  of  the  opinion  after  said  hearings  that  the  conditions 
do  not  warrant  the  making  of  an  order  directing  the  Woodhaven  Gas  Light  Com- 
pany to  extend  Its  mains  to  Aqueduct,  Howard  Estates  or  BambersvlUe  at  the 
present  time, 

Now,  therefore,  it  is 

Ordered,  That  this  proceeding  be  and  the  same  hereby  is  discontinned. 


OTHER  MATTERS  RELATING  TO  STEAM  CORPORATIONS 


New  Yorlc  Steam  Company  —  Improvements  in  methods  and  property 

Case  No.  1768, 
Opinion 
Final  Order 
Extension  Order 
Rehearing  Resolution 
Opinion 
Order  after  Rehearing 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question 
of  Improvements  In  the  methods  employed  by  the  New  York  Steam  Company 
In  manufacturing,  distributing  and  supplying  steam  for  heat  or  power,  and  the 
property,  equipment  or  appliances  used  in  connection  therewith.  Hearings  were 
had  on  December  8,  1913,  and  on  subsequent  dates  to  May  15,  1914.  On  July 
23,  1914,  the  Commission  rendered  an  opinion  <see  7  P.  S.  C.  R.  [1st  Dlst.  N.  Y.], 
261). 

Thereupon  the  Commission  Issued  the  following  order: 


In  thb  MATTsa 

or  THB 

Hearing  on  the  motion  of  the  Commission  on  the 
quesnon  of  Improvements  in  the  methods  employed 
by  the  Nbw  Yosk  Steam  Company  in  manufactur- 
ing, distributing  and  supplying  steam  for  heat  or 
power  and  the  property,  equipment  or  appliances 
used  in  connection  therewith. 


•     I 


Case  No.  1768, 

Order 
July  28,  1914 


A    hearing   having    been    had   in    the   above   entitled   proceeding   beginning   on 
December  8,  1918,  before  Hon.  John  B.  Eustls,  late  Commissioner,  and  contuinad 
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before  Hon.  Mllo  B.  Maltble,  Commissioner,  O.  C.  St.  John,  the  president,  and 
Charles  C.  Upham,  the  ylce^president  of  the  New  York  Steam  Company  appear- 
ing for  said  company  and  Henry  H.  Whitman,  Assistant  Counsel  for  the  Com- 
mission attending,  and  the  Commission  being  of  opinion  that  certain  of  the  steam 
mains  of  said  company  are  unsafe  and  inadequate.  It  is 

Ordered,  That  tne  New  York  Steam  Company  be  and  it  hereby  is  directed  to 
remove  and  replace  Us  fifty-eight  thousand  nine  hundred  and  eighty-six  (58,986) 
feet  of  steam  mains  of  the  brick  trench  type  with  mains  of  the  modem  tile 
construction  shown  on  Exhibit  2,  In  evidence  herein,  or  by  some  other  type  of 
construction,  equally  good,  to  be  approved  by  the  Commission,  within  five  years, 
at  the  rate  of  not  less  than  twelve  thousand  (12,000)  feet  in  each  year,  beginning 
September  1,  1914 ;  and  it  is 

Ordered,  That  this  order  shall  take  effect  forthwith  and  shall  continue  In  force 
until  changed  or  abrogated;  and  it  is  further 

Ordered,  That  on  or  before  August  1,  1914,  said  New  York  Steam  Company 
notify  the  Commission  whether  this  order  is  accepted  and  will  be  obeyed. 

Application  in  writing  dated  July  27,  1914,  having  been  made  by  the  com- 
pany for  an  extension  of  time  within  which  to  notify  the  Commission,  whether 
the  terms  of  the  order  of  July  23,  1914,  were  accepted  and  would  be  obeyed, 
the  Commission  on  July  80,  1914,  issued  an  order  (see  blank  form  of  extension 
order,  page  379)   granting  the  desired  extension  to  September  11,  1914. 

A  petition  verified  September  9,  1914,  having  been  presented  for  a  rehearing 
In  respect  to  the  requirements  of  the  order  of  July  23,  1914,  the  Commission  on 
September  22,  1914,  directed  (see  blank  form  of  rehearing  resolution,  page  882) 
that  a  rehearing  be  had  on  September  28,  1914.  Rehearings  were  bad  on  Sep- 
tember 28  and  on  subsequent  dates  to  November  11,  1914. 

On  December  81,  1914,  the  Commission  rendered  an  opinion  (see  5  P.  S.  C.  R. 
[1st  Dlst.  N.  Y.],  351)  and  issued  the  following  order: 

Case  No.  1703,  Obdbe  after  Rbheaeino 
(December  31,  1914) 

An  order  having  been  made  herein  on  July  28,  1914,  and  The  New  York  Steam 
Company  having  presented  its  petition,  verified  September  9,  1914,  praying  that 
a  renearing  be  had  in  respect  of  tho  directions  contained  in  said  order  as  to 
the  amount  of  work  to  be  done,  the  time  in  which  it  should  be  done  and  the 
rapidity  of  execution,  and  said  rehearing  having  been  had  beginning  on  Septem- 
ber 28,  1914,  before  Honorable  Mllo  R.  Maltble,  Commissioner,  and  continued 
before  Honorable  George  V.  S.  Williams,  Commissioner,  CUirl  R.  Miner  appearing 
as  counsel  for  said  company,  and  Henry  H.  Whitman,  Assistant  Counsel  to  the 
Commission,  attending,  it  is 

Ordered,  That  said  The  New  York  Steam  Company  be  and  it  hereby  is  di- 
rected to  remove  and  replace  its  steam  mains  or  the  brick  trench  type  with 
mains  of  the  modem  tile  constraction  shown  on  Exhibit  2,  in  evidence  herein, 
or  bv  some  other  type  of  construction  equally  good  to  be  approved  by  the  Com- 
mission, within  five  years  at  the  rate  of  not  less  than  ten  thousand  (10,000) 
feet  in  each  year,  beginning  January  1,  1915,  and  that  said  order  of  July  28, 
1914,  be  and  the  same  is  herebv  abrogated ;  and  it  is  further 

Ordered.  That  this  order  snail  take  effect  forthwith  and  shall  continue  in 
force  until  changed  or  abrogated,  and  that  on  or  before  January  15,  1915, 
said  The  New  York  Steam  Company  notify  the  Commission  whether  this  order 
is  accepted  and  will  be  obeyed. 


TRACKS  AND  SWITCHES 


J«y  Street  Connecting  BAilroad  —  Ck>mp]aint  of  £.  W.  Bliss  Company  as  to 
refusal  to  construct  entire  franchise  route  and  to  furnish  service  thereon 

Case  No.  1699, 

Order  Denying  Application   for  Rehearing 

This  proceeding  was  begun  upon  the  complaint  of  the  B.  W.  Bliss  Company 
against  the  Jay  Street  Connecting  Railroad  for  failure  to  furnish  service.  The 
Commission  on  December  10,  1912,  adopted  an  order  for  satisfaction  or  answer 
by  the  company  of  the  complaint.  The  company  made  answer  under  date  of 
December  20,  1912.  Hearings  were  had  on  January  10,  1912,  and  on  subse- 
quent dates  to  March  5,  1918.  Further  hearing  was  had  on  March  14,  1918.  On 
May  18,  1918,  the  Commission  rendered  an  opinion  (see  4  P.  8.  C.  R.  [1st  Dlst. 
N.  Y.],  218)  and  issued  an  order  directing  the  railroad  company  to  proceed 
to  exercise  Its  franchise  by  constructing  a  certain  branch  to  the  western  tenninns 
and  another  certain  branch  to  the  southern  termlnoa  of  Its  railroad.    The  company 
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bayins  under  date  of  May  16,  1013,  made  application  for  a  rehearing  aa  to 
the  matters  determined  in  the  order  of  May  13,  1913,  the  CommlMlon,  on  May 
20,  1913,  Issaed  an  order  denying  such  application.  On  May  29,  1918,  the  com- 
pany obtained  a  writ  of  certiorari  from  the  Supreme  Court  of  Kings  County 
to  review  the  Commission's  order  of  May  13,  1018,  which  writ  was  referred  to 
the  Counsel  to  the  Commission.  On  October  24,  1918,  the  Commission  adopted 
a  resolution  authorising  the  Chairman  and  Secretary  to  execute  a  return  to  the 
aforesaid  writ.  On  March  20,  1914,  the  Appellate  Division  of  the  Supreme 
Court  for  the  First  Department  rendered  a  decision  affirming  the  determination 
of  the  Commission. 

The  company  under  date  of  February  16,  1914,  having  made  a  further  applica- 
tion for  a  rehearing  with  respect  to  ttie  order  of  May  13,  1013,  the  Commission 
on  February  24,  1014,  Issued  the  following  order: 


B.  W.  Bliss  Compant 
aoainst 


Complainant 


THB  J  at    STRIST   CONNICTINO   RAILROAD 

Defendant 


Case  No.  1590, 
Order  Denying  Second  Ap- 
plication   for    Behearing 
February  24,  1014 


The  Jay  Street  Connecting  Railroad  having  made  application  to  this  Com- 
mission by  petition  dated  and  verified  February  16,  1014,  for  a  rehearing  in  re- 
spect of  the  matters  determined  in  and  bv  an  order  of  this  Commission  in  the 
above  entitled  matter,  adopted  on  the  13th  day  of  May,  1018;  and  sufficient 
reasons  for  such  rehearing  not  having  been  made  to  appear,  it  is 

Ordered,  That  said  application  for  a  rehearing  be  and  the  same  hereby  is 
denied. 

Long  Island  Electric  Railway  Company  >- Roadbed  and  tracks  on  Far  Rocka- 

way   Division 

Case  No.  1746, 

Final  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  qaestion 
of  repairs,  improvements,  changes  or  additions  in  and  to  the  roadbed,  tracks 
end  other  property  of  the  Long  Island  Electric  Railway  Company  on  its  Far 
Rockaway  Division  between  Jamaica  and  Far  Rockaway.  Hearings  were  had 
on  October  24,  1013,  and  on  subsequent  dates  to  March  31,  1014. 

Thereupon  the  Commission  issued  the  following  order: 


In  THB  Mattbr 

OF  THB 

Hearing  on  the  motion  of  the  Commission  on  the 
question  of  repairs,  improvements,  changes  or  addi- 
tions  in  and  to  the  roadbed,  tracks  and  other  prop- 
erty of  the  Long  Island  ISlbctric  Railway  Com- 
pany on  its  Far  Rockaway  Division  between  Jamaica 
and  Far  Rockaway. 


Case  No.  1740. 

Order 
May  16,  1014 


A  hearing  having  been  duly  had  by  and  before  the  Commission  in  the  above 
entitled  matter  on  October  24,  1018,  and  certain  adjourned  dates  to  and  Including 
March  31,  1014,  Commissioner  Cram  presiding,  and  it  appearing  from  the  testi- 
mony of  the  Commission's  engineer  that  track  conditions  on  the  Far  Rockaway 
Division  of  the  Long  Island  Electric  Railway  Company  were  such  as  to  cause 
the  flanges  of  the  wheels  operated  on  that  division  to  become  flattened  and 
had  caused  such  flanges  (ordinary  depth  three-quarters  of  an  inch)  to  become 
worn  down  and  flattened  so  that  their  depth  was  only  about  one-half  an  inch ; 
and  it  appearing  not  only  by  the  testimony  of  the  Commission's  engineer,  but 
also  by  tne  testimonv  of  the  company's  own  witnesses,  that  the  operation  of 
cars  with  wheels  having  flanges  thus  flattened  is  likely  to  result  in  derailments, 
and  that  track  conditions  that  cause  such  flattening  of  wheel  flanges  should  be 
removed. 

Ordered, 

(1)  That  the  Long  Island  Electric  Railway  Company  be  and  it  hereby  is 
directed  and  required  forthwith  to  remove  any  conditions  on  its  Far  Rockaway 
Division  that  may  cause  such  flattening  of  wheel  flanges  and  to  maintain  its 
tracks  on  said  division  in  a  condition  which  will  not  cause  such  flattening  of 
wheel  flanges. 
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(2)     That    this    order    shall    take    effect    Immediately    and    shall    continne    in 
force  until  changed  or  abrogated  by  further  order  of  the  Commission. 

(8)     That  on  or  before  May  25,   1914,  said  company  notify  the  Commlraion 
whether  the  terms  of  this  order  are  accepted  and  will  be  obeyed. 


Long  Island  Electric  Railway  Company  —  Double-tracking  road  on  New  York 
avenue  between  South  and  Oak  streets,  Borough  of  Queens 

Case  No.  1768, 

Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question 
as  to  whether  the  Long  Island  Electric  Railway  Company  should  be  required 
to  double-track  its  road  on  New  York  arenue  between  South  street  and  Oak 
street,  in  the  Borough  of  Queens.  Hearings  were  had  on  December  8,  1918,  and 
February  3  and  10,  1914. 

Thereupon  the  Commission  issued  the  following  order: 


In  thb  Matter 

or  THB 

Hearing  on  the  motion  of  the  Commission  on  the 
question  whether  the  LiONO  Island  Elbcteic  Rail- 
way Company  should  be  required  to  double-track  its 
road  on  New  York  avenue  between  South  street  and 
Oak  street  in  the  Borough  of  Queens,  City  of  New 
York. 


Case  No.  1768, 

Discontinuance  Order 

February  17,  1914 


This  matter  having  come  on  for  bearing  by  and  before  the  Commission  on 
December  23,  1913,  and  February  8  and  February  10,  1914,  Commissioner  Cram 
presiding,  H.  M.  Chamberlain,  Assistant  Counsel,  attending  for  the  Commission, 
and  James  L.  Quackenbush,  General  Attorney,  by  Arthur  G.  Peacock,  of  Counsel, 
appearing  for  the  Liong  Island  Electric  Railway  Company ;  and  it  appearing 
to  the  Commission  that  it  would  be  advisable  to  discontinue  this  proceeding  in 
order  that  a  new  resolution  for  hearing  may  be  adopted  sufficiently  compre- 
hensive to  admit  of  the  consideration  of  the  question  whether  the  line  should 
be  double-tracked  from  South  street  as  far  south  as  Hook  Creek,  instead  of 
only  as  far  south  as  Oak  street. 

Ordered,  That  the  above  entitled  proceeding  be  and  the  same  hereby  is  dis- 
continued, not  upon  the  merits  but  lor  the  purpose  of  enabling  the  Commission 
to  adopt  a  resolution  for  hearing  sufficiently  comprehensive  to  admit  of  the 
consideration  of  the  question  whether  the  line  should  be  double-tracked  from 
South  street  as  far  south  as  Hook  Creek,  Instead  of  only  as  far  south  as  Oak 
street. 


Long  Island  Electric  Railway  Company  —  Double-tracking  road  on  New  York 
avenue  and  Rockaway  turnpike  between  South  street  and  Hook  Creek, 
Borough  of  Queens 

Case  No.  1799, 

Hearins  Resolution 
Final  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question 
as  to  whether  the  Long  Island  Electric  Railway  Company  should  be  required 
to  double-track  its  road  on  New  York  avenue  and  Rockaway  turnpike  or  Rock- 
away  road  between  South  street  on  the  north  and  Hook  Creek  on  the  south, 
in  the  Borough  of  Queens.  The  Commission  on  February  17,  1914,  directed 
(see  blank  form  of  hearing  resolution,  page  381)  that  a  hearing  be  had  on 
February  27,  1914.  Hearings  were  had  on  February  27,  1914,  and  on  subse- 
quent dates  to  May  26,  1914. 
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Thereupon  the  CommlBslon  Issued  the  following  order: 


Case  No.  1709. 

Order 
Jnne  12,  1014 


In  thb  Ma' 

OF  THB 

Hearing  on  the  motion  of  the  Comicission  on  the 
question  whether  the  Long  Island  ELBCraic  Rail- 
way Company  should  be  required  to  double-tvadc  its 
road  on  New  York  avenue  and  Rockaway  turnpike  or 
Rockawey  road  between  South  street  on  the  north 
and  Hook  creek  on  the  south,  in  the  Borough  of 
Queens,  City  of  New  York. 

A  hearing  having  been  duly  had  by  and  before  the  Commission  in  the  above 
entitled  matter  on  February  27,  1914,  and  certain  adJoumed  dates  to  and 
including  May  26,  1914.  Commissioners  Cram  and  Williams  presiding.  H.  M. 
Chamberlain,  ABsistant  Counsel,  attending  for  the  Commission,  and  James  L. 
Quackenbusb  by  Arthur  G.  Peacock  of  Counsel  appearing  for  the  Long  Island 
Electric  Railway  Company;  and  the  Commission  being  of  the  opinion  that  addi- 
tional tracks  for  use  by  said  Long  Island  Electric  Railway  Company  on  its 
Jamaica-Far  Rockaway  Division  in  New  York  avenue  between  Souu  street  on 
the  north  and  Farmers  avenue  on  the  south  to  the  extent  and  in  the  manner 
hereinafter  stated  ought  reasonably  to  be  provided  in  order  to  promote  the 
convenience  of  the  public  and  in  order  to  secure  adequate  services  and  facilities 
for  the  transportation  of  passengers,  and  that  the  necessities  of  travel  require 
the  same, 

Orderea, 

(1)  That  said  Long  Island  Electric  Railway  Company  be  and  it  hereby  Is 
directed  and  required  to  lay  down,  construct  and  provide  such  additional  tracks 
as  may  be  necessary  to  provide  a  complete  double-track  railroad  in  New  York 
avenue  between  South  street  on  the  north  and  Farmers  avenue  on  the  south, 
in  the  Borough  of  Queens,  City  of  New  York. 

(2)  That  in  that  part  of  New  York  avenue  between  South  street  and  Oak 
street  said  additional  tracks  shall  be  laid  down,  constructed  and  provided  im- 
mediately, or  colncldently  with  the  paving  of  that  portion  of  New  xork  avenue 
soon  to  be  begun  by  the  City  of  New  York. 

(3)  That  in  that  part  of  New  York  avenue  between  Oak  street  and  Farmers 
avenue  said  additional  tracks  shall  be  laid  down,  constructed  and  provided  wlthtn 
eighteen  months  from  end  after  the  first  day  of  July,  1914 :  provided,  however, 
that  if  the  actual  work  of  paving  said  portion  of  New  York  avenue  or  any 
part   thereof   shall    be   undertaken    oy    the   rity    of    New   York    prior   to   the   ez- 

Firation  of  said  period  of  eighteen  months,  then  and  in  that  event  said  additional 
racks  shall  be  laid  down,  constructed  and  provided  coinddentlv  with  such  paving. 

(4)  That  this  order  shall  take  effect  immediately  and  shall  continue  in  force 
until  changed  or  abrogated  by  further  order  of  the  Commission. 

(5)  That  on  or  before  the  19th  day  of  June,  1914,  said  Long  Island  E3ectrlc 
Railway  Company  notify  the  Commission  whether  the  terms  of  this  order  are 
accepted  and  will  be  obeyed. 

Upon  application  of  the  Long  Island  EHectric  Railway  Company,  dated  June 
18,  1914,  for  an  extension  of  time  within  which  to  notify  the  Commission  whether 
the  terms  of  the  order  of  June  12,  1914,  were  accepted  and  would  be  obeyed,  the 
Commission  on  June  23,  1914.  extended  the  time  to  July  2,  1914  (see  blank  form 
of  extension  order,  T>age  879). 

New  York  and  Queens  Connty  Railway  Company  —  Extension  of  street  sur- 
face railroad  on  Flushing  avenue  from  Ehret  avenue  to  Jackson  avenue, 
Borough  of  Queens 

Case  No.  1726, 
Opinions 

Discontinuance  Order 
Rehearing  Resolution 

Resolution  Directing  Counsel  to  Commence 
Action 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question 
of  extending  the  street  surface  railroad  of  the  New  York  and  Queens  County 
Railway  Company  on  Flushing  avenue  or  the  Astoria  and  Flushing  turnpike 
between  Ehret  avenue  and  Jackson  avenue,  in  the  Borough  of  Queens.  Hearings 
were  had  on  October  7,  1914,  and  on  subsequent  dates  to  December  2,  1918.  On 
January  6,  1914,  the  Commissioners  rendered  opinions  (seeSP.  S.C.R.  [Ist 
Dist.  N.  Y.].  1). 
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Thereupon  the  Commission  issued  the  followinir  order: 


In  trb  Mattsb 

OF  THB 

Hearing  on  the  motion  of  the  Commission  on  the 
question  of  extending  the  street  surface  railroad  of 
the  New  Tobk  A  Qubens  Countt  Railway  Company 
on  Flushing  avenue  or  the  Astoria  and  Flushing 
turnpike  between  Ehret  avenue  and  Jackson  arenue. 
In  the  Borough  of  Queens,  City  of  New  York. 


Case  No.  1726, 

Discontinuance  Order 

AprU  24,  1014 


A  hearing  having  been  duly  had  by  and  before  the  Commission  in  the  above 
entitled  matter  on  October  7,  1913,  and  certain  adjourned  dates  to  and  including 
December  2,  1018,  Commissioner  Cram  presiding,  H.  M.  Chamberlain,  Assistant 
Counsel,  attending  for  the  Commission,  and  James  L.  Quackenbush  by  Arthur 
G.  Peacock  of  counsel,  appearing  for  the  New  York  &  Queens  County  Railway 
Company ;  and  the  Commission  being  of  the  opinion  that  the  proceeding  should 
be  discontinued. 

Ordered,  That  the  above  entitled  proceeding  be  and  the  same  hereby  is  dis- 
continued. 

A  petition,  dated  June  80,  1014,  having  been  made  and  filed  with  the  Com- 
mission by  the  Flushing-Astoria  Transit  Committee,  the  Chamber  of  Commerce 
of  the  Borough  of  Queens,  the  Flushing  Association,  the  Civic  Association  of 
Corona,  the  North  Shore  Civic  Association  and  the  East  Elmhurst  Association, 
asking  for  a  rehearing  In  this  proceeding,  the  Commission  on  July  80,  1014, 
directed  (see  blank  form  of  rehearing  resolution,  page  382)  that  a  rehearing  be 
had  on  September  11,  1014.  Hearings  were  had  on  September  11  and  on  sub- 
sequent  dates  to  November  0,  1014,  and  closed. 

On  December  8,  1014,  Commissioner  Williams  filed  an  opinion  (see  5  P.  S.  C.  R. 
[1st  Dist.  N.  Y.l,  384),  recommending  that  the  Counsel  to  the  Commission  be 
directed  to  proceed  In  the  Supreme  Court  in  the  name  of  the  Commission  against 
the  New  York  and  Queens  County  Railway  Company,  as  provided  by  Section 
07  of  the  Public  Service  Commissions  Law,  by  reason  of  the  failure  of  the  com- 
pany to  construct  the  part  of  its  franchise  route  on  Flushing  avenue  between 
Ehret  avenue  and  Jackson  avenue.  Borough  of  Queens. 

Thereupon  the  Commission  adopted  the  following  order : 

Casn  No.  1726«  Rbsolution 
(December  8,  1014) 

Whereaa,  This  Commission  is  of  the  opinion  that  the  New  York  &  Queens 
County  Railway  Company  has  failed  to  construct  and  operate  that  portion  of 
its  franchise  route  on  Flushing  Avenue  between  Ehret  Avenue  and  Jackson 
avenue  in  the  Borough  of  Queens,  as  required  by  law, 

Resolved.  That  Counsel  be  and  he  hereby  is  directed  to  commence  an  action 
or  proceeding  in  the  Supreme  Court  in  the  name  of  the  Commission  for  the  pur- 
poee  of  having  such  violations  stopped  and  prevented  either  by  mandamus  or  in- 
junction. 

Pelham  Park  and  City  Island  Railway  Company,  Inc.— Further  operation 

of  monorail  line 

Case  No.  1818. 

Hearing  Resolution 
Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question 
of  repairs,  improvements,  changes  and  additions  in  and  to  the  service,  railroad 
and  rolling  equipment  of  the  Pelham  Park  and  City  Island  Railway  Company, 
Inc.,  with  respect  to  the  further  operation  of  the  company's  monorail  line.  The 
Commission  on  March  81,  1014,  directed  (see  blank  form  of  hearing  resolution, 
page  381)  that  a  hearing  be  had  on  April  8,  1014.  Hearing  was  had  on  April 
8,  1014. 
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Thereupon  the  Commission  issued  the  following  order: 


In  thb  Mattib 

or   THB 


Hearing  on  the  motion  of  the  Commission  on  the 
question  of  repairs,  improvements,  changes  and 
additions  In  ana  to  the  service,  railroad  and  rolling 
equipment  of  the  Pblham  Park  and  City  Island 
Railway  Company,  Inc. 


Question  of  further  operation  of  monorail  Une 


Case  No.  1813, 

Order  of  Discontinuance 

April  14,  1914 


A  hearing  having  been  held  herein  on  April  3,  1914,  before  Hon.  Edward  E. 
McCall.  Miio  R.  Maltbie  and  J.  Sergeant  Cram,  Commissioners,  and  it  appearing 
that  the  operation  of  the  monorail  line  had  been  discontinued  and  the  track 
removed, 

A'oir,  Therefore,  it  Is 

Ordered,  That  this  proceeding  be  and  the  same  hereby  is  discontinued. 


Richmond    Light    and    Railroad    Company  —  Double -tracking    the    Castleion 

Avenue  or  Brighton  Heights  Line 

Case  No.  1601, 

Resolution    Authorising    Counsel    to    Take 

Action  to  Enforce  Order 
Resolution   Approving    Return    to   Writ   of 

C  er  tiorari 
Execution  of  Writ  of  Certiorari 

This  proceeding  was  begun  upon  motion  of  the  Commission  on  the  question 
of  double-tracking  the  Castleton  Avenue  or  Brighton  Heights  Line  of  the  Rich- 
mont  Light  and  Railroad  Company  between  St.  George,  New  Brighton,  and  Broadway. 
West  New  Brighton.  Hearings  were  had  during  1912  and  1913  to  February  14, 
1918.  On  March  5,  1913,  the  Commission  Issued  an  order  directing  the  company 
to  construct  and  operate  such  extra  tracks  as  might  be  necessary  to  provide  a 
complete  double-tracking  of  Its  entire  Castleton  Avenue  or  Brighton  Heights 
Line  between  St.  George,  New  Brighton,  and  Broadway,  West  New  Brighton. 
Rehearings  were  had  on  March  21,  1913,  and  on  subsequent  dates  to  May  6, 
1913.  On  May  27,  1913,  the  Commission  rendered  an  opinion  (see  4  P.  S.  C.  R. 
[1st  Dist.  N.  Y.],  265)  and  issued  an  order  confirming  the  order  of  March  5, 
1913.  The  company  under  date  of  May  29,  1913,  having  made  application  for 
a  hearing  as  to  the  matters  determined  by  the  orders  of  March  5  and  May  27, 

1913,  the  Commission  on  June  6,  1913,  issued  an  order  denying  the  application 
for  rehearing. 

On  June  19,  1913,  the  company  obtained  a  writ  of  certiorari  from  the  Supreme 
Court,  New  York  County,  to  review  the  Commission's  orders  in  Case  No.  1601, 
which  writ  was  served  upon  the  Commission  on  June  20,  1918.  The  writ  was 
referred   to   Counsel   to   the   Commission   for   appropriate  action.     On   March   24, 

1914,  the  CommisBlon  adopted  a  resolution  directing  its  Counsel  to  take  such 
action  as  he  deemed  appropriate  to  the  end  that  the  order  of  March  6,  1913, 
be  enforced.  By  a  resolution  adopted  on  April  21,  1914,  a  return  to  the  writ 
of  certiorari  was  approved  by  the  Commission  and  the  Chairman  and  the  Secre- 
tary were  authorized  to  execute  the  same. 


Richmond  Light  aad  Railroad  Company  —  Construction  of  extension  from 
Bulls  Head  to  Linoleumville  and  from  Bulls  Head  to  Springville,  in  Staten 
Island 

Case  No.  1675 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the 
regulations,  practice,  service  and  track  equipment  of  the  Richmond  Light  and 
Railroad  Company  with  respect  to  the  construction  of  the  extension  of  its 
street  surface  railroad  from  Bulls  Head  to  Linoleumville  and  from  Bulls  Head 
to  Springville,  in  Staten  Island.  Hearings  were  had  on  May  2,  12  and  June  2, 
1913,  when  the  hearing  was  closed. 
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On  December  16,  1914,  the  Commission  adopted  the  following  resolution: 

Case  No.  1675.  Resolution 
(December  16,  1914) 

Whereas,  This  Commission  Is  of  opinion  tbat  the  Richmond  Light  and  Rail- 
road Company  has  failed  to  construct  and  operate  that  portion  of  its  franchise 
route  on  Richmond  Turnpike  between  Bulls  Head  and  LlnoleumviUe  and  on 
Port  Rishmond  Road  (or  Old  Stone  Road)  from  Bulls  Head  to  New  Sprlngrille, 
in  the  Borough  of  Richmond,  County  of  Richmond,  as  required  by  law ;  it  is 

Resolved,  That  Counsel  to  the  Commission  be  and  he  hereby  Is  directed  to  com- 
mence an  action  or  proceeding  in  the  Supreme  Court  in  the  name  of  the  Com- 
mission for  the  purpose  of  having  such  violations  stopped  and  prevented  either 
by   mandamus  or  injunction. 

Third  Avenue  Railway  Company  and  The  Forty-Second  Street,  Manhattan- 
ville  and  St.  Nicholas  Avenue  Railway  Company  —  ImproTement  in  tracks 

Case  No.  1898, 

Hearing  Resolution 

This  proceeding  was  begun  upon  motion  of  the  Commission  to  determine 
whether  an  order  should  be  made  requiring  the  Third  Avenue  Railway  Company 
and  The  Forty-second  Street,  ManbattanvlUe  and  St.  Nicholas  Avenue  Railway 
Company  to  relay,  repair  or  alter  the  rails  on  any  of  their  lines  operated  in 
the  City  of  New  York.  The  Commission  on  December  11,  1914,  directed  (see 
blank  form  of  hearing  resolution,  page  381)  that  a  hearing  be  had  on  December 
21.  1914.  Hearing  was  had  on  December  21,  1914,  and  adjourned  to  January  7, 
1915.     No  further  action. 


Thirty-Fourth  Street  Crosstown  Railway  Company  and  New  York  Railways 
Company  —  Extension  of  tracks  and  service  on  West  34th  Street  Oosstown 
Line,  between  Tenth  avenue  and  North  river 

Case  No.  1809, 

Hearing  Resolution 

Opinion 

Communication  from  Company 

Discontinuance  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  concerning  the 
regulations,  practices,  service,  track  equipment  and  terminal  facilities  of  the 
Thirty-fourth  Street  Crosstown  Railway  Company  and  the  New  York  Railways 
Company,  and  particularly  the  extension  of  service  on  West  84th  street  between 
Tenth  avenue  and  the  North  River,  in  the  Borough  of  Manhattan.  The  Com- 
mission on  March  20,  1914,  directed  (see  blank  form  of  hearing  resolution,  page 
381)  that  a  hearing  be  had  on  March  30,  1914.  Hearings  were  had  on  March  30, 
1914,  and  on  subsequent  dates  to  April  17,  1914.  On  May  28,  1914.  the  Com- 
mission rendered  an  opinion  (see  6  P.  8.  C.  R.  [1st  Dlst.  N.  T.],  237),  and 
transmitted  a  communication  to  the  New  York  Railways  Company  inquiring 
whether  the  proposed  extension  would  be  constructed  promptly  and  put  in  opera- 
tion as  soon  as  completed  without  further  action  by  the  Commission. 

The  New  York  Railways  Company,  under  date  of  September  14,  1914,  wrote 
to  the  Commission  stating  that  on  September  1,  1914,  the  company  had  dis- 
continued the  operation  of  its  34th  street  shuttle  car  from  Tenth  avenue  to 
the  West  84th  Street  pier,  in  the  Borough  of  Manhattan,  and  began  the  opera- 
tion of  through  service  on  84th  street,  a  portion  of  the  cars  being  operated  to 
Bleventh  avenue  and  a  portion  to  the  West  S4th  Street  pier,  and  this  communica- 
tion was  presented  to  the  Commission  at  its  meeting  on  September  22,  1914, 
and  was  ordered  Hied. 
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Thereupon  the  CommlBslon  issued  the  following  order: 


In  thi  Mattbb 

OF   THB 

Hearing  on  the  motion  of  the  Commission  concerning 
the  regulations,  practices,  service,  track  equipment 
and  terminal  facilities  of  the  Thirtt-ioubth  otbcbt 
Orgs  STOW  N  Railway  Company  and  Nbw  York  Raiit 
WAYS  Company  on  the  Thirty-fourth  Street  Cross- 
town  Line,  and  particularly  on  that  part  of  said 
line  on  West  Thirty-fourth  street  between  Tenth 
avenue  and  the  North  river,  in  the  Borough  of  Man- 
hattan, City  of  New  York. 


Extension  and  improvement  of  tracks,  track  equip- 
ment and  terminal  facilities  and  extension  of  servloe 
on  Thirty-fourth  street. 


Case  No.  1809. 

Discontinuance  Order 

October  6,  1914 


A  hearing  havinc  been  had  by  and  before  the  Commission  in  the  above  en- 
titled matter  on  March  30,  1914,  and  certain  adjourned  dates  to  and  Including 
April  17,  1014,  Commissioner  Maltbie  presiding.  Job  B.  Hedges  appearing  for 
the  Patten  Line  of  Steamboats,  complainant,  James  L.  Quackenbush  by  Arthur 
C.  Peacock  of  Counsel,  appearing  for  the  New  York  Riailways  Company  and 
the  Thirty-fourth  Street  Crosstown  RallwaY  Company,  and  H.  M.  Chamberlain, 
Assistant  Counsel,  attending  for  the  Commission ;  and  It  now  appearing  from  a 
letter  from  the  New  York  Railways  Company  dated  September  14,  1914  and 
from  reports  of  the  Commission*s  Inspectors  that  the  southerly  track  in  West 
Thirty-fourth  Street  has  now  been  constructed  and  electrified  as  far  west  as 
Eleventh  avenue  and  that  a  double  track  service  is  now  operated  as  Car  west 
as  that  point,  that  the  shuttle  service  formerly  operated  In  West  Thlr^-fourth 
street  has  been  discontinued  and  that  a  throng  service  is  now  operated  to  the 
West  Thirty-fourth   Street   pier. 

Ordered,  That  this  proceeding  be  and  the  same  hereby  Is  discontinued,  bat 
without  prejudice  to  the  right  of  the  Commission  at  any  time  to  reopen  the 
case  and  make  such  further  order  or  orders  as  may  seem  proper. 


MATTERS  RELATING  TO  ACCOUNTS 


New  York  Railways  Company  —  Account  for  injury  and  damage  daima 

Case  No.  1818, 

Hearing  Resolution 
Opinion 
Fmal  Order 
Extension  Orders 
Amending  Order 

This  proceeding  was  begun  upon  motion  of  the  Commission  to  detomlne 
whether  the  New  York  Railways  Company  should  be  required  to  restore  to  the 
reserve  for  Injury  and  damage  claims  the  sum  of  $38,984.67  transferred  by  it 
to  the  surplus  account  as  shown  by  the  company's  report  for  the  quarter  end- 
ing December  81,  1913.  The  Commission  on  May  7,  1914,  directed  (see  blank 
form  of  hearing  resolution,  page  381)  that  a  hearing  be  had  on  May  14,  1914. 
Heartng  was  had  on  May  14,  1914.  On  May  26,  1914.  the  Commission  rendered 
an  opinion   (see  5  P.  S.  C.  R.  [1st  Dist.  N.  Y.].  233). 

Thereupon  the  Commission  issued  the  following  order: 


In  THB  Mattbb 

OF  THB 

Hearing  on  the  motion  of  the  Commission  to  deter- 
mine whether  the  New  York  Railways  Company 
should  be  required  to  restore  to  the  reserve  for 
injury  and  damage  claims  the  sum  of  $38,984.67 
transferred  by  it  to  the  surplus  account,  as  appears 
by  the  report  of  said  company  for  the  quarter  end- 
ing December  31,  1913. 


Case  No.  1818, 

Order 
May  26,  1914 


A  hearing  having  been  had  in  this  case  on  Mav  14,  1914,  James  L.  Quacken« 
bush  appearing  as  counsel  for  the  New  York  Railways  Company,  and  Henry  H. 
Whitman,  assistant  counsel  for  the  Commission,  attending,  it  Is 
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Ordered,  That  New  York  Railways  Company  be  and  it  hereby  la  directed  within 
ten  days  after  the  service  of  this  order  to  restore  to  the  caanaltles  and  insurance 
reserve  the  sum  of  $83,984.67  heretofore  transferred  to  surplus  account  as 
applicable  to  the  six  months  ended  June  30,  1915,  and  to  amend  its  report 
for  the  quarter  ended  December  31,  1913,  filed  with  the  Commlflslon  in  accord- 
ance therewith ;  and  it  is  further 

Ordered,  That  this  order  shall  take  effect  forthwith  and  shall  continue  in 
force  until  changed  or  abrogated.     And  it  is  further 

Ordered,  That  within  five  days  after  the  service  of  this  order  New  York 
Railways  Company  notify  the  Commission  whether  this  order  la  accepted  and 
will  be  obeyed. 

Application  in  writing  dated  June  2,  1914,  having  been  made  by  the  com- 
pany for  an  extension  of  time  within  which  to  notify  the  Commission  whether 
the  terms  of  the  order  of  May  26,  1914,  were  accepted  and  would  be  obeyed, 
the  Commission  on  June  5,  1914,  issued  an  order  (see  blank  form  of  extension 
order,  page  379)   extending  the  time  to  June  16,  1914. 

Application  in  writing  dated  June  16,  1914,  having  been  made  by  the  com- 
pany for  an  extension  of  time  within  which  to  notify  the  Commission  whether 
the  terms  of  the  order  of  May  26,  1914,  were  accepted  and  would  be  obeyed, 
the  Commission  on  June  16,  1914,  issued  an  order  (see  blank  form  of  extension 
order,  page  379)   extending  the. time  to  June  30,  1914. 

The  Commission  issued  the  following  order: 

Case  No.  1818,  Obdbr  Amending  Oboer  or  Mat  26.  1914 

(June  28,  1914) 

It  ie  Ordered,  That  the  order  made  herein  on  May  26,  1914,  be  and  the 
same  hereby  is  amended  as  to  the  directory  portion  thereof  as  follows :  that 
New  York  Kailways  Company  be  and  it  hereby  is  directed  within  ten  days  after 
the  service  of  this  order  to  restore  to  the  caRualties  and  insurance  reserve  the 
sum  of  $68,865.20,  of  which  amount  $33,984.67  was  credited  to  surplus  account 
as  applicable  to  the  six  months  ending  June  30,  1913.  the  remainder,  184,880.68, 
having  been  credited  to  operating  expenses  in  the  month  of  December  as  covering 
the  six  months  ending  December  31.  1913,  and  to  amend  Its  report  for  the 
quarter  ending  December  31,  1913  accordingly;  and  it  is  further 

Ordered,  That  this  order  shall  take  effect  forthwith  and  shall  continue  in  force 
until  changed  or  abrogated ;  and  it  is  further 

Ordered,  That  within  five  days  after  the  service  of  this  order  said  New 
York  Railways  Company  notify  the  Commission  whether  this  order  is  acceped 
and  will  be  obeyed.  

INSPECTION  AND  TESTING  OF  LOCOMOTIVE  BOILERS 


Railroad  Corporations  —  Rules  for  inspection  and  testing  of  steam  locomotive 

boilers 

Case  No.  1301. 

Ilxtension  Orders 

The  Commission  on  December  13,  1910,  issued  an  order  prescribing  rules  for 
the  inspection  and  testing  of  boilers  and  their  appurtenances  of  all  steam 
locomotives  used  exclusively  within  the  First  District  and  for  making  and 
filing  reports  thereon.  On  August  14,  1912.  the  Commission  issued  an  order 
amending  the  order  of  December  13,  1910,  so  as  to  change  from  16  to  18  months 
the  period  within  which  flexible  staybolts  should  be  removed.  On  November 
29,  1912,  the  Commission  rendered  an  opinion  with  reference  to  the  jurisdiction 
over  the  Central  Railroad  Company  of  New  Jersey  with  respect  to  a  locomotive 
at  its  Harlem  River  yard,  within  the  First  District  (see  8  P.  S.  C.  R.  [Ist  Dist. 
N.   Y.l,  450). 

Upon  application  of  the  East  River  Terminal  Railway  Company,  dated  Feb- 
ruary 16,  1914,  the  Commission,  on  February  27,  1914,  issued  an  order  (see 
blank  form  of  extension  order,  page  379)  extending  to  August  25,  1914,  the  com- 
pany's time  within  which  to  remove  the  boiler  flues  from  its  locomotive  No.  8, 
as  required  by  regulation  No.  II  of  the  order  of  December  18,  1910,  as  amended 
by  the  order  of  August  14,  1912. 

Upon  application  of  the  Baltimore  and  Ohio  Railroad  Company,  dated  Septem- 
ber 22,  1914,  the  Commission,  on  October  6,  1014,  issued  an  order  (see  blank 
form  of  extension  order,  page  379)  extending  to  February  28,  1915,  the  com- 
pany's time,  within  which  to  remove  the  boiler  flues  from  its  locomotive  No. 
816,  as  required  by  Regulation  No.  II  of  the  order  of  December  18.  1910,  aa 
amended  by  the  order  of  August  14,  1912. 
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During  the  year  1914,  aside  from  rapid  transit  cases,  the  num- 
ber of  informal  complaints  received  was  1,888,  an  increase  of  120 
over  the  previous  year.  A  considerable  number  of  these  treated 
of  subjects  outside  of  the  jurisdiction  of  this  Commission,  or  were 
of  a  character  not  requiring  investigation  or  correspondence,  or 
were  pending  at  the  end  of  the  year,  so  that  the  actual  number 
reported  in  this  list  as  disposed  of  during  the  year  is  1,633. 

The  tabulated  statement  appended  is  made  up  from  the  list  and 
briefly  describes  each  individual  complaint  and  its  disposition. 
For  brevity  certain  expressions  are  used  in  the  list  and  in  the 
table,  which  are  explained  as  follows: 

"  Satisfied  "  describes  a  result  substantially  meeting  the  desires 
of  the  complainant  or  reasonably  meeting  the  requirements  as 
developed  by  investigation. 

''  Ill-founded  *'  signifies  a  condition  where  the  complainant  ob- 
viously misapprehends  the  facts  or  where  investigation  shows  the 
facts  were  not  as  stated  by  him. 

"  Defavlt  of  complainant ''  is  used  where  the  complainant,  upon 
request,  fails  to  furnish  the  proper  basis  for  investigation  or  to 
elaborate  his  complaint  sufficiently  to  justify  the  expenditure  of 
time  or  labor  upon  it. 

"  Covered  hy  case  "  denotes  that  the  subject  of  the  complaint  is 
taken  care  of  by  formal  proceediugs. 

"Dismissed**  is  used  where  investigations  and  reports  of  in- 
spectors or  engineers  showed  no  defects  or  faults  which  could  be 
remedied,  and  it  was  necessary  to  inform  the  complainants  to  that 
effect 
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"  No  jurisdiction  "  describes  those  complaints  which  appeared 
to  be  outside  the  authority  of  the  Commission,  and  only  such  cases 
are  included  in  this  classification  as  required  investigation  to 
determine  that  fact. 


SUMMABT   OF   InVOBMAL  CoMFLAIMTB 


COMPANT  COMPULZNBD  AOAINBT 

Satis- 
fied 

Die- 
misswd 

Dl- 
founded 

Default 

plain- 
ant 

Covered 
byoaae 

No 

diotion 

Total 

THB    BBOOKX.TN    BAPID    TRANSIT 
BTflTKM 

Brooklyn  Heishts  R.  R 

80 

16 

48 

114 

1 

6 

16 

26 

2 

11 

77 

7 

10 
2 
7 

13 

8 

7 

2 

2 

2 

77 

16 

40 

130 

3 

""46 

8 

■  »  •  • 

2 
3 

•  •  ■  • 

6 

■  •  •  • 

203 

Brooklyn,  Queens  Co.  A  Sub.  B.  R. . 
Nassau  Electric  R.  R 

34 
110 

New  York  ConsoUdated  R.  R 

Coney  Island  A  Gravesend  Ry 

South  Brooklyn  Ry 

348 

4 
12 

Coney  Island  A  Brooklyn  R.  R 

79 

Totals.  Brooklyn  R.  T.  System. 

280 

123 

40 

13 

820 

14 

790 

OTBXB  COMPAinSS 

Belt  Line  Ry 

5 
1 
6 

66 
9 

84 
9 
3 

13 
31 

4 

•  •  •  ft 

2 
10 
2 
2 
3 

•  •  •  • 

2 
4 
60 
10 
6 
6 
5 

•  •  •  • 

6 
3 
1 

•  •  •  • 

3 
2 

" '  49 

3 

46 

9 

2 

8 
6 

i 

7 

2 

2 

'"so 

6 
6 

3 

4 

6 

i 

i 

"1"b 

2 

1 

2 

2 

44 

3 

30 
7 
3 

3 
8 

i 

i 

"12 
1 

2 

2 

i 

i 

1 

i 

3 

3 
2 
1 

2 
2 

i 

2 

2 

i 

""ii 

1 

23 

6 

14 
3 

1 

4 

""ii 
i 

4 
2 

""20 
2 
1 

i 

10 

1 

2 

i 

•  •  •  • 

•  •  •  • 

•  •  •  • 

•  •  •  • 

•  •  •  • 

•  •  •  • 

•  •  •  • 

•  •  ■  • 

•  •  •  • 

•  •  ■  • 

•  •  ■  • 

•  •  •  • 

•  •  •  « 

•  «  •  * 

•  *  •  • 

•  •  •  • 

•  •  •  ■ 

1 

•  •  •  • 

•  •  •  * 

3 

•  •  •  • 

1 

1 
1 

•  •  •  • 

•  •  ■  • 

•  •  •  • 

•  •  •  • 

•  •  •  • 

•  ■  •  ■ 

4 

•  •  •  • 

•  •  •  • 

•  •  •  • 

•  •  •  • 

•  •  •  • 

•  •  •  • 

9 

Second  Avenue  R.  R 

5 

Fifth  Avenue  Coach 

7 

Interborough  Rapid  Transit 

New  York  City  Interborough  Ry. . . 
New  York  Railways 

176 

10 

185 

Third  Avenue  Ry 

31 

D.  D,.  E.  B.  ft  Battery  R.  R 

Forty-second  St.,  M.  ft  St.  N.  Ave. 
R.  R 

8 
40 

Union  Railway 

~    60 

Lone  Island  Eleetrio  Ry 

5 

New  York  ft  Long  Island  Traction. . 
Mid-Crosstown  Railway 

4 
3 

New  York  ft  Queens  County  Ry 

New  York  ft  North  Shore  Traction. 
Richmond  Light  ft  R.  R 

82 
2 
6 

SUten  IsUnd''Midland  Ry 

Pelham  Park  ft  City  Island  Ry 

Westchester  Electric  R.  R 

9 
3 
3 

Ocean  Electric  Railway 

6 

Long  Island  R.  R .' 

126 

New  York  Central  ft  Hud.  R.  R.  R. . 

N.  Y..  New  Haven  ft  Hart.  R.  R 

Staten  IsUnd  Rapid  Transit  R.  R. . 
Staten  Island  Railway 

19 
13 

7 
10 

Van  Brunt  St.  ft  Erie  Basin  R.  R.. . 

Manhattan  ft  Queens  Traction 

Brooklyn  ft  North  River  R.  R 

Manhattan  Bridge  Three  Cent  Line . 

Hudson  ft  Manhattan  R.  R 

Pennsylvania  R.  R 

10 
16 
12 

1 
1 
1 

Adams  Express 

6 

11 

American  Express 

I 

United  States  Exprcas 

1 

Erie  R  R '.'.'.'..'.'.'..'. 

1 

Wells  Farao  Express 

1 

Westcott's  Express 

2 
2 

6 

New  York  Steam 

6 

634 

323 

166 

32 

463 

26 

1.633 
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Informal    Compl^nts    in    Detail 

File  No.,  name  of 
complainant  and 
company  com- 
plained against  Babjeet  Diaposition 

8165,  Tnrnbull Inadeqiiate     Sooth     Ferry    SatisAed,    after   investigation    by 

N.  Y.  Bys.  Co.  service      on      Broadway        a   substantial   increase   in    the 

sonth   of   Murray   street        service. 

between  6  and  6  :80  P.  M. 

8474.    Muller Poor     lighting     in     Ninth    Satisfied   by    the   installation   of 

I.  R.  T.  Co.  Avenue  elevated  trains.  tungsten  lamps  in  all  elevated 

cars. 

8703,    Smith Suggests     enlargement     of    Satisfied    by    reconstruction    car- 

I.  B.  T.  Co.  stairway     leading     from        ried    out    in    accordance    with 

escalator   at   Manhattan        our   engineer's   plans. 

Street  station  of  Broad- 
way subway. 

8742,   Weldon Calls  attention  to  necessity    Covered  by  Case  1872. 

N.  Y.  C.  ft  H.  B.  B.        for  a   crossing   at   132d 

B.  Co.  street,  Hudson  division. 

8906,      North      Side   Lack      of      transportation    Covered  by  Case  1850. 

Imp.    Assn.  facilities  to  the  north  of 

B.  U.  B.  B.  Co.  WilUamsburg  bridge,  al- 

though   eight    car    lines 

cross  said  bridge  and  go 

south. 
8970.  N.  Y.  ft  Long    Cars  of  34th  Street  cross*    Covered  by  Case  1800. 
Branch   Steamboat       town  line  turned  back  at 
Co.  Tenth    avenue   and   pas- 

N.   Y.   Bys.   Co.  sengers     transferred     to 

shuttle  car  operating  on 

4  and  5-minute  headway. 

9396.    Walkof Complete   darkness   in   At-    Covered  by  Case  1874. 

L.  I.  B.  B.  Co.  Ian  tic     Division     tunnel 

when  accident  happened ; 

requests  that   tunnel   be 

lighted  at  all  times. 
9456,    Gutterman...    Bequests      additional      en-    Covered  by  Case  1884. 
N.  Y.  Consul.   B.  B.        trances   to    Bowery   sta- 
Co.  tlon     of     Centre     Street 

loop  Une. 

0.'S51,   Kellly Inefllclent   lighting   system    Dismissed,  upon  report  of  electri- 

N.  Y.,  N.  H.  ft  Hart.        in    trains    on    New    Bo-        cal  engineer. 
B.  R.   Co.  cbelle  branch  ;  rides  from 

Larchmont      Manor      to 

New  York   City  daily. 
0578,         Transit   Company    should    be    com-    Dismissed,   upon   report   of   engi- 

Bureau.  peiled    to    transfer    pas-       neer. 

N.   Y.    Rys.   Co.  sengers    who   happen    to 

get  on  Fourth  and  Madi- 
son Avenue  cars  marked 

"Astor  Place  Only,"   to 

cars  going  south  of  that 

point. 
0509,         Transit   Overloading  of  Third  and    Dismissed,   upon   report   of   engi- 

Bureau.  Amsterdam  Avenue  cars       neer. 

Third   Ave.    By.   Co.        at      125th     street     and 

Eighth    avenue    from    7 

to  7  :45  A.  M. 
0602.    Lederer    Con-   Bequests  change  in  location    Satisfied    by    approval    resolution 

struction  Co.  of    stairway    at    north-        for  construction. 

I.  R.  T.  Co.  bound     Freeman     Street 

station    of    Bronx    Park 

subway 

9611.    Broas Inadequate    station    facill-    Satisfied  by  erection  of  an  addi- 

N.  Y.  C.  ft  H.  B.  B.        ties  at  Tremont  station,        tlonal  stairway. 
R.  Co.  on  northbound  side. 

0618,  Hoag Bequests  extension  of  can-    Satisfied     by     extension     of     the 

I.  B.  T.  Co.  opy    at     Battery     Place        canopy    and    change    in    loca- 

station  of  Sixth  Avenue        tion  of  switch, 
and    Ninth    Avenue    ele- 
vated lines;   very  trying 
during  bad  woatner. 

0619.  Maher Unable  to  find  out  destina-    Satisfied  by  assignment  of  addl- 

N.  Y.  Consol.   B.   B.        tion    of    trains    at    65th        tlonal  platform  men  and  prom- 
Co.  Street  terminal  of  Fifth        ise  to  discontinue  some  objec- 

Avenue     elevated     line;        tionable  practices, 
other  conditions  prevail- 
ing. 
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File  No.,   name   of 
complainant   and 
company        com- 
plained against  Subject  Dtspodtioii 

9634,    Brant Long     headways     between    Satisfied     by     Improved     senrlce 

N.  Y.  Consol.  R.  R.       Pulton     Street    eleyated       after  Inyestlgation. 
Co.  trains  at  Nostrand  Ave- 

nue station. 

0640,   Irving Inconvenient  practice  dur-    Satisfied  by  relocation  of  waiting 

Union  By.  Co.  Ing    Inclement     weather       room. 

not    to    permit   waiting 

Passengers  to  enter  P.  A. 
'.    B.    cars    on    Jerome 

avenue  all  at  one  time. 

0645,    Hoyler Dangerous  practice  of  pas-    Satisfied     by     assignment    of    a 

N.  Y.  Consol.  R.  B.       sengers   at   66th    Street       special  officer  to  prevent  abases 
Co.  terminal   of   Fifth    Ave-       complained  of. 

nue     elevated     line     to 

Jump    on    trains    while 

leaving  station. 

0655,    Drewes Complaint  of  Inconvenient    Satisfied    by    assignment    of    a 

N.  Y.  Consol.  B.  B.       practices  at  65tb  Street       special  officer  to  prevent  prac- 
Co.  terminal    of   Fifth   Ave-        tices  complained  of. 

nue  elevated  line,  due  to 

manner    of    despatching 

trains. 

0676,   Cowen Confusion  caused  by  open-    Satisfied  by  Improvements  at  the 

N.  Y.  Consol.  B.  B.        Ing    of    gates    on    both        platform  after  investigation. 
Co.  sides  of  West  End  trains 

at  Park  Row  terminal. 

9706,    Levy Refusal  to  accept  a  Sixth    Dismissed,   upon   report  of  engi- 

N.   Y.   Bys.  Co.  Avenue  line  transfer  on       near. 

a  Sixth  and  Amsterdam 

Avenue  line  car,  after  a 

ride   across  50th   street, 

at  59th  street  and  Col- 
umbus avenue. 

0712,    Stelner Poor    lighting    in    subwav    Satisfied  by  action  taken  to  keep 

I.  B.  T.  Co.  cars ;  many  lights  burned        lights   burning. 

out. 

0717.  West  Bnd  Requests  location  of  wait-  Satisfied ;  arrangement  made  with 
Imp.  League  of  ing  cars  at  transfer  druggist  at  that  point  to  per- 
Coney    Island.  points   between   elevated       mlt  passengers  to  use  the  store 

So.  Bk.  Ry.  Co.  railroad     and     Norton's       as  a  waiting  room. 

N.  Y.  Consol.  R.  R.        Point     line     at     Coney 
Co.  Island. 

0718,  Goldburg. . . .    Inadequate  service  on  the    Satisfied    by   Investigation   show- 
N.  Y.   Rvs.  Co.  Fourth      and      Madison        ing  the  service  up  to  track  ca- 

Avenue  line  southbound        padty. 
past  00th  street  between 
8  and  8  :80  A.  M. 

0720,   Adams Rough    handling   of   news-    Satisfied   by   regulations   adopted 

I.  R.  T.  Co.  paper     bundles     in     the        for  the  government  of  carriers. 

subway,    particularly   at 
John      street      and      at 
Grand  Central  Station. 
0734,        Transit  Overloading    during    rush    Dismissed,  upon   report  of  engl- 

Bureau.  and   non-rush    hours   on        neer. 

B.    H.    R.    R.   Co.  Court  Street  line. 

0737.    Cohen Insufficient  number  of  St.    Satisfied  by  increasing  the  num- 

N.  B.  R.  R.  Co.  John's    Place   cars    des-       ber  of  cars  to  Borough  Hall. 

tlned  for  Borough   Hall. 
0766,  Lafayette  Turning  back  of  Lexington    Satisfied     as     to     turning     back 

Tompkins      Board       Avenue    elevated    trains        trains    at    Sands    street;    dia- 
of  Trade.  at    Sands    street;    num-        missed  as  to  increased  number 

N.  Y.  Consol.  R.  B.       ber   of    cars    per     train       of  cars  per  train. 
Co.  reduced. 

0700,  Transit  Dirty  signs  hanging  over  Satisfied;  signs  repainted;  new 
Bureau.  easterly     end     of     east-       arrangement    at    High     Street 

N.  Y.  Consol.  B.  B.       bound      platform      at        stairway. 
Co.  Brooklyn    bridge;    no 

light  in  stairway  from 
westerly  platform  to 
Island  platform  at  Brook- 
lyn bridge. 

0701.  Transit   Overloading  on  the   Ham-    Covered  by  Case  1785. 
Bureau.  burg     Avenue    line     be- 

N.  E.  B.  B.  Gow  tween  4  :30  and  6  P.  M., 

eastbound. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject  Disposition 

9808.    Dempsey Suggests  opening  of  stair-    Covered  by  Case  1700. 

I.  R.  T.  Co.  way  at  149th  Street  sta- 

tion of  subway  all  day, 
instead  of  only  between 
4  :80  and  7  :80  P.  M. 
0812,  Brooklyn  Civic    Defective  condition  of  floor    Closed ;  report  of  engineer  show- 
Committee,  at  Halsey  Street  station        ed  complaint  ill  founded. 
N.  T.  Consol.  R.  R.        of     Broadway     elevated 

Co.  line. 

9820.  Chester  Tazp.    Petition    requesting    addi-    Referred  to  the  Committee  of  the 
Alliance.  tional  stairway  at  177tb        Whole,  then  closed,  no  actios. 

I.  R.  T.  Co.  Street  station  of  subway, 

Bronx  division. 

9824.    Wilkey Overcrowding  on  Flatbush    Covered   by   Case  1704. 

B.    H.    R.    R.    Co.  Avenue  cars. 

9820,    Harnett Poor  service  on  Hamilton    Covered  by  Case  1786. 

B.  H.    R.    R.   Co.  Avenue      line      between 

7  :30  and  8  A.  M. 

9830,      Metropolitan  Insutlcient  service  on  Myr-  Satisfied   by   operation   of   trains 

Ave.  Bd.  of  Trade  tie  Avenue  elevated  line  through    to    Metropolitan    ave- 

N.  Y.  Consol.  R.  R.  beyond  Fresh  Pond  nad.  nue. 

Co. 

0840,  Barbieri Disgraceful   crowding   dur-  Dismissed,   upon    report   of   engi- 

Bk.  ft  No.  River  R.  ing  morning  rush  hours  neer. 

R.  Co.  on   Brooklyn  and   North 

River   line. 

0841,  Astoria  Taxp.    Long  waits  for  transferring    Dismissed,  and  detailed  explana- 
and     Bus.     Men^s       passengers    going    north        tion  made  to  complainanL 
Assn.  on     Vernon    avenue    at 

N.   Y.   ft  Q.   C.   Ry.        Fulton    street.    Astoria; 
Co.  unable  to  make  trip  for 

one    fare    on     Steinway 

line,    to   Broadway   line, 

then  toDutchKills 

line;  requests  shelter  at  '^^    " 

Jackson  and  Second  ave-  J 

nues ;    poor    service    on  JZl    ^ 

Dutch  Kills  line.  ^~^  ' 

9867,    Graham Complaint  of  use  of  a  sub-    Satisfied ;  rules  adopted  and  pub- 

I.  R.  T.  Co.  way  local  car  for  hand-        lished      regulating     newspaper 

ling  of  newspapers.  handling. 

0860.  Sandman Delay    caused    by    narrow    Satisfied     by    opening    the    exit 

N.  Y.  Censol.  R.  R.        passage    through    which        doors  for  incoming  passengers. 
Co.  passengers  alighting 

from     Chauncey     Street 

station      of      Broadway 

elevated  line  must  leave 

station. 
9884,    Harkness ....    Long     headways     between    Dismissed,   upon   report   of   engi- 

C.  I.  ft  B.  R.  R.  Co.        DeKalb   Avenue  cars  at       neer. 

Park    Row    loop    during 
evening  rush  hours. 
0802,  Borough  Park   Dangerous     conditions     on    Dismissed,   upon   report  of  engl- 

Hts.  Civic  Assn.  west    End    line    at    Ft.       neer. 

N.  Y.  Consol.  R.  R.        Hamilton    Parkway    and 
Co.  New  Utrecht  avenue  be* 

cause  gates  are  not  low- 
ered soon  enough. 
0013,  E.  Side  Neigh-    Lack    of    adequate   service    Closed,  ill  founded ;  report  of  en- 
borhood   Assn.  east  of  Clinton  street  on        gineer    showed    no    overloaded 

D.  D..  E.  B.  ft  Batt.        Grand  Street  line.  periods. 
R.    R.    Co. 

0016,    Snowber Inadequate  service  to  East    Satisfied ;       company's       answer 

N.  Y.  Rys.  Co.  34th     Street     ferry     on        showed  delays  due  to  blocking 

34th     Street     crosstown       of  tracks  caused  irregular  ser- 
line  vice. 

0021,    Central    Com.  Service     beyond     Nostrand    Covered  by  Case  1704. 

of  Civic  Assns.  of  avenue  on  Flatbush  Ave- 

Flatbush    and    vi-  nue     line    curtailed     on 

cinity.  Saturday  afternoons. 
B.  H.  R.  R.  Co. 

0045,  Rogers Service  on  Sea  Beach  and    Covered  bj  Case  1706. 

Sea  Beach  Ry.  Co.  West  End   lines  curtail- 

N.  T.  ConsoL  B.  B.  ed  considerably. 

Co,  , 
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File  No.,  name  of 
complainant  and 
company  com- 
plained  against 


0947,    Doyan 

B.  H.   B.  B.  Ca 


9953,   Arnold. 

N.  Y.  C.  Int.  By.  Co. 


9956,    Zelgler 

S.    I.    Bap.    Transit 

B.   B.   Co. 
9964.    0*SulUvan... 
N.  Y.  Consol.  B.  B. 

Co. 


Subject 

Poor  service  on  Qreene  and 
Gates  Avenue  line  above 
Nostrand  avenue. 

Irregular  and  Inadequate 
service  on  Aqueduct  Ave- 
nue line  between  5 :80 
and  6  P.  M. 

No  shelter  for  waiting  pas- 
sengers at  Stapleton. 

Poor  service  on  Sea  Beach 
shuttle     between     Third 
and    New    Utrecht    ave- 
nues. 
0971,       Woman's   Passengers  on   northbound 
Municipal  League.       Third     and    Amsterdam 
Third   Ave.   By.   Co.        Avenue    cars   obliged   to 
N.  Y.  Bys.  Co.  change   at   X62d   street; 

inadequate  service  on 
Sixth  and  Seventh  Ave- 
nue Unes. 

9990,  Hamlin Overcrowding     of     express 

I.  B.  T.  Co.  and   local    trains   south- 

bound at  96th  street  be- 
tween 10  and  11  A.  M. 

9991,  Bibo Bequests  better  service  on 

L.  I.  B.  B.  Co.  Far     Bockaway     branch 

during  morning  and 
evening  rush  hours. 

9992,  Murphy Inadequate  service  on  Ber- 

N.  E.  B.  B.  Co.  gen   Street  line  between 

8  and  8:45  A.  M. 
0997,    Ferguson. . . .    Overcrowding  at  north  end 
I.   B.   T.   Co.  o  f     downtown     181st 

Street  station  of  subway 

between   8  and  8:30  A. 

M. 

9998,  Gilbert Complaint    of    locking    of 

N.  Y.  Bys.  Ca  front    doors    of    Eighth 

Avenue  surface  cars. 

9999,  Henke Befusal  to  accept  Flatbush 

B.  H.  B.  B.  Co.  Avenue     transfer     on 

Third  Avenue  car;  in- 
adequate service  on  Flat- 
bush  Avenue  line. 

10000,  Ellison Lack  of  heat  in  street  cars. 

N.  Y.  Bys.  Co. 

10004,    Knelling 

B.  H.  B.  B.  Co. 
N.   E.    B.   B.   Co. 


Disposition 
Satisfied   by  increase  in  service 

Covered  bv  Case  1759. 


Satisfied  by  construction  of  a 
high  board  fence  to  shield  pas- 
sengers. 

Dismissed,  upon  report  of  engi- 
neer. 


Dismissed,   upon   report  of   engi- 
neer. 


10013.    Walton. 
N  E.  B.  B.  Co. 


10018.       Transit 

Bureau. 
N.  Y.  Bys.  Co. 
10021,     McGoldrick. 
N.   Y.  Consol.   B.   B. 

Co. 

X0026,  Jamaica  Citi- 
zen's Assn. 

L.    I.   Elec.    By.   Co. 

N.  Y.  ft  Q.  C.  By. 
Co. 

10033.  Equipment 
Inspect*n    Bureau. 

N.  Y.  ft  Q.  C.  By. 
Co. 

10034,  Graif 

Union  By.  Co. 


Lack  of  beat  In  Nostrand 
Avenue  cars ;  switching 
back  Nostrand  Avenue 
cars  at  Avenue  "  D " ; 
lack  of  heat  In  St.  John's 
Place  line  cars. 

Inadequate  service  on  Van- 
derbilt  Avenue  line  dur- 
ing  rush   hours. 

Turning  back  of  Sixth  Ave- 
nue cars :  overloading 
above  50th  street. 

Long  headways  Detween 
Fulton  Street  elevated 
trains  at  Court  Street 
station  about  8  A.  M. 

Defective  condition  o  f 
transfer  station  at  South 
and  Washington  streets, 
Jamaica. 

Crossing  at  Kingsland  and 
.Junction  avenues  in  bad 
condition ;  needs  renew- 
al. 

Noisy  operation  of  Webster 
Avenue  cars  over  switch 
in  neighborhood  of  718 
East  234th  street. 


Satisfied  by  Increase  In  service. 


Dismissed;    report    of    engineer 
showed  service  adequate. 


Dismissed;  report  of  engineer 
showed  seats  for  passengers. 

Dismissed,  upon  report  that  in- 
stallation of  railings  would  be 
Impracticable. 


Satisfied ;       company's       answer 
showed  need  for  this  rule. 

Covered  by  Case  1794. 


Satisfied  by  action  of  company 
disciplining  conductors. 

Satisfied  by  answer  of  company 
explaining  failure  to  heat  can 
and  reason  for  turning  back 
cars. 


Closed,  ill  founded;  report 
showed  service  operated  reg- 
ularly. 

Satisfied  by  increase  in  number 
of  .through  cars. 

Covered  by  Case  1808. 


Satisfied  by  repairs  made  by  the 
company. 


Satisfied   by   installation   of   new 
special   work. 


Satisfied    by   installation   of   two 
new  switches  at  233d  street. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

10039,  Brown 

Manb.     ft     Qu.    Tr. 

Corporation. 

10040.  Riley  ft  Sons 
Trucking  Co. 

B.   H.  R.   B.  Co. 


10043.   Edison   Elec. 

Illuminating     Co. 

of  Bk. 
L.  I.  R.  R.  Co. 


Subject 


Disposition 


No    destination    signs    on    Covered  by  Case  1783. 
Thompson  Avenue  cars. 


10046.      Adler. 
N.  Y.  Bts.  Co. 


10047,  Blatcbly.... 
N.   Y..    N.   H.  ft  H. 

B     B.    Co. 

10048.  East  '67tb  St. 
Apartment     build- 


Complaint  of  intention  of 
company  to  baul  granite 
on  surface  tracks  from 
South  Brooklyn  t  o 
Brooklyn. 

Failure  of  company  to  no- 
tify complainant  of  ar- 
rival of  a  shipment  of 
wire  rope  at  Bushwlck 
station ;  delay  caused 
loss  of  discount. 

Betusal  to  accept  14tii 
Street  crosstown  trans- 
fer on  Broadway  car  at 
15th  street,  where 
Broadway  cars  usually 
stop. 

Poor  lights  in  trains. 


Dismissed ;  transportation  of 
freight  within  scope  of  fran- 
chise. 


Dismissed,  upon  failure  to  show 
evidence  of  defect  in  organisa- 
tion. 


Satisfied    by    explanation    of   the 
company. 


Dismissed,   upon   report  of  engi- 
neer. 


ing. 
N.    Y. 


Noisy  operations  of  Lezlng.    Covered  by  Case  1746. 
ton  Avenue  car<i  between 
66th  and  67th  streets. 


Bys.    Co. 

10049,        Roth 

N.  Y.  Consol.   R.   R. 
Co. 

10051.        Johnson.. 
N.  Y.  Consol.   R.  R. 

Co. 
10062.      Churchill.. 
N.   Y.   Rys.  Co. 


10053.       Banks.... 
N.  Y.   Rys  Co. 


10065,       Seymour. . 
N.  Y.  Consol.  R.  R. 
Co. 

10056,  Baumert.. 
N.   Y.   ft  Q.   C.   Bj. 

Co. 

10057.  Frohmann. . 
L.  I.   B.   R.  Co. 

10068.       Manners. . 
N.    Y.    Bys.    Co. 

10060.  Highbridge 
Taxp.  Assn. 

L.  I.   R.  R.  Co. 

10061.  McLaughlin. 
N.  Y.  Consol.  R.  R. 

Co. 

10062.  Rokeby 

Richmond   Lt.   ft   R. 

R.  Co. 


10063.        Bopp. 
Union   By   Co. 


10066,  Strohen  .... 
C.  I.  ft  B.  B.  B.  Co. 

10068.         Schalk... 
N.  Y.  Consol.  B.  B. 
Co. 


Requests  operation  of 
Broadway  elevated 
trains  beyond  Van  Sick- 
len  Avenue  station. 

Failure  of  Sea  Beach  shut- 
tle *  buses  to  stop  at 
12th  avenue. 

Failure  of  Fourth  and 
Madison  Avenue  cars  to 
stop  for  passengers  at 
33d  street ;  lack  of  heat 

Failure  of  Fourth  and 
Madison  Avenue  cars  to 
stop  for  passengers  at 
75  tn  street. 

Poor  lights  in  elevated 
cars. 

Inadequate  service  on 
Dutch  Kills  and  Stein- 
way  lines ;  cars  over- 
crowded 

Holland  station  on  Rocka- 
way  Beach  Division  lock- 
ed a^  9  P.  M. 

Turning  back  of  14th 
Street  crosstown  cars  at 
Avenue  "A." 

Only  one  lamp  in  Maure 
Avenue  tunnel  of  Atlan- 
tic division. 

Turning  back  Fulton  Street 
elevated  trains  marked 
••East  New  York"  at 
Balph  avenue. 

Unable  to  board  surface 
cars  from  St.  George. 

Refusal  of  Webster  Avenue 
car  to  stop  for  waiting 
passengers  at  17  0th 
street. 

Refusal  of  Smith  Street 
car  to  stop  at  Avenue 
"K."  New  York  bound. 

Failure  of  Sea  Beach  train 
to  connect  with  West 
End  train  at  62d  street; 
West  End  train  turned 
back  at  Brooklyn  bridge. 


Satisfied  by  explanation  of  com- 
pany. 


Satisfied  by  company's  answer 
showing   physical   difficulties. 

Dismissed,  upon  report  of  engi- 
neer showing  cars  to  stop  to 
take  on  passengers  and  com- 
pany complying  with  heating 
order. 

Dismissed,  upon  report  of  engi- 
neer showing  no  instance  of 
failure. 


Satisfied     by    equipment    of 
cars  with  Tungsten  lamps. 

Covered  by  Case  1848. 


all 


Satisfied  by  promise  of  company 
to  keep  station  open  until  9  :30 
P.  M.  hereafter. 

Closed,  ill  founded,  upon  report 
of  engineer  showing  no  war- 
rant for   operation   to   ferry. 

Satisfied  by  explanation  to  com- 
plainant. 

Covered  by  Case  1808. 


Satisfied  by  explanation  to  com- 
plainant. 

Satisfied    by    explanation    of   the 
company. 


Satisfied  by  action  of  company 
discharging  employees  at  fault. 

Satisfied  by  explanation  of  the 
company  that  there  will  be  no 
cause  for  similar  complaint. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject  Dlaposltlon 

10071,  Butler. . . .    Inadequate     service     from    Closed,   111   founded,   upon   report 
I.  R.  T.  Co.  and    to   South   ferry   on        of  engineer   showing  adequacy 

Sixth     Avenue     elevated  of  service, 
line. 

10072.  Transit  Bu-  Overloading  on  Myrtle  Satisfied  by  action  of  company  to 
reau.                             Avenue      surface     cars,  Increase  service. 

B.  H.  R.  R.  Co.  eastbound      and      west- 

bound. 
10078.     Meyer Lack   of   heat   In    DeKalb    Satisfied  by  promise  of  company 

C.  I.  ft  B.  R.  R.  Co.       Avenue  cars.  to  keep  cars  heated. 

10074,      Burke Bequests     more     heat     In    Closed,   HI  founded,   upon   report 

N.  E.  R.  R.  Co.  Bergen  Street  cars.  that    heaters    were    not    work- 

'  Ing  properly. 

10076,  Frothing-  Requests  turnstile  exits  at  Dismissed,  upon  report  of  engl- 
bam.  Fulton  and  J<^n  Street        neer     statnig     dlfflcultles     m- 

I.  R.  T.  Co.                     station  to  Maiden  Lane,  volved. 

also    at    Borough     Hall 

station  to  Court  street. 

10078,      Lloyd Delays    and    poor    service  Closed,   111  founded,   upon  report 

Bk.  ft  No.  River  R.       genewOly     on     Brooklyn  showing   no   ground    for    com- 

R.  Co.                           and  North  River  line.  plaint. 

10077,  Shanks Defective      condition       of  Satisfied  by  promise  of  company 

N.  Y.  Rys.  Co.                 flooring     In     Broadway-  to  remedy  conditions. 

Amsterdam   Avenue  sur- 
face cars. 

10078,  Westervelt.    Turning    back    of    Greene    Satisfied    by   action    of   company 
B.  H.  R.   R.  Co.  and    Gates    Avenue    car       in   disciplining  employees  con- 
marked  *'  Park  Row  *'  at       cerned. 

Borough  HalL 

10079,  Kennedy . . .    Lack  of  neat  In  Sixth  Ave-    Covered  by  Case  1426. 
I.  R.  T.  Co.  nue   and   Ninth   Avenue 

elevated  trains. 

10080,  Warner....    Requests  resumption  of  op-   Covered  by  Case  1790. 
N.  Y.  Consol.  R.  R.       eration  of  Culver  trains 

Co.  in     Railroad     avenue 

through  to  Sea  Gate. 
10083,      0*Brien...    Vibration  caused  by  oper-    Closed,  ill   founded,  upoa  report 
N.  E.  R.  R.  Co.  ation  of  cars  over  cross-        of  engineer  showing  vibration 

ing  at  Union  street  and        not  noticeable. 

Seventh  avenue 

10086,  Sullivan...    Poor    ventilation    in    Car    Dismissed,    upon   report   showing 
N.    Y.    Rys.   Co.  No.  1548  of  14th  Street       no  cause  for  complaint. 

crosstown  line. 

10087,  Cypress  Hills  Failure  to  light  stove  in  Satisfied  by  action  of  company  to 
Republican     Club.       westbound     Railroad       remedy  conditions. 

L.  I.  R.  R.  Co.  Avenue  station;  shed  of 

station  not  large  enough. 

10088,  Hevey Requests   additional   stair-    Dismissed,  In  view  of  reconstmc- 

I.  R.  T.  Co.  way     to     uptown     28th        tion  work. 

Street      station.      Third 
Avenue  elevated  line. 

10089,  Transit  Bu-  Suggests  operation  of  4-  Satisfied  by  promise  of  company 
reau.  car     trains    on     Myrtle        to  operate  additional  cars. 

N.  Y.  Consol.  R.  R.  Avenue  elevated  line  be- 

Co.  tween  8  and  8:30  P.  M. 

10090,  Warner...  Requests  waiting  room  on    Dismissed,   upon   report  of  engi- 
I.   R.  T.  Co.  platform    of    Manhattan       neer  showing  no  necessity  for 

Street  station  of  Broad-  i>ny. 
way   subwav. 

10091,  Bureau  of  Requests  waiting  rooms  on  Closed,  no  action,  upon  report  of 
Municipal  Re-  platforms  at  Manhattan  engineer  showing  no  necessity 
search.                           Street      and      Dyckman  for  any. 

I.  R.  T.  Co.  Street  stations  of  Broad- 

way subway. 

10092,  S  c  h  1  m-  No  heat  provided  in  Union  Satisfied  by  agreement  of  com- 
moner. Course   and    Woodhaven       pany   to   provide  heat  in  sta- 

L.  I.  R.  R.  Co.                 stations  on  Atlantic  dl-  tlons. 

vision. 

10093,  Whalen....    Lack    of   heat    in    Jerome  Satisfied    by   explanation   of   the 
Union  Ry.  Co.                 Avenue  cars.  company. 

10094,  neri<\mln..    Turning    back    of    Broad-  Dismissed. 
N.  Y.  Bji.  Go.                way-Amsterdam    Avenue 

cars,      northbound,      at 

60th      street,      although  ' 


marked  to  go  through. 
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File  No.,   name  of 
complainant    and  ) 

company        com- 
plained against  Subject  Disposition 

10095,  McCall....    Insufficient  number  of  cars    Dismissed,     upon     statement     of 
42d  St.,  M.  ft  St.  N.        operated    west    of    lOtb        company  justifying  practice. 

Aye.  R.  R.  Co.  avenue    on     42d     Street 

crosstown  line. 

10096,  Doll Requests    tbat    Sea    Beach    Dismissed,   upon   report   of   engi- 

N.  Y.  Consol.  R.  R.        shuttle    'buses    stop    at        neer   showing   no   demand    for 

Co.                                  Ninth   avenue   and   60th  stopping  at  tbat  point. 

street. 

10097,  Hennenlot-    Lack  of  heat  In   Flatbush  Dismissed,   upon   report   of  engi- 
ter.                                  Avenue    car    No.     5064,  neer. 

B.  H.  R.  R.  Co.  New  York  bound. 

10098,  Transit    Bu-    Practice  of  Broadway  ele-    Dismissed,     upon     statement     of 
reau.  vated      trains     skipping        company  explaining  reason  for 

N.  Y.  Consol.  R.  R.        stations.  practice. 

Co. 

10099,  Transit    Bu-  Overloading   on    Broadway    Satisfied  by  increase  in  service, 
reau.  branch   line  during  the^ 

42d  St.,  M.  it  St.  N.  atre    hours. 
Ave.  R.  R.  Co. 

10100,  Macdonald..  Failure  of   Eighth  Avenue    Satisfied   by  explanation  of  com- 
N.  Y.  Rys.  Co.  surface  cars  to  stop  for        pany. 

waiting  passengers  at 
99th  street. 

10101,  Jessup....    Practice    of    motormen    of    Dismissed,     with     statement     to 
N.  Y.  Rys.  Co.  starting   Lexington   Ave-        complainant. 

nue  cars  too  quickly. 

10102,  Singleton Suggests  that  slips  issued    Satisfied  by  explanation  made  by 

1.  R.  T.  Co.  by  ticket  agents  at  sub-        the   company. 

way  stations,  which  are 
redeemable  only  at  of- 
fice of  company,  should 
be  accepted  for  passage 
as  ordinary  tickets. 

10103,  New      Lots    Requests  all  night  service    Satisfied  by  action  of  company  la 
Protective        and       on     New    Lots    Avenue        changing  schedule. 

Taxp.  Assn.  line. 
N.   B.    R.   R.  Co. 

10104,  Lang Long     headways     between    Dismissed,   upon   report   of   engi- 

B.  H.  R.  R.  Co.  Greene   and   Gates  Ave-       neer  showing  service  adequate. 

nue  cars  at  So.  Oxford 
and  Fulton  streets. 

10105,  Wyandance    Requests  that  transfers  be    Dismissed,    with    explanation    to 
Democratic      Club       issued      from      Graham        complainant    that    Commission 

N.  Y.  Consol.  R.  R.        Avenue,    Crosstown'  and        has  no  authority. 
Co.  Lorimer   Street   cars   to 

B.  H.  R.  R.  Co.  Broadway      elevated 

trains  going  to  Cham- 
bers street. 

10106,  Thompson. . .    Failure  to  turn  on  heat  in    Satisfied  by  company  answer  ex- 
l.   R.  T.   Co.  Sixth     Avenue    elevated        plaining  reason  for  failure. 

trains  before  they  are 
put  in  service. 

10107,  Torrey No  heat  in  Gates  Avenue   Covered  by  Case  1426. 

B.   H.   R.   R.  Co.  car  No.  5010. 

10108,  Shay Lack  of  heat  in  trains  on    Covered  by  Case  1426. 

L.  I.  R.  R.  Co.  Atlantic  division  in  sub- 

I.   R.  T.  Co.  way   trains,  and  in   Ja- 

B.,  Q.  C.  ft  Sub.  B.  maica     Avenue     surface                         ' 

R.  Co.  cars. 

10109,  Whitney Brighton    Beach    elevated    Covered  by  Case  1426. 

N.  Y.  Consol.  R.  R.  trains  seldom  heated. 

Co. 

10110,  Dwyer Car    ahead     nnisance    on    Closed,   ill   founded,    with    state- 

N.  Y.  Rys.  Co.  Lexington     Avenue    line        ment   to   complainant   of   need 

at  99th  street.  for    occasionally    turning    back 

cars. 

10111,  Gonsales. . . .    Dangerous     gaps    between    Dismissed,     with     statement     to 
L   R.   T.   Co.  car  and  station  platform        complainant    that    company    is 

at    14th    Street   subway       working  to  get  some  device, 
station. 
101X3,       Equipment   Report  showing  six  broken    Satisfied  by  repairs  made  by  the 
Inspection         Bu-       rail       joints       between       company, 
rean.  South   Fifth   street   and 

B.  H.  R.  R.  Co.  Johnson  avenue  on  Un- 

ion avenue. 
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Disposition 


File  No.,  name  of 
compl^nant  and 
company  com- 
plained  against  Subject 

mil 4     Seiffert  No  heat  whatever  in  Car    Covered  by  Case  1426. 

NY*  C?I:£S"r/b.        no    1035  of  a  W«t  End 
qq  train    arriving    at   Park 

Row. 

101  IB     Olsen Subway  trains  from  135th 

I    R    T    Co Street    station    in     the 

1.   u.    X.   v-u.  ^^^j^  morning  are  total- 

ly without  heat. 

10116     Cobb Grand  Street  cars  very  un- 

R    H    R    R    Co  comfortable     caused     by 

B.   H.  K.  K.  i-o.  failure  to  heat  them. 

10117.  Cochran....  CompUlnt  of  turning  back 
N  Y  RvB  Co  Car  No.  497  of  Broad- 
w.   I.   nys.  ^o.                way-Amsterdam     Avenue 

line  at  117th  street,  al- 
though marked  to  go  to 
125th  street. 

10118,  Ambroae....  Clothing  ruined  by  sub- 
T  n  T  Co  stances  falling  from 
1.    «.    1.   v,o.  platform      at      Simpson 

Street    station    of    sub- 


Covered  by  Case  1426. 


Covered  by  Case  1426. 


Dismissed,   upon   report   of   engi- 
neer showing  necessity. 


Dismissed,   upon   report   of  engi- 
neer showing  incident  isolated. 


10119,     Wenk... 
N.  E.   R.  B.  Co. 


10120,  Bains 

N.  Y.  Consol.  B.  B. 

Co. 
B.  H.  B.  B.  Co. 

10121,  Barringer... 
N.  Y.  Consol.  B.  B. 

Co. 


10122,  Sharpe. 
B.  H.  B.  B.  Co. 


10123,  Beardon.... 
N.  E.  B.  B.  Co. 

10124,  Blssell 

N.  Y.  Consol.  B.  B. 

Co. 


10125.     Wells. 
I.  B.  T.  Co. 


10126,    Prodgen. . . 

N.  E.   R.   R.  Co. 
N.  Y.   Consol.   R.   R. 
Co. 


10127,  Stout 

N.  Y.  Rys.  Co. 

10128,  Strahler. . . . 
Union  Ry.  Co. 

10129,  Borough 
Park  Taxp.  Assn. 

B.   H.   R.   R.  Co. 


10130,     Qitterman . . 
I.  R.  T.  Co. 


10131.    Schaefer 

N.  Y.  Consol.   R.  R. 

Co. 
B.   H.   B.   B.  Co. 


way. 
Insufficient  number  of  cars 
from     Atlantic     Avenue 
subway    station    on     St. 
John's  Place  line. 
No  shelter  at  84th   Street 
station  where  passengers 
must   wait    for   cars    to 
Ulmer   park. 
Poor    service    on    Fulton 
Street     and      Broadway 
elevated  lines  east  bound 
at     Cumberland     Street 
station.  ^ 

Failure    to    provide    suffi- 
cient straps  in  new  cen- 
ter-entrance     cars      on 
Flatbush  Avenue  line. 
Inadequate   service   on   St. 
John's  Place  line  above 
Kingston  avenue. 
Practice       o  f       operating 
empty     Myrtle .    Avenue 
elevated  trains  which  do 
not  stop  at  stations. 
Number  of  cars  on  Broad- 
way     subway      express 
trains  reduced. 
Complaint   of   Inability    to 
make    trip   from     Ocean 
Avenue    line    to   Church 
Avenue  line,  and  then  to 
West   End    line   for   one 
fare. 
Failure    to    heat    cars   on 
23d      Street      crosstown 
line. 
Requests    waiting    car    at 
167  th    street   and   West- 
chester avenue. 
Passengers    have    to    pay 
two  fares   to   reach   Co- 
ney Island  via  16th  Ave- 
nue  line   from    Borough 
park. 
End  seats  in  subway  cars 
very     uncomfortable     to 

f passengers  due  to  pro- 
ecting  frames  of  adver- 
tising panels. 
Totally  Inadequate  service 
to  and  from  65th  street, 
both  elevated  and  sur- 
face lines. 


Satisfied  by  Increase  in  service. 


Satisfied  by  explanation  made  by 
the  company. 


Covered   by   Case   1808. 


Closed,  111  founded,  with  explana- 
tion to  complainant. 


Satisfied   by  promise  of  company 
to  put  on  additional  cars. 

Satisfied    by    new    schedule    in- 
creasing the  service. 


Satisfied  by  promise  to  furnish 
more  service. 

Dismissed,  the  Commission  hav- 
ing no  authority  to  compel 
transfers  between  surface  and 
rapid  transit  lines. 


Covered  by  Case  1426. 

Dismissed,  upon  report  showing 
no  need  for  a  waiting  car. 

Dismissed,  upon  report  of  engi- 
neer that  Commission  has  no 
authority  to  compel  issuance  of 
transfers  to  make  the  trip. 

Satisfied  by  action  of  company 
to  remedy  nuisance. 


Satisfied   by   measures   taken    by 
company  to  give  more  service. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject  DisposiUoii 

10132,  Brooklyn  Requests  that  cars  now  Satisfied  by  explanation  made  by 
Bulletin.  operating  on  Sea  Beach        the  company. 

N.   Y.  Consol.  R.   R.        line   stop    at    all    street 
Co.  crossings   Instead   of   at 

the   stations   only. 

10133,  Grimier Irregular  service   on   163d    Satisfied  by  explanation  made  by 

Union  Ry.   Co.  Street   crosstown  line.  the  company. 

10134,  Beel Overcrowding      of      trains    Dismissed,    upon    report   of  engi- 

I.  R.  T.  Co.  southbound      on      Third       neer  showing  track  limitations. 

Avenue  line  when  they 
reach  125th  street. 

10135,  Ellis Lack  of  ventilation  in  sub-  Dismissed,   upon   report   of   engl- 

I.  R.  T.  Co.  way  express  trains.  neer. 

10136,  Bach Failure  of  Starter  No.   25  Satisfied  by  instructions  to  start- 

N.  Y.  Rys.  Co.  at   106th   street   to  hold        er  to  hold  cars. 

Amsterdam  Avenue  cars 
for  transferring  passen- 
gers from  116th  Street 
crosstown    line. 

10137,  Frazee No    heat    In    Silver    Lake    Dismissed,   upon    report   of   engi- 

S.  I.  Mid.  Ry.  Co.  line  cars.  neer. 

10138,  Becker Unable    to    transfer    from    Dismissed,    with    explanation    to 

Belt  lAne  Ry.  Corp.        59th     Street     crosstown        complainant. 

42d  St..  M.  &  St.  N.  cars  to  42d   Street-Long 

Ave.  R.  R.  Co.  Island  City  cars. 

10139,  Morris Requests    improvement    in    Covered  by  Case  1706. 

N.  Y.  Consol.  R.  R.  train    service    on    West 

Co.  End   line   from   Atlantic 

avenue  to  Borough  park. 

10140,  Snyder L3ng     headways     between    Closed,   ill   founded,    upon   report 

B..  Q.  C.  it  Sub.  R.        Reid  Avenue  cars  going       of  engineer  showing  headways 

R.  Co.  to  Delancey  street.  New        reasonable. 

York. 

10141,  IjePorin....    Failure  of  company  to  cs-  Satisfied  by  explanation  made  by 
B.    !I.   R.   R.  Co.              tabli»h  trolley  station  at        the  company. 

Wlnthrop  street,  Flat- 
bush  Avenue  line. 

10142,  Equipment  Report  of  worn-out  con-  Satisfied  by  action  of  company  in 
Inspection  Bu-  dltion  of  third  rail  on  installing  new  rails  where  ne- 
reau.  New     York     incline     of        cessary. 

N.  Y.  Consol.  K.   R.        Brooklyn  bound  track  on 
Co.  Brooklyn  bridge,  also  on 

Brooklyn  incline  of  New 
York  bound  track. 

10143,  Gilbert Overcrowding  of  Broadwav    Covered  by  Case  1850. 

N.  Y.  Consol.  R.  B.        elevated  trains  at  Ilewes 

Co.  Street  station. 

10144,  Meikle. Inadequate    and     Irregular    Satisfied    by     company*s    answer 

N.   Y.   Consol.   R.  R.        service    on    Myrtle   Ave-        showing  service  operated  regu- 

Co.  nue    elevated    line    from        larly. 

Fresh  Pond  station. 

10145,  Schembri...    Cold    and    dirty    cars    on    Covered  by  Case  1426. 
N.   Y.  Consol.  R.   R.        West  End  line. 

Co. 

10146,  Eshman Cars    to   and   from    Brook-    Covered  by  Case  1426. 

N.  Y.  Rys.  Co.  Ivn  on  Fourth  and  Wil- 

liamsburg    Bridge     line 

Unheated  between  8  and 
9  A.  M. 

10147,  Thompson..    Long     headways     between    Closed,   ill   founded,   upon   report 
N.    Y.    C.    Int.    Ry.        cars  on  Crosstown  line.  of  engineer  showing  conditions 

Co.  due  to  construction  of  sewer. 

10148,  Crane  &  Failure  of  5:25  P.  M.  train  Satisfied  by  explanation  made  by 
Clark.  from  30th  Street  station        the  company. 

N.  Y.  C.  ft  H.  R.  R.        to    arrive    on     time    at 
R.  Co.  Spuyten     Duyvil,     which 

causes  passengers  to 
miss  connections  for 
northbound  trains. 

10149,  Huguenot    Requests  double-tracking  of    Covered  by  Case  1780. 
Park  Branch  of  S.        Perth     Amboy     division 

I.  Civic  Leag.  between  Princes  Bay  and 

S.  I.  Ry.  Co.  Pleasant  Plains. 

10150,  Cusbman....  Refusal     to     accept     14th    Satisfied  by   explanation   of  com- 
N.  Y.  Rys.  Co.  Street      and      Williams-        pany. 

bnrg  Bridge  line  trans- 
fers on  23d  Street  cross- 
town  cars. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 


10151,    Green. . 
B.  H.  R.  R.  Co. 


10152,   Toung 

B.  H.  R.  R.  Co. 

10158.   Plunkett 

N.  T.  Consol.  R.  R. 
Co. 


10154,  Lathers. 
I.  R.  T.  Co. 


10155,  Redd  . 
N.  Y.  Rye.  Co. 


10156,  Graper 

N.  Y.  Consol.  R.  R. 

Co. 

10157,  Kaeppel . . . 
N.  Y.  Rye.  Co. 


10158,  McManuB . . 
B.,  Q.  C.  ft  Sub.  R. 

R.  Co. 

10159,  Woodstock 
Taxp.   Assn. 

I.   R.  T.  Co. 

10160,  Graff 

N.  Y.  Rys.  Co. 


10161,      Tucker. . . . 
N.  Y.  Rys.  Co. 


10162,  Bberleln.. 
C.  I.  ft  B.  R.  R.  Co. 

10163,  LeFebre... 
N.  Y.  Consol.  R.  R. 

Co. 


10165,      Clapp. 
B.  H.  R.  R.  Co. 


10166.      Resenfeld.. 
L  R.  T.  Co. 

10187.      Purnell 

B.  H.  R.  R.  Co. 

10168.       Thomas. . . 
D.  D..  E.  B.  ft  Batt. 
R.  R.  Co. 

10109,      Sweeney... 
N.  Y.  Rys.  Co. 

10170,  Ascher. . . . 
N.   Y.    Rys.    Co. 

10171,  Greenberg. 
N.  Y.  Rys.  Co. 

10172,  Pipitone 

N.   Y.  Consol.   R.  R. 

Co. 
B.  H.  R.  R.  Co. 

10173,  Fraser.... 
N.  Y.  Consol.   B.  B. 

Ca 


Subject 

Inadequate  senrlce  on 
Third  Avenue  surface 
line  from  65th  street 
terminal. 

Lack  of  heat  in  new  step- 
less  cars  on  Flatbush 
Avenue  line. 

Lack  of  heat  in  West  End 
train  leaving  Bay  19th 
street  for  Brooklyn 
bridge. 

Protests  against  practice 
of  passengers  at  23d 
Street  and  103d  Street 
stations  of  subway,  of 
using  paper  cans  as  cus- 
pidors. 

No  heat  in  cars  on  Broad- 
way and  Amsterdam 
Avenue  and  Sixth  Ave- 
nue surface  lines. 

Irregular  service  on  Sea 
Beach  line  toward  Bath 
junction. 

No  heat  in  Car  No.  277  of 
Fourth  and  Madison 
Avenue  line  at  Bowery 
and  Delancey  street. 

Lack  of  heat  in  Reid  Ave- 
nue cars  passing  Church 
avenue. 

Suggests  all-day  operation 
of  trains  on  second  Ave- 
nue elevated  line. 

Inadequate  service  on  23d 
Street  cross  town  line  be- 
tween 8  :30  and  9  :15  A. 
M. 

Failure  to  heat  Car  No. 
856  of  Broadway-Am- 
sterdam Avenue  line, 
southbound. 

Insufllcient  heat  in  Smith 
Street  cars. 

Brighton  Beach  trains  de- 
void of  heat. 

Suggests  that  Flatbush 
Avenue  cars  be  run 
through  Fulton  street, 
instead  of  through  LIv- 
ingston  street  going 
toward  Flatbush. 

No  heat  in  elevated  trains 
on  all  lines. 

Requests  more  heat  in  16th 
Avenue  surface  line 
cars. 

Failure  to  heat  cars  oper- 
ating from  Post  Office, 
New  York,  to  Williams- 
burg, Brooklyn. 

JjBLCk  of  heat  in  14th 
Street  crosstown  cars. 

Absolutely  no  heat  In 
Fourth  and  Madison 
Avenue  cars. 

Failure  to  heat  cars  on 
Fourth  and  Williams- 
burg Bridge  line. 

Insufflcient  neat  in  West 
End  trains  and  in  65  th 
Street-Bay  Ridge  Avenue 
cars. 

West  End  trains  going 
toward  the  City  unneat- 
ed. 


Disposition 
Covered  by  Case  1785. 


Satisfied  by  issuance  of  new  in- 
structions by  company  for 
heating  of  cars. 

Covered  by  Case  1426. 


Satisfied  by  action  of  company  to 
prevent  practice  as  far  as  pos- 
sible. 


Covered  by  Case  1426. 


Covered  by  Case  1706. 


Covered   by   Case  1426. 


Covered   by   Case  1426. 


Closed,  ill  founded,  upon  report 
-engineer  showing  no  necessity. 

Dismissed,  upon  report  of  engi- 
neer showing  no  excessive  over- 
loading. 

Satisfied  by  company's  answer 
giving  reason. 


Covered  by   Case  1426. 
Covered   by   Case  1426. 


Closed,  ill  founded,  upon  report 
of  engineer  showing  impracti- 
cability of  re-routing  cars. 


Covered   by   Case  1426. 

Dismissed,   upon   report   of  engi- 
neer showing  no  specific  viola- 
tions of  order. 
Satisfied  by  action  of  company  to 
heat  cars. 


Covered  by  Case  1426. 
Covered  by  Case  1426. 


Closed,   ill   founded,   upon   report 
of   engineer. 

Covered  by  Case  1426. 


Covered  by  Case  1426. 
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File  No.,  name  of 
complainaPt  and 
company  com- 
plained against 

10174.  Hahn 

N.  Y.  Consol.  B.  B. 

Co. 

10175.  Bobner. . . 
I.  B.  T.  Co. 


10176.      Smltb 
N.  T.  Bya.  Co. 


10177,  Morrison. 
B.  H.   B.   B.  Co. 

10178.  Hogate.. 
N.   E.   B.   B.  Co. 


10179.  Equipment 
Inspection  Bu- 
reau. 

N.  Y.  Consol.   B.  B. 

10180.  Trauber. . . 
B.  H.  B.  B.  Co. 


10181,  Yea  ton. : . . 
N.  Y.  Consol.  B.  B. 

Co. 

10182.  Ledwlth... 
N.  Y.  Consol.  B.   B. 

Co. 


10183.      Burr. . 
B.  H.  B.  B.  Co. 


10184.  Egan 

Blchmond   Lt.   ft   B. 

R.  Co. 

10185.  Vandenreer 
Park  Taxp.   Assn. 

B.  H.  B.  B.  Co. 


10186.  Labor 
Council  of  Great- 
er New  York. 

N.  Y.  Consol.   B.  B. 

Co. 
I.  B.  T.  Co. 

10187.  Blandamer. 
N.  Y.  Consol.  B.  B. 

Co. 

10188.  BUlB 

N.  Y.  Consol.  B.  B. 

Co. 

10189.  Btaten  Is- 
land   Civic    Leag. 

8.  I.  Mid.  Bj.  Ca 


10190,      Eagle 

42d  St..  M.  %  St.  N. 
Ave.  B.  B.  Co. 


Subject 

No  beat  In  West  End 
trains  arriving  at  Park 
Bow. 

Congestion  at  156tb  Street 
station  on  Tblrd  Avenue 
line  due  to  overcrowd- 
ing of  trains. 

Inadequate  service  on 
Broadway-Sev^tb  Ave- 
nue line  at  44tb  street 
and  Broadway. 

lURufflclent  service  on  Ful- 
ton Street  surface  line 
at  Nostrand  avenue. 

Long  beadways  between 
St.  J3bn*s  Place  cars  at 
Sterling  place;  wait  15 
to  25  minutes  for  a  car. 

Beport  sbowing  bole  about 
4  incbes  square  In  nortb 
end  of  Fulton  Street 
platform.  Flftb  Avenue 
elevated  line. 

Lack  of  service  on  Flat- 
busb  Avenue  line  beyond 
Nostrand  avenue,  especi- 
ally  during  rush   b^nrs. 

Trains  marked  for  Coney 
Island  on  West  End  line 
are  turned  back  at  Ul- 
mer  park. 

Po^r  service  to  Canarsie 
and  City  Line  in  tbe 
morning  on  Broadway 
elevated  and  Fulton 
Street  elevated  lines. 

Unclean  condition  of  cross- 
town  cars ;  passengers 
continually  violate  spit- 
ting ordinance. 

Insufficient  beat  in  cars  on 
Elisabetbport  Ferry  line. 

No  beat  in  cars  on  Nos- 
trand Avenue  and  Flat- 
busb  Avenue  lines;  com- 
plaint of  metbod  of  de- 
spatcbing  cars  at  Nos- 
trand and  Flatbush  ave- 
nues. 

Failure  of  companies  to 
heat  elevated  cars  dur- 
ing winter. 


Disposition 
Covered  by  Case  1426. 


Dismissed,  upon  report  of  engi- 
neer showing  physical  difficul- 
ties. 

Satisfied  by  promise  of  company 
to  increase  service. 


Dismissed,  upon  statement  of 
company  giving  reason. 

Satisfied  by  report  of  engineer 
showing  increased  service  op- 
erated. 

Satisfied  by  repairs  made  by  tbe 
company. 


Covered  by  Case  1794. 


Covered  by  Case  1706. 


Covered  by  Case  1808. 


Satisfied  by  action  of  company  to 
prevent  practices  as  far  as 
practicable. 

Covered  by  Case  1426. 


Satisfied  by  action  of  company  in 
Issuing  new  instructions  to  em- 
ployees. 


Covered  by  Case  1426. 


10101,      Clark., 
N.  E.  B.  B.  Co. 


No  heat  whatever  in  Brigh-    Covered  by  Case  1426. 
ton   Beach    trains   when 
they  leave  King's  High- 
way station.  ^  ^  w     «        -.«« 

Failure  to  beat  West  End    Covered  by  Case  1426. 
trains. 

Complaint  of  operation  of    Covered  by  Case  1760. 

open  shuttle  car  between 

Pt.   Blchmond  and  Mid- 
land  Beach   during  cold 

weather 
No  heat  in  Tenth  Avenue    Covered  by  Case  1426. 

branch  cars  operating  on 

Broadway    between    42d 

and  129tb  ntrets. 
Complaint      of      operating    Dismissed,   upon   report   of  engl- 

empty  cars  through  Ber-       neer  showing  necenlty. 

gen    street      between 
(rooklyn  and  New  York 
avenues. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

10192,  Bicbardaon.. 
L.  I.  B.  B.  Co. 


10198,  Kottman .... 
D.  D.,  E.  B.  &  BaCt. 
B.   B.  Co. 


10194,    Tranalt    Bu- 
reau. 
N.  E.  B.  B.  Co. 


10195,   Seekamp. . . . 
N.   Y.  ConsoL   B.   B. 
Co. 


10196,    Hoppock 

N.   Y.    ByB.   Co. 


10197,    Mean... 
N.   E.   B.    B.  Co. 


10198.    Hull 

L.   I.   B.   B.  Co. 


10199,   Zobel. 
I.    B.    T.    Co. 


10200,    Guentber. 
N.  Y.  Bye.  Co. 


10201,     Egbert... 
8.  I.  Mid.  By.  Co. 


10202,  Fnebs. 
Union  By.  Ca 
I.   B.  T.  Co. 


10203,  Callanan. . . . 
N.  Y.  Bys.  Co. 

10204,  Massemer. . . 
B..  Q.  C.  ft  Bub.  B. 

B.  Co. 

10205,  Sbepard.... 
I.    R.   T.   Co. 


10206,    Johnson 

N.  Y.  it  L.  I.  Tr.  Co. 

10208.     Lewis 

I.    R.   T.    Co. 


10209.    Demar«8t... 
B.   H.   R.   B.  Co. 


Subject 

Petition  requesting  that 
train  leaving  Flushing 
at  7  A.  M.  eastbound  be 
restored. 

Petition  requesting  addi- 
tional cars  eastbound  on 
Qrand  Street  line  be- 
tween 7  :80  and  8  :80  A. 
M. 

Befusal  of  conductor  on 
Car  No.  5099  of  St. 
John's  place  to  open  door 
for  intending  passen- 
ger. 

Insufficient  number  o  f 
trains  on  Lexington  Ave- 
nue line  from  Cypress 
Hills  to  Adams  Street 
station. 

Noise  and  vibration  caused 
by  condition  of  roadbed 
on  Lexington  avenue 
from  80th  street  south. 

Suggests  that  short  line 
cars  on  Bergen  street 
toward  Park  Row  be 
started  at  Rockaway 
avenue  instead  of  at 
Albany  avenue. 

Requests  that  company  be 
induced  to  allow  commu- 
tation from  Pennsylva- 
nia station  to  Clarence- 
viUe  via  Woodhaven 
Junction. 

Unfair  rule  to  confine  time 
limit  to  48  hours  for  uro 
of  block  tickets  on  ele- 
vated lines. 

Broadway  surface  cars 
stopped  across  the  side- 
walk at  Broadway  and 
Park  place. 

Complaint  of  operation  of 
open  car  on  shuttle  line 
from  Pt.  Richmond  to 
Midland  Beach. 

Turning  back  of  White 
Plains  Avenue  cars  at 
198th  street,  northbound 
about  midnight ;  long 
wait  for  Third  Avenue 
elevated  trains  at  149th 
street. 

Failure  to  beat  Sixth  Ave- 
nue elevated  trains. 

Failure  of  Jamaica  Avenue 
cars  to  wait  for  passen- 
gers alighting  from  Myr- 
tle Avenue  cars. 

Complaint  o  f  sending 
Brooklyn  train  to  South 
ferry,  which  caused  com- 

Flalnant  to  miss  Long 
Bland  Railroad  train. 

No  heat  in  Brooklyn- 
Mineola  cars. 

Inadequate  waiting  room 
facilities  at  northbound 
135th  Street  station  of 
Ninth  Avenue  elevated 
line. 

Refusal  of  conductor  on  a 
Putnam-Halsey  Street 
car  to  riose  ventilators 
and  doorn 


Dispositloo 

Dismissed,  upon  report  of  engl- 
ner  showing  no  demand  for 
train. 

Closed,  ill  founded,  upon  report 
showing   service   sulBcient. 


Satisfied  by  action  of  company  In 
disciplining   conductor. 


Dismissed,  upon  company  answer 
showing  physical  limitations. 


Satisfied  by  repairs  made  by  com- 
pany. 


Satisfied  by  company  answer  giv- 
ing explanation. 


Closed,  ill  founded,  upon  state- 
ment of  company  showing  dif- 
ficulties. 


Dismissed,  with  statement  to 
complainant  that  company  is 
within  its  legal  rights. 

Covered  by  Case  1586. 


Covered  by  Case  1760. 


Satisfied  by  action  of  company  to 
remedy  matters  complained  of. 


Covered  by  Case  1426. 

Satisfied  by  company  answer 
showing  measures  taaen  to  pre- 
vent practice. 

Satisfied  by  explanation  of  com- 
pany. 


Covered  by  Case  1426. 

Dismissed,  upon  report  of  engi- 
neer showing  no  need  at  pres- 
ent. 


Closed,  default  of  complainant. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject  Disposition 

10210.  Cypress  Hills   Requeste    additional    west-    Closed,   ill   founded,   upon   report 
Board  of  Trade.  bound   train   to  stop  at        of  engineer  showing  traffic  in- 

L.  1.  K.   R.  Co.  Railroad  avenue  between        sufficient. 

8:81    and    8:56   A.    M. 

10211.  Bronx  Coun-    Requests     installation     of    Satisfied    by    new    arrangements 
ty      Prop.      Own.        railings    along    platform        which  would  lessen  crowding. 
Assn.  at  149th   Street  subway 

I    R    T.  Co.  station. 

10212.  Fum'iss No  heat  in  train  of  Fifth    Closed,   ill   founded,   upon   report 

N.  Y.  Consol.  R   R.        Avenue-Bay    Ridge   Ave-       of  engineer. 

Co.  nue    line    leaving    05th 

street  at  5  :02  A.  M. 

10213.  Horan Failure    to   heat    Car   No.    Covered  by  Case  1426. 

Union  Ry.  Co.  209    of    Williamsbridge- 

Mt.  Vernon  line. 

10214.  Lockwood...    Refusal  of  Sea  Beach  'bus-    Dismissed,     upon     statement     of 
N.  Y.  Consol.  R.  R.        es  to  stop  at  Fifth  ave-       company  showing  inadvisability 

Co.                                 nue  and  60th  street.  of  making  stop. 

10216.   Fisher Poor    service    on    Church  Covered  by  Case  1785. 

N.  E.  R.  R.  Co.  Avenue    line   after    mid- 

night. 

10216,  Benedict. . . .    Inadequate  lighting  of  ele-  Closed,   ill  founded,   upon   report 
I.   R.   T.  Co.                    vated   stations,   especial-  of  engineer  showing  lighting  as 

ly     uptown     station     at       good  as  can  be  had. 
Rector  street. 

10217,  Werthelm...    Poor     service    on     Fourth    closed,    default   of  complainant. 
N.  Y.   Rys.   Co.  and  Madison  Avenue  line 

north  of  116th  street 

10218,  Meyer Complaint  that  Third  Ay^    Closed,    ill   founded,    upon   state- 

I.  R.  T.  Co.  nue  express  train  marked       ment  of  company  giving  reason 

for  City  Hall  was  for  switching  of  train, 
switched  to  Second  Ave- 
nue tracks  at  129th 
street  and  continued 
south  as  local,  making 
all   stops. 

10219,  Williams Lack  of  heat  in  West  End    Covered  by  Case  1426. 

N.  Y.  Consol.  R.  R.        trains. 

Co. 

10220,  Hand Refusal  to  open  doors  of  a    Dismissed,   upon   report   of  engi- 

1.  R.  T.  Co.  southbound     local     train        neer       '      *~         *'^  ^  ^ 

at   110th    Street   station  ' 

when  there  was  a  block, 
so  as  to  let  passengers 
off. 

10221,  Forbes ^*™*«®    *®    S?    ^^^^   **    Closed,   ill   founded,   upon   report 

N.  Y.  Consol.  R.  R.        S87      Franklin      avenue       of  engineer  showing  no  ground 

Co.  caused    by    vibraUon    of       for  complaint. 

trains     on     Brighton  ^ 

Beach   line. 

10222,  Transit    Bu-    Overloading  of   St.   John's    Satisfied  by  increase  in  service, 
ppau.  Place  cars  on   Saturday 

N    E    R    R.  Co  afternoons. 

10228.    Transit'  Bu-    Report  that  there  was  but    Satisfied    by   agreement   of   com- 
reau.  one  ticket  agent  on  duty        pany  to  keep  on  duty  two  tick- 

I.  R.  T.  Co.  at  Atlantic  Avenue  sta-        et  agents. 

tion  of  subway  at  7  :40 

P.  M..  January  14,  1914. 

10224,  Oreen Complaint     that     ticket   gatlafled  by  company  anawvr. 

B.  H.  R.  R.  Co.  a?e°t  at  New  York  end 

of  bridge  returned  to  ■ 
complainant  a  counter- 
feit half  dollar  for  good 
one  which  the  latter 
tendered  when  ticket 
agent  had  no  change, 
Williamsburg  Bridge  lo- 
cal line. 

10225,  Mortensen..    Lack    of    heat    in    Smith    Covered  by  Case  1426. 
r.  I.  &  B.  R.  R.  Co.        Street      and      Flatbush- 

N.  E.  R.  R.  Co.  Seventh  Avenue  cars. 

10226,  Walker Unable   to   obtoin   seat   in    CDvered  by  Case  1848. 

N.   Y.   A  Q.   C.   Ry.        oar    of    Corona    line    at 

Co.  Whitney    Avenue,    Elm- 

N.  Y.  Consol.  R.  R.        hurst;  disregard  of  rule 


Co.  against  smoking  on  plat- 

forms of  Mvrtle  Avenue 
elevated  trains. 
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File  No.,  name  of 
complalnaiit  and 
company  cmn- 
plained  against 

10227.  Transit    Bu- 
reau. 

N.  £.  R.  R.  Co. 

10228.  Embury.... 
N.  Y.  Rys.  Co. 


10229,  Levine 

N.   Y.   Rys.   Co. 

10230,  Underpin- 
ning ft  Founda- 
tion  Co. 

N.  Y.   Rys.   Co. 

10231,  Berckmann.. 
S.    I.    Rap.    Transit 

R.  R.  Co. 


10232.   Hunt 

B.   H.   R.   R.  Co. 


10233,    Transit    Bu- 
reau. 
B.   H.   R.  R.  Co. 


10234.       Tippecanoe 

Club. 
N.  Y.  Consol.  R.   R. 

Co. 

10285,   Kessel 

L.  I.  R.   R.  Co. 

10236.     Sea     Beach 

Club. 
N.  Y.  ConsoL   R.  R. 

Co. 

10287,    KiUot 

N.  Y.  Rys.  Co..  42d 

St..    M.   ft    St.    N. 

Ave.  R.  R.  Co. 
10238,  Volkhardt... 
U.  S.  Express  Co. 


10289.  Gardiner 

42d  St..  M.  ft  St  N. 
Ave.  R.  R.  Co. 

10240.  Transit  Bu- 
reau. 

N.  Y.  ft  Q.  C.  Ry. 
Co. 

10241.  Equipment 
Inspection  Bu- 
reau. 

B.  H.  R.   R.  Co. 

10242.  Jacobs 

B.,  Q.  C.  ft  Sub.  R. 

R.    Co. 

10248.  Transit  Bu- 
reau. 

N.  Y.  Consol.  R.  R. 
Co. 


Subje4*t 

No  heat  in  St  John*s 
PUce  Car  No.  8110. 
westbound,  at  Fifth  and 
Atlantic  avenues. 

Unable  to  transfer  from  a 
Ninth  Avenue  car  north 
at  53d  street,  after  a 
ride  on  a  23d  Street 
croBstown  car. 

Failure  to  make  fire  in 
stove  of  an  old  Chamb- 
ers Street  crosstown  car. 

Defective  condition  of 
pavement  between  rails 
on  Broadway  between 
Howard  and  Bleecker 
streets. 

Poor  ventilation  in  cars  on 
North  Shore  division 
previously  used  for 
smoking. 

Irregular  service  on  Ful- 
ton Street  line  at  St 
Felix  street  and  Fulton 
street 

Report  that  switch  from 
eastbound  rail  to  Atlan- 
tic avenue  on  Flatbush 
Avenue  line  needs  per* 
manent  repairs. 

Requests  transfers  to  and 
from  Broadway  elevated 
line  at  points  where  sur- 
face lines  intersect 

Failure  to  provide  suffldent 
number  of  guards  on 
trains. 

Requests  shelter  at  Avenue 
*^S"  on  Sea  Beach  line. 


Disposition 
Covered  by  Case  1426. 


Covered  by  Case  1820. 


Closed,  ill  founded,  upon  report 
of  engineer  showing  no  In- 
stances of  failure. 

Satisfied  by  repairs  made. 


Satisfied    by    new    arrangements 
for  ventilation. 


Closed,  ill  founded,  upoj  report 
of  engineer  showing  service 
regular. 

Satisfied  by  installation  of  new 
switch. 


Closed,  no  Jurisdiction,  with  state- 
ment to  complainant  that  Com- 
mission has  in  authority. 

Covered  by  Case  1192. 


Closed,  no  action,  in  view  of  re- 
constmctloa  of  line. 


Unable    to    transfer    from    Closed,  default  of  complainant 

Lexington  Avenue  car  to 

42d      Street      crosstown 

car. 
Failure   to   provide  wagon    Dismissed,  upon   report  of  engi- 

delivery  and  pick-up  ser-       neer. 

vice    throughout    Staten 

Island. 
Overcrowding  on  Broadway    Covered  by  Case  1821. 

branch    line    before   and 

after  theatre  hours. 
Overloading    on    Flushing    Dismissed,  upon    report  of  engi- 

line.  neer. 


10244.    Urquhart. . . 
Union  Ry.  Co. 

10246.  Bedford  Hts. 

Board  of  Trade. 
N.  Y.  Consol.  B.  R. 

Co. 


Several  low  Joints  on  Har- 
rison avenue  between 
Lynch  and  Rutledge 
streets,  Tompkins  Ave- 
nue line. 

Defective  condition  of 
tracks  in  front  of  141 
Sumner  avenue. 

No  glass  in  either  panel  of 
door,    no    glass    in    one 

Knel  of  window,  and  no 
Ob  on  door,  at     14th 
Street    station    of    West 
End  line. 
No  heat  in  Jerome  Avenue 
cars  en  route  to  Yonkers. 

Complaint  that  Brighton 
Beach  trains  are  run 
empty  from  Fulton 
ferry  to  Kings  highway. 


Satisfied  by  repairs  made 


Satisfied  by  repairs  made. 

Satisfied  by  repairs  made  bv  the 
company. 


Closed,  ill  founded,  upon  report 
of  engineer  showing  no  viola- 
tions of  order. 

Dismissed,  with  explanation  to 
complainant 


^Li 


• . 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject  Diaposition 

10246,  Thompson..    Requests  drip  pans  under    Closed,  ill   founded,   upon   report 
I.  B.  T.  Co.  southbound      track      at        of    engineer   showing    no   need 

177th   Street  station   of  for  drip  pans  at  place  request- 
subway,  ed. 

10247,  Newtown  Suggests  that  8:38  A.  M.  Dismissed,  upon  report  of  engi- 
High  School.                 train  on  North  Shore  Di-  •    neer,   with   statement   to   com- 

L.  I.  B.  R.  Co.  vision  from  Long  Island        plainant. 

City,  reaching  Winfield 
at  8  -.56  A.  M..  continue 
one  more  mile  to  Blm- 
hurst. 

10248,  Callahan....    Total  lack  of  heat  In  West    Covered  by  Case  1426. 
N.  Y.  ConsoL  B.  B.        End   trains  en  route  to 

Co.  Ulmer  Park. 

10249,  Blair Refusal  to  accept  Belt  Line    Satisfied    by    statement    to    com- 

N.  T.  Bys.  Co..  Belt       car    transfer    on    Grand        plainant     explaining     transfer 

Line    By.    Corpn.,         Street  line ;  requests  bet-        privileges. 
D.    D..   fi.   B'way.        ter  transfer  facilities  at 
ft  Batt.  B.  B  Co.        Ninth    avenue    and    53d 

street,    at     13th    street 

and  Eighth  avenue,  and 

at    Fourth    street    and 

Sixth  avenue. 

10250,  Johnston...    Complaint  that  St.  John's    Satisfied  by  company  answer. 
N.  E.  B.  B.  Co.  Place    cars    marked    for 

Borough  Hall  are  turned 

back  at  Atlantic  avenue. 

10261,   Gorman Overcrowding  on  Beid  Ave-    Covered  by  Case  1785. 

B.,  Q.  C.  ft  Sub.  B.        nue  surface  line. 
R.  Co. 

10252,  Gow Complaint  that  trains  leav<    Dismissed,   upon   report   of   engi- 

L  I.  B  B.  Co.  ing    Hempstead    in    the       neer  showing  delays  due  to  re- 

morning    arrive   late    at        pairs  along  line. 

Flatbush  avenue,  causing 
workers  to  lose  pay  for 
lateness 

10253,  Transit  Bu-  Beckless  operation  of  Car  Satisfied  by  action  of  company  in 
reau.  No.   4192   of   St.   John's        disciplining    employee    concern- 

N.  B.  B.  B.  Co.  Place     line;     motorman       ed. 

left     front     door     open 
^^  making  car  cold. 

10254,  Wyckoff....    Excessive  charge  for  stor-    Closed,   ill   founded,   upon,  report 
Erie  B.   R.   Co.  age  of  a  shipment,  cans-        of  engineer  that  company  was 

ed  by  agent  refusing  to        within  its  rights, 
deliver  shipment  to  bag- 
gage company  which  had 
_  ^  not  proper  identiflcation. 

10255,  Kensington  Bequests  that  crossings  be  Dismissed,  upon  report  of  engi- 
ft  Parkvllle  Imp.  established  at  West  neer  that  crossings  would  be 
League.  street  and  at  Cortelyou        haiardous. 

N.  T.  Consol.  B.  B.  road  on  Culver  line. 

Co. 

10256        Homestead  Overcrowding  of  Lexington    Dismissed,   upon   report  of  engi- 

Civlc  Assn.  Avenue    elevated    trains       neer. 

N.  Y.  Consol.  B.  R  from   Park   Bow.   parUy 

Co.  due      to      handling      of 

newspaper  bundles.  *v.      .      ^      . 

10257,  Jnskow Bequests   additional   stair-    Dismissed,     in     view     of     third- 

I.  B.  T.  Co.  way  at  28th  Street  sta-        tracking  of  line. 

tion  of  Third  Avenue 
elevated  line 

10258,  Downtown  Befusal  to  issue  transfers  Dismissed,  with  statement  to 
Taxpayers*     Assn.        on   Brooklyn  and  North        plainant  that  company  is  with- 

Bk.  ft  No.  Biver  B.        Biver  cars   to   Brooklyn        in  its  rights. 
B.  Ca  lines     when     passengers 

l>oard  on  Brooklvn  side 
of  Manhattan  bridge. 

10259,  Amsterdam.    Failure     of     Metropolitan    Satisfied   by   measures   taken   by 
N.  Y.  Bys.  Co.  croestown  cars  to  stop  at        company   to   prevent  practice. 

Delancev  and  Bidge 
streets  in  the  morning. 

10260,  Osmers Inadequate  service  to  West    Satisfied  by   increase  in  service. 

N.  Y.  Bys.  Co.  42d  Street  ferry  on  34th 

Street  crosstown  line. 
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File  No.,  name  of 
complainant  and 
comitany  com- 
plained against 


10261,    Duryea.. 
B.  H.  R.  R.  Co. 


10262,  Randnits 

Third  Ave.   Ry.   Co. 


10263.    Osone    Park 
Board    of    Trade. 
L.  I.  R.   R.  Co. 


10264,      Fraser      ft 

Uensctael. 
N.  Y.  Rya.  Co. 

10266,  WUinyk 

N.  Y.  ConsoL   R.  R. 

Co. 
10266    Constantlne. 
1.    R   T.   CO. 


10267,  Betts 

N.  Y.  Rys.  Co. 

10268,  Aztmann    et 
al. 

Unidn  Ry.  Co. 

10269,  Nolan 

N.  Y.  Consol.  R.  R. 

10270,  Van  Brunt.. 
B.   H.  R.   R.  Co. 

Co. 


10271.    Weinberg. . . 
N.  Y.  Rya  Co. 


10272,  Henry 

B.   H.   R.   R.  Co. 

10273,  0*Gorman . . . 
I.   R.   T.   Co. 


10274.   FeUows 

Bk.   &  No.  River  R. 
R.   Co. 


1027S,  Eastland 

L.   I.    R.    R.    Co. 


10276.  Ridgewood 
Park  Board  of 
Trade. 

B.   H.   R.   R.   Co. 
N.  T.  Consol.   R.   R. 
Co. 

10277,  Orosvenor. . 
5th  Ave.  Coach  Co. 


Snbject 

Inadequate  service  on  66th 
Street-Ft.  Hamilton 
Avenue  line  during  non- 
rush  hours  and  on  Sun- 
davs 

No  shelter  at  162d  street, 
and  no  bign  at  129th 
street  to  indicate  loca- 
tion of  waiting  room, 
Broadway  -  Kingsbrldge 
line. 

Complaint  that  water  pipe 
has  been  leaking  for 
some  time  at  Osone  Park 
station ;  other  physical 
defects. 

Refusal  to  accept  Broad- 
way line  transfer  on 
Lexington  Avenue  car  at 
14th  street. 

Turning  bacK  West  End 
trains  marked  for  Coney 
Island  at  Ulmer  Park. 

Insufficient  number  of 
Third  Avenue  elevated 
trains  operated  to  South 
ferry. 

No  heat  in  Broadway  sur- 
face cars. 

Petition  requesting  waiting 
room  at  West  Farms 
Square,  which  is  trans- 
fer point  for  five  lines. 

Failure  of  Brighton  Beach 
train  to  stop  at  Vander- 
bilt  Avenue  station. 

Insufficient  number  of  cars 
operated  on  65th  Street- 
Ft.  Hamilton  Avenue 
line  in  late  afternoon 
and  early  morning. 

Complaint  that  Broadway- 
Amsterdam  Avenue  cars 
marked  for  125th  street 
are  turned  back  at  117  th 
street,  northbound. 

Insufficient  service  operat- 
ed on  Greene  and  Gates 
Avenue  line. 

Disgraceful  crowding  on 
28d  Street  station  of 
Third  Avenue  elevated 
line. 

Practice  of  conductors  on 
Brooklyn  and  North 
River  cars  to  collect 
transfers  while  cars  are 
on  Manhattan  bridge, 
causing  inconvenience. 

Complaint  that  vibration 
from  heavy  freight 
trains  is  causing  damaae 
to  her  house  at  2074 
Eastern  Parkway,  Brook- 
lyn. 

Inadequate  service  on  Rich- 
mond Hill ;  cold  cars  on- 
erated  on  Richmond  Hul 
line ;  more  service  need- 
ed on  Myrtle  Avenue  ele- 
vated line. 

Inadequate  service  above 
90th  street,  'buses  turn- 
ed back,  leaving  ^mw^c* 
waiting  in  street 


Dispositioii 
Covered  by  Case  1786. 


Satisfied  by  action  taken  by  com- 
pany to  remedy  conditions. 


Satisfied  by  repairs  made  by  com- 
pany. 


Closed,   ill   founded,   upon   report 
of  engineer. 


Covered  by  Case  1808. 


Closed,  ill  founded,  upon  report 
of  engineer  showing  track 
limitations. 

Dismissed,  upon  report  of  engi- 
neer. 

Dismissed,  upon  report  of  engi- 
neer showing  Borough  author- 
ities unwilling  to  give  permit. 

Satisfied  by  explanation  of  com- 
pany giving  reason. 

Covered  by  Case  1785. 


Satisfied  by  company  answer. 


Satisfied  by  promise  of  company 
to  increase  service. 

Covered  by  Case  1851. 


Satisfied  by  new  arrangement  as 
to  collection  of  transfers. 


Closed,  ill  founded,  upon  report 
of  engineer  that  there  is  no 
unusual  noise  or  vibration. 


Closed,  ill  founded,  upon  report 
of  engineer  showing  no  over- 
loading and  no  violations  of 
heating   order. 


Satisfied  by  answer  of  company. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject  Disposition 

10278.  Woman's    Overcrowding      of      Ocean    Covered  by  Case  1880. 
Municipal   League,        Avenue  cars  in  the  sum- 
Fiat  bush  Br.  mer ;  suggests  changes  in 

B.   H.   It.   R.  Co.  operation     of     Flatbush 

Avenue  line. 

10279.  Band Long     headways     between    Satisfied  by  increase  in  service. 

N.  Y.  Consol.  R.  R.        trains  on  Lexington  Ave- 

Co.  nue  elevated  line  to  Cy- 

press Hills. 

10280.  Terriberry..    Complaint    that    Lexington    Satisfied  by  explanation  of  com- 
N.  Y.  Ry8.  Co.  Avenue   car   marked   far      pany. 

09tb  street  was  turned 
back  at  6l8t  street. 

10281.  Central  Mer-    Requests    additional    stair-    Dismissed,  in  view  of  reconstruc- 
cantlle  Assn.  way  at  southwest  corner        tion  work. 

L    R.   T.    Co.  of    14th    Street    station. 

Ninth  Avenue  elevated 
line. 

10282.  Transit    Bu-    Inadequate    service   during    Covered  by  Case  1848. 
reau.  n^n-rush    hours    and   on 

N.   Y.   &   Q.    C.  Ry.        Saturday    afternoons    on 
Co.  St^inway  line. 

10283.  Transit  Bu-    Inadequate       service       o  n    Dismissed,   upon    report   of   engi- 
reau.  Third     Avenue     surface        neer. 

B.   H.   R.   R.  Co.  line. 

10284.  Stodola Complaint  that  train  leav-    Satisfied  by  company  answer  that 

I.  R.  T.  Co.  ing  Atlantic  Avenue  sta-        emplovees  concerned  were  disci- 

tion    of    the    subway    at        plined. 

r>  :41  P.  M.  skipped  Hoyt 

Street  station. 

10286.    Fahys Noise  and  racket  in  Main    Satisfied  by  answer  of  company. 

N.  Y.  C.  &  H.  R.  R.        Line  tunnel  on  Park  ave- 
R.    Co.  nue    during    the    night. 

caused  by  piling  of  bolts 

and  plates. 

10286,  White Complaint    that    some    of    Closed,   ill  founded,   upon   report 

N.   E.   R.   R.   Co.  the    Bergen    Street   cars        of    eogluper    showing     no     re- 

are  diverted  from  Bergen        routing  of  cars. 

street  to  Washington 
avenue,  with  result  that 
service  is  poor  west  of 
Washington  avenue. 

10287,  Gaynor Suggests   that   trolley   sta-    Closed,   111  founded,   upon   report 

B.,  Q.  C.  &  Sub.  B.        tion     on     Broadway     be        of    englDecr    showing    no    war- 

R.  Co.  moved  from  Keap  street        rant. 

to  Rodney  street. 

10288,  Bedell Complaint      that      private   Closed,  no  Jurisdiction. 

S.  I.  Ry.  Co.  crossing     Just     east    of 

James  LaForge's  feed 
store  has  ben  closed  up 
by  company  without  au- 
thority, Perth  Amboy  di> 
vision. 

10289,  Lesser.  Requests  shelter  station  at    Di»ml«W5d,   upon    report   of   engi- 
N.   Y.  Consol.   R.  R.        Bay  50th  street  on  West        showing    ym    little    need    for 

Co.  End  line.  shelter 

10290,  South  Jamal-    Cars    on    BrooUyn-Mlneola    covered  b*  C^m  I4'>a 
ea  Civic  Assn.  Mne  arc  unhSited.  ^oyerea  oy  case  i4.«. 

N.    Y.    ft    L.    I.    Tr. 

Co. 

l?2?J»  ^^'"^  •  W  • «  Excessive  overcrowding  on  coreiwl  by  Case  18*4. 

N.   Y.  Consol.  R.  R.  Centre       Street       loop 

Co.  trains. 

10292.  Smith. Failure  of   Larimer  Street  Satisfied  by  explanation   to  com- 

B.   H.   R.  R    Co.  cars  to  await  for  passen-  pialnant    for    failure    to    hold 

N.  Y.  Consol.  R.  R.  C?^   flighting      from  Lortmer    Street    cars    and    of 

Co.  Brighton  Bead*  trains  at        transfer  arrangements. 

Prospect  Park  station; 
refnsal  to  accept  trans- 
fer from  Ix) rimer  Street 
car  on  Brighton  Beach 
train  after  a  ride  on 
Putnam  Avenue  line, 

10293,  Slattery Noisy  operation  of  cars  on    Satisfied   by   repairs   made. 

N.  Y.  Rys.  Co.  Rr>adway     in     front    of 

No.  804  Broadway. 

22 
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File  No.,   name   of 
complainant    and 

company        com-  ^, 

plained  against  Subject  Disposition 

10294,  Fifteenth  A.    Lack     of    service    In     the    Covered  by  Case  1880. 
D.         Democratic        morning     to     10th     and 

Club.  l;3d  Street  ferries  at  foot 

B.   H.   R.  R.  Co.  of     Greenpolnt     avenue, 

N.  Y.   Rys.  Co.  Brooklyn ;      long     head- 

ways between  cross- 
town  cars,  Brooklyn ; 
§oor  service  on  23d 
treet  crosstown  line  to 
East  28d  street    N.  Y. 

10295,  Brooklyn    Lack  of  ventilation  In  cars    Dismissed,    upon    report   of   encl- 
Civic     Committee.        of  5000  type  operated  by        neer    showing    changes    to    oe 

B.   H.  R.  R.  Co.              Brooklvn    Heights    Rail-  made. 

road  Cfompany. 

10296,  Iklehelmer. .    Complaint    that    Car    No.  Satisfied  by  company  answer  ex- 
N.   Y.   Rys.   Co.                3101   of  Lexington  Ave-  plaining  reason. 

nue  line  marked  for  28d 
street     and     BrDadwa^ 
was  turned  back  at  28d 
street     and      Lexington 
avenue.  '  .  ,     . 

10297,  Morton Complaint  that  southbound    Satisfied  by  explanation  made  by 

1.  R.  T.  Co.  Sixth     Avenue     elevated        company. 

train  leaving  18th  street 
about  6:20  P.  M.,  skip- 
ped 14th  Street  and 
Eighth  Street  stations 
without  notice  to  pas- 
sengers. 

10208,    Boes Overcrowding      of      Silver    Covered  by  Case  1772. 

8.  I.  Mid.  Ry.  Co.  Lake     car     leaving     St. 

George  for  Port  Rich- 
mond about  4  :05  P.  M. 

10299,  Baron Need   of   crossing   at   46th    Dismissed,   upon   report   of   engl- 

N.  E.  R.  R.  Co.  street  and  New  Utrecht        neer  showing  difficulties  In  con- 

avenue     on     West     End        nection      with      reconstruction 
line.  work. 

10300,  Dresslnger. . .    Station    at    Qrasmere    on    Satisfied   by   arrangements   made 
S.    I.    Ry.   Co.  Perth  Amboy  Division  Is        by    company    to    keep    station 

locked  at  8  P.  M.  open  nights. 

10301,  McCafferty..    Protests    against    practice    Satisfied  by  company  answer. 
C.    I.   ft   Bk.    R.    R.        of    keeping    front    doors 

Co.  of  cars  latched. 

10302,  Soles Unable    to    make    trip    by    Closed,    ill   founded,    upon   state- 

N.  Y.  Rys.  Co.  transfer      trym      Eighth        ment    of    company    explaining 

Street  car  to  northbound        transfer  arrangements. 
Sixth  Avenue  car,  thence 
to  Columbus  Avenue  car 
at  34th  street. 

10808,  Welnsteln...    Refusal   of   conductor   No.    Closed,   default   of  complainant. 

B.  H.   R.   R.  Co.  1410   on   a    Greene   and 

Gates  Avenue  car  to  re- 
fund 6  cents  in  excess 
of  fare;  rode  with  sev- 
eral friends. 

10804,  Mann Delays  to  Broadway  trolna    DiBmlssed,   upon   report  of  engi- 

N.  Y.  Consol.  B.  B.       from    Cananie    in    the       neer    showing    no    unnecenary 
Co.  morning    at    New    Lota       delays. 

road  where  cars  are 
coupled. 

10806.  B«a... Discourtesy    of    conductor    Cbsed,  default  of  complainant 

B.  H.  B.  R.  Co.  No.  2216  on  a  Noetrand 

Avenue    car   when    lady 

Sassenger     handed     him 
2    bill    for   fare.  I>    '    I      ' 

10306.    Harris Lack    of    heat    in    Second    Covered  by  Case  1426. 

I.  R.  T.  Co.  Avenue   elevated   trains. 

10807.  Bushwlck   Poor  service  on  Greene  and    Covered  by  Case  1808. 
High   School.  Gates  Avenue  and  Myrtle 

B.  a.   R.   R.  Co.  Avenue    lines    to    Ridge- 

N.  Y.  Consol.  R.  R.  wood  between  8  and  9 
Co.  A.  M. ;  elevated  trains  on 

Myrtle  Avenue  line  pass 
stations  without  stop- 
ping. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained  against 

10308,   Police   Dept 
N.    Y.   ft   Q.    C.    Ky. 
Co. 


10300,   Stewartion.. 
1.  K.  T.  Co. 


10310,  Transit 
Bureau. 

N.  Y.  Rys.  Co. 

10311,  Transit 
Bureau. 

N.  Y.  Consol.  R.  B. 
Co. 

10312,  Transit 
Bureau. 

N.  Y.  Consol.  R.  R. 

Co. 
10318.       Transit 

Bureau. 
N.    E.    R.    R.    Co. 


10814,    Powers 

N.  Y.   Consol.   R.  B. 
Co. 

10315.   Young 

C.  I.  ft  B.  R.  R.  Co. 


10816,  Rammelkamp 
N.  Y.  Consol.  R.  R. 

Co. 

10817,  Brie«er 

Manta.    ft     Qu.     Tr. 

Corporation. 

10318,    Poppert 

B.  H.   R.  R.  Co. 

10819,  Beckwith 

N.  Y.  ConsoL  R.   R. 

Co. 

10820,  Dalmasse. . . . 
N.  B.  R.  R.  Co. 


10821,   DeSalTo. 
N.  Y.  Rys.  Co. 


10822,  Rindskopf . . . 
N.  Y.  Rys.  Co. 


10828,      Lalance    ft 
Gronean  Mfg.  Co. 
L.  I.  R.  R.  Co. 


10824,   Lifshey. 
N.  Y.  Rys.  Co. 


10826,   Holz 

I.  R.  T.  Co. 
N.  Y.  Rys.  Co. 

10826,  Caname  Bd. 

of  Trade. 
N.  Y.  CoDSoL  R.  R. 

Co. 
M.  B.  B.  B.  Co. 


Subject 

Requests  that  switch  on 
JacksDn  avenue  opposite 
Bridge  plaza  be  moved 
to  Second  avenue  above 
Jackson  avenue. 

Su^<re8ts  that  names  and 
numbers  of  stations  in 
subway  be  painted  on 
steel  uprights  between 
tracks. 

Overloading  on  Chambers 
Street  croestown  line. 

Overloading  on  Broadway 
elevated  trains  between 
0:30  A.  M.  and  4:80 
P.  M. 

Overloading  on  Sea  Beach 
line  during  P.  M.  hours. 


Operation  of  shop  cars  on 
Vanderbilt  Avenue  line; 
derailment  of  a  Fifth 
Avenue  car  at  Fifth  and 
Flatbush    avenues. 

Petition  calling  attention 
to  filthy  and  dirty  con- 
dition of  West  End  line 
trains. 

Inadequate  service  on  De- 
Kalb  Avenue  line. 


Long  headways  between 
Broadway  -  Chambers 
Street  trains ;  over- 
crowding. 

Failure  to  provide  heat  in 
cars  on  Thompson  Ave- 
nue line. 

Inadequate  service  on  16th 
Avenue  line. 

Lack  of  service  on  Brigh- 
ton Beach  line;  over- 
crowding. 

Failure  to  heat  St  John's 
Place  cars  when  put  in 
service  in  the  morning. 

Long  headways  between 
ifOth  Street  crosstown 
cars  which  go  to  106th 
street  and  Amsterdam 
avenue. 

Refusal  of  motorman  No. 
2780  on  a  Broadway  sur- 
face car  to  stop  at  cor- 
ner of  Worth  street  for 
waiting  passengers. 

Discriminatory  rates  on 
less-than-carload  s  h  i  p- 
ments  to  and  from 
points  oo  Long  Island. 

Failnre  to  heat  cars  on 
Fourth  and  Madison 
Avenne  line. 

Filthy  condition  of  leather 
straps  in  subway  cars 
and  In  surface  cars. 

Poor  service  on  Broadway- 
Canarsie  elevated  line, 
also  on  Hamburg  Avenue 
surface  line  from  Rocka- 
way  Avenue  ear  bams 
to  Canarsie. 


Disposition 

Dismissed,  upon  report  of  engi- 
neer showing  Inaavisabllity  on 
account  of  subway  work  con- 
templated. 

Satisfied  by  promise  of  company 
to  make  satisfactory  arrange- 
ments. 

Dismissed,  upon  report  of  engi- 
neer. 

Dismissed,  upon  report  of  engi- 
neer. 


Covered  by  Case  1706. 


Satisfied  by  explanation  of  com* 
pany. 


Dismissed,  upon  report  of  engi- 
neer showing  trains  properly 
cleaned. 

Dismissed,  upon  report  of  engi- 
neer showing  service  adequate 
when  open  cars  shall  have 
been  put  in  service. 

Covered  by  Case  1884. 


Closed,   ill   founded,   upon   report 
of  engineer. 

Covered  by  Case  1744. 

Covered  by  Case  1850. 

Covered  by  Case  1426. 


Dismissed,  upon   report  of  engi- 
neer. 


Satisfied  by  explanation  of  com- 
pany. 


Diamissed,   upon   report  of  engi- 
neer. 


Satisfied  by  company  answer. 


Closed,  ill  founded,  upon  report 
of  engineer  showing  adequate 
arrangements  for  keeping 
straps  clean. 

Dismissed,  upon  report  of  engi- 
neer showing  service  adequate. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject  Disposition 

10327,  Reed Insufficient    service    on    Covered  by  Case  1794. 

B.  11.   R.   R.  Co.  Flat  bush  Avenue  line. 

10328,  Fradkin Unable    to    transfer    from    Satisfied  by  explanation  made  by 

N.    Y.    Uya.    Co.  Ninth     Avenue     surface        the  company. 

car  to  59th  Street  cross- 
town  line  because  Ninth 
Avenue  cars  are  operated 
only  to  53d  street. 

10329,  Sparks Congestion  at  Atlantic    Dismissed,   upon    report   of   engl- 

N.  Y.  Consol.   R.   R.        Avenue  station  of  Fifth        neer  showine  new  arrangements 

Co.  Avenue  elevated  line.  contemplated. 

10330,  Collins Long     headways     between    Satisfied     by     arrangements     to 

Union  Ry.  Co.  cars   on   Jerome  Avenue        make  service  regular. 

line. 

10331,  Morris No  service  on  Silver  Lake    Dismissed,    upon    report   of   engl- 

S.   1.  Mid.   Ry.   Co.  line   during   snow   storm        neer  showing  inabilitr  of  com- 

because    company    failed        pany  to  furnish  service, 
to    send    sweeper    along 
entire  route. 

10332,  Conlon Inadequate   service  on   De-    Dismisfted,    upon    report   of  engi- 

C.  I.  ft    B.  R.  R.  Co.        Kalb  Avenue  line.  neer. 

10888,    Schulman...    Failure     of     company     to  Dismissed,   upon   report   of  engi- 

N.  T.  Consol.  R.   R.        clean    snow    away    from  neer. 
Co.                                  entrance  to  Livonia  Ave- 
nue station. 

10334,  Sands Poor  service  on  Broadway  Dismissed,    upon    report   of   engl- 

42d  St.,  M.  ft  St.  N.       branch     line    from     42d  neer  showing  conditions  doe  to 

Ave.  R.  R.  Co.  street  to  129th  street.  snow. 

10335,  Weinberger..    I  n  adequ  a  t  e  service  on    Satisfied    by    company    answer. 
N.   Y.   Rys.  Co.  Eighth   Street  crosstown 

line. 

10836,    HiUe Unable     to     alight     from    Covered  by  Case  1884. 

N.  Y.  Consol.   R.  R.        Broadway      elevated 
Co.  trains  at  Myrtle  Avenue 

station    on    account    of 

overcrowding. 

10337,  Lewis f'uggests      that      sale      of    Dismissed,    upon    report   of   engl- 

I.  R.  T.  Co.  chewing     gum     in     slot        neer  showing  platforms  cleaned 

machines   in   subway   be       daily. 

stopped ;  passengers 

throw    gum    on    station 

platforms.  ^ 

10338.  Hoeber Poor  service  on  Broadway    Covered  by  Case  1821. 

42d  St.  M.  ft  St  N.       branch  Une. 

Ave.  R.  R.  Co. 

103.19.   Thonet Failure     of     company     to  Dismissed,   upon   report   of   engi- 

U   I.  R.  R.  Co.                furnish  service  on  Bush-  neer    showing    Intermptlon    to 

wick  branch.  service  on  account  of  weather 

conditions. 
10840,    RejnoldL.,.    Insufficient     service    oper-  DlMnlssed,   upon   report  of  eagl- 
N.  Y.  C.  Int.  Ry.  Co.        ate<J   on   Crosstown   line  neer  showing  dlfficuUies  in  con- 
to  West  Farms.  nection    with    sewer    construe^ 

tlon. 

10341.   Smith Refusal    to    issue    special  Dismissed.  Commission  having  no 

B.  H.  R.   R.  Co.              transfer  ticket  on  Tomp-  authority  to  order  such  trans- 
kins     Avenue     Une     to  fers. 
Brighton  Beach  elevated 
Une. 

10.')42.    Betz I^ck    of    ventilation    and  Dismissed,   upon   report   of  engl- 

N.  Y.  Consol.  R.  R.        heat    in    1000    type    of  neer. 
Co.                                  cars    operated    on    West 

End  elevated  line.  _. 

10343.   Brandstein..    I. leva  ted   pillars  in  Pitkin  DIamlased.  In  view  of  reconstruc- 

N.   Y.  Consol.  R.  R.       avenue    and    M  i  1  f  o  r  d  tlon  work. 
Co.                                   street   are   dangerous   to 

traffic,  Fulton  Street  ele- 
vated Une. 

10844.  Lustlg Number  of  cars  to  Brigh-  Dismissed*     upon     statement     of 

N.  Y.  C^nBol.   R.  R.        ton     Beach     trains    has  company   that   seats   are  f urn- 
Co.                                  been     reduced,     making  isbed  for  passengers. 

service  inadequate. 

10845.  West I4ick   of   heat   in    cars   on    Covered  by  Case  1426. 

B.  H.  R.  R.  Co.  CJates    Avenue    and    De» 

C.  I.  ft  B.  R.  R.  Co.        Kalb  Avenue  lines. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  .        Subject  Disposition 

10846,       Transit   Insnfflcient  number  of  plat-    Covered  by  Case  1884. 

Bureau.  form     men     to     handle 

N.  Y.  ConaoL  B.  B.        crowds      on     westbound 
Co.  platform  at  Bowery  sta- 

tion   of    Centre    Street 
loop  line. 
10347,       Transit   Cars  marked  '*  96th  Street    Dismissed,   upon   report  of  engi- 

Bureau.  Only  *'  on   First  Avenue        neer. 

Second    Ave.    B.    B.        branch  of  Second  Avenue 
Co.  line  are  sent  through  to 

125tb  street. 

10848,  Gillis Inadequate    waiting    room    Satisfied  by  action  of  company  to 

N.  Y.  ConsoL  B.  B.        facilities  at  Atlantic       make  conditions  satisfactory. 
Co.  Avenue  station  of  Fifth 

Avenue  elevated  line. 

10840,   Byrnes Complaint    of    manner    of    Covered  by  Case  1850. 

N.  Y.  ConsoL   B.  B.       despatching     trains     at 
Co.  65th  Street  terminal:  in- 

adequate service  on  Sun- 
days and  holidays. 

10850,  Armann Long     headways     between    Dismissed,   upon   report   of   engi- 

N.  Y.  Consol.  B.  B.        trains  on  West  End  line        neer  showing  interferenced   by 

Co.  at  62d  street.  reconstruction  work. 

10851,  WelL Delays  at  stations  on  Lex-    Dismissed,   upon   report   of   engl« 

N.  Y.  Consol.  B.  B.        Ington    Avenue    elevated        neer. 

Co.  line  due  to  crowding. 

10852,  Pazton Complaint  that  street  has    Dismissed,   upon   report   of   eng 

N.  Y.  Consol.  B.   B.        been  closed  at  11th  Ave-        neer. 

Co.  nue  and  60th  street,  by 

reason  of  reconstruction 

work  on  Sea  Beach  line. 

10358,  Johnson No     service     operated     on    Dumissed,   upon   report   of  engi 

Third  Ave  By.  Co.         Broadway  -   Klngsbridge       neer,  showing  inability  of  com- 
N.  Y.  Bvs.  Co.  line      to      Klngsbridge:        pany  to  cope  with  situation. 

company  failed  to  send 

out  sweepers  to  clear  up 

snow. 

10354,   Foster Overcrowding     of     Fulton    Dismissed,   upon   report   of   engl- 

N.  Y.  Consol.  B.   B.        Street     elevated     trains        neer  showing  conditions  due  to 
Co.  anund      7 :26     in      the        weather. 

morning. 

10356,  Irwin Irregular   and    long   head-    Closed,   ill  founded,   upon   report 

I.  B.  T.  Co.  wavs  on  shuttle  between        of    engineer    shewing     service 

Third  avenue  and  Grand  regular. 

Central    Station,    Third 

Avenue  elevated  shuttle 

10866,  Koenig. Cars     of     Crosstown     line  Dismissed,   upon   report   of   cngi- 

N.  Y.  C.  Int.  By.  Co.       marked    *'  Unioaport "  neer  showing  necessity   on  ac- 

tumed    back    at    west-  count  of  sewer  construction. 

Chester  avenue. 

10357.  Wagenfahr. .    Bequests    trolley    stop    at  Satisfied  by  arrangements  of  com- 
N.   Y.   ft  Q.   C.   By.        Polk    avenue    and    First  pany  to  make  stop. 

Co.  street,  Woodside,  L.  I. 

10858,   Fischer Inadequate    service    to  Satisfied   by  answer  of   company 

N.  E.  B.  R.  Co.                 Woodhaven     on     Bergen  showing     interferences     caused 

Street  line.  bv  snow-storms. 

10860,  Transit    Inconvenience    caused     by  Satisfied  by  action  of  comnany  to 
Bureau.                          nailing  one  door  of  wait-  open  door  complained  of. 

N.  Y.  ConsoL  R.  B.        ing    room    at    Franklin 
Co.  Avenue  station  of  Brigh- 

ton Beach  line. 
10660,   Claussen ....    Lo:ig     headways     between    Closed,   111   founded,   upon   report 
C.  I.  ft  B.  B  B.  Co.        cars    on     Smith     Street        of    engineer    showing    unusual 

and      Franklin      Avenue        weather  conditions, 
lines  at  Park  Circle. 

10861,  Vollers Poor  service  during  mom-    Satisfied     by     improvements     in 

N.  E.  B.  B.  Co.  ing    and     evening    rush        service. 

hours    on    Seventh   Ave- 
nue surface  line. 

10862,  Rudders Inadequate    service    on    Covered  by  Case  1847. 

N.  Y.  Consol.  B.   B.        Brighton    Beach    line   to 

Co.  Park  Bow. 

10868,   Mauley Befnsal  to  accept  a  block    Closed,  default  of  complainant. 

N.  Y.  Bys.  Co.  ticket     for     passage     at 

Barclay  Street  station  of 

Ninth    Avenue    elevated 

line. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained  against 

10364,   Roberts 

N.  Y.  Consol   K.  R. 
Co. 


10365,  Brooklyn 
Civic   Committee. 

N.   Y.  Conaol.  R.   R. 
Co. 

10366,  Nooney 

Richmond   Lt   ft   R. 

R.  Co. 
S.    I.    Rap.    Transit 
Ry.  Co. 

10367,  Woman's 
Municipal   League. 

Third  Ave.  Ry.  Co. 
I.  R.  T.  Co. 


Subject 

Poor  service  on  Fuiton 
Street  elevated  line  at 
Grand  Avenue  station ; 
must  change  at  Atlantic 
Avenue  or  Parkway  sta- 
tion. 

Inadequate  service  on 
Myrtle  Avenue  elevated 
line. 

Lack  of  Bufflclent  service 
at  St.  George,  S.  I.,  to 
meet  2:80  A.  M.  boat 
from  New  York. 

Southbound  Klngsbridge 
cars  carry  signs  *^  Broad- 
wav  and  125th  Street" 
altnough  they  really 
operate  to  125  th  street 
and  Third  avenue;  need 
of  escalator  at  156th 
Street  station  of  Ninth 
Avenue  elevated  line. 

10368.  North  Side  Requests  reduction  of  fares 
^,^5*^J?  of  Trade.  to  5  cents  within  City 
N.  Y.  C.  ft  H.  R.  R.        Umlts. 

R.  Co. 

10369.  Pumell Cars  of  16th  Aveiue  Une 

B.  H.  R.  R.  Co.  marked    for    68d    street 

are  turned  back  at 
Graveeend  avenue. 

10370.  Barringer. . .  CompUlnt  that  cars  on 
N.  Y.  Consol.  R.  B.       Chambers     Street-Canar- 

Co-  sie  line  are  dirty  and  are 

a  moiace  to  health. 
IP^It  •  J^^'^y-  ••••••    Irregular  service  on  Fulton 

B.  H.  R.  R.  Co.  Street  surface  line;  many 

ears  marked  for  Reld 
avenue  only. 

10372,  Gary Overcrowding  on  FUtbush 

B.  H.  R.  R.  Co.  Avenue  line  at  Clarendon 

^-___    ^    .  road. 

10373.  Peck.... CompUint  of  turning  back 

N.   E.   R.   R.  Co.  Church    Avenue   cars  at 

New  Utrecht  avenue  al- 
though marked  to  go  to 
.rv«^^     *,     .  •  39th   Street  ferry. 

10374.  Mortensen...  incivility  of  some  pas- 
I.  R.  T.  Co.  sengers  entering  subway 

trains  at  Atlantic  Ave- 
nue station. 

10375,  Rowe Complaint     that    but    one 

I.  R.  T.  Co.  elevator   is   operated 

from  10  A.  M.  to  I  P.  M. 
at  each  ejd  of  ISlst 
Street  station  of  Broad- 
way subway. 

10376.  McGratb Requests    additional    stair- 

I.   R.   T.   Co.  ways  at  80th  Street  sta- 

tion of  Second  Avenue 
elevated  line 

10377.  Mohrmann...  People  of  Middle  Village 
B.  II.  R.  R.  Co.  cannot  transfer  to  Gates. 

Bushwick,  Union  Street 
or  Wyckoff  Avenue  cars 
at  Ridgewood. 

10378,  Kramer Poor  service  during  mom- 

B.  H.   R.   R.  Co.  ing  rush  hours  on  Lorl- 

mer  Street  line ;  head- 
ways 10  to  15  minutes. 

10379,  Walters Snow  and  dirt  thrown  up 

N.  E.  R.   R.  Co.  on  sidewalks  and  stoops 

by  sweepers,  especially 
at  corner  of  Concord 
and  Adams  streets. 


Disposition 

Dismissed,  upon  report  of  engi- 
neer that  complaint  is  not  spe- 
clflc. 


Covered  by  Case  1808. 


Dismissed,  upon  report  of  engi- 
neer showing  service  now  ade- 
quate. 


Closed,  default  of  complainant. 


Dismissed. 


Satisfied  by  company  answer  giv- 
ing explanation. 


Dismissed,  upon  report  of  engi- 
neer showing  arrangements  for 
keeping  cars  clean. 

Dismissed,  upon  report  of  engi- 
neer. 


Covered  by  Case  1794. 


Satlsfled  by  company  answer  giv- 
ing reason. 


Closed,  ill  founded. 


Dismissed,  upon  report  of  engi- 
neer showing  operation  of  four 
elevators. 


Cbsed.   ill   founded,   upon   report 
of  engineer  showing  no  need. 


Closed,   ill   founded,   upon  report 
of  engineer. 


Covered  by  Case  1880. 


Satlsfled  by  company  answer. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject  Disposition 

10380,  Riordan Long     headways     between    Satisfied  by  explanation  of  com- 

Union  Ry.  Co.  cars    on    Sedgwick   Ave-       pany. 

nue  line:  als^  between 
cars  on  Tremont  Avenue 
line. 

10381,  Swan Complaint  of  poor  service    Covered  by  Cases  1882  and  1184. 

N.  Y.  Consol.  R.  R.       and  of  manner  of  opera- 
Co.  tion  during  morning  and 

evening  rush  hours  on 
Broadway  -  Chambers 
Street  line. 

10882,  Thompson. . .    Long     headways     between    Satisfied  by  answer  of  company 
Union  Ry.  Co.  Westchester  Avenue  cars       showing    interferences    on   ac- 

at  West  Farms.  count  of  weather. 

10883,  Frank Inadequate  holiday  service    Satisfied     by     company     answer 

I.  R.  T.  Co.  in  the  subway.  showing  abnormal  conditions. 

10384,  Graham Many  delays  to  train  leav-    Satisfied   by   answer  of  company 

S.    I.    Rap.    Transit       ing  West  New   Brighton        giving  explanation. 

Ry.  Co.  at  8  A.  M.,  en  route  to 

St.  George. 

10385,  Grimier Requests  that  attention  be    Covered  by  Cases  1655  and  1656. 

Pelham   Pk.   ft   City       given  to  matter  of  mono- 

R.  R.  Co.  rail      service      to      City 

Island. 

10386,  O'Hara Suggests  establishment  of  a    Satisfied    by    action    of   company 

B.  H.  R.   R.  Co.  trolley    station    at    Mid-        to  make  Midwood  Street  trolley 

wood  street  on  Flatbush  stop  instead  of  Maple  street. 
Avenue  surface  line. 

10387,  Buckley Complaint   that   the   Dolly  Satisfied  by  promise  of  company 

N.  T.  C.  &  H.  R.  R.      'Varden  train  from  Spuv-  to  take  measures  so  that  train 

Co.  ten    Duyvil    at    8:15   A.        may  arrive  on  time. 

M.  very  seldom  arrives 
on  time  at  30th  Street 
station. 

10388,  Shipman ....    Inadequate  through  service    Satisfied  by  action  of  company  in- 
B.   H.   R.   R.  Co.  on     Greene    and     Gates        creasing  service. 

Avenue  line  to  Ridge- 
wood. 

10389,  Domer Refusal     to    accept     block    Satisfied  by  explanation  of  com- 

B.   H.   R.   R.  Co.  ticket  of  Broadway   ele-        pany;     probably    an    error    on 

vated    line    on    Graham        part  of  conductor. 

Avenue    car    at    Hewes 

street. 

10390,  Hocran Complaint  of  poor  service    Satisfied     by     company     answer 

B.  H.  R.   R.  Co.  on  Putnam-Halsey  Street        showing  unusual  conditions  on 

line   beyond   Broadway.  account  of  the  weather. 

10301,   Brooks Dangerous  condition  of  Car  Satisfied  by  explanation  of  com- 

N.   T.   ft  Q.   C.   Ry.        No.  501  on  Ravenswood  pany   that   the   car  was   being 

Co.                                  line,      especially      when  operated       only       temporarily 

crowded.  ponding     renovation     of     their 

equipment. 

10.302,  Sndbrlnk....    Indifference    of    men    em-  Satisfied  by  company  answer. 
N.   Y.    Rys.   Co.                ployed     as     starters     at 

151st  street  and  Eighth 
avenue. 

10.303.  Gary Overcrowding  of  West  End    Satisfied   by  explanation  of  com- 

N.  Y.   Consol.  R.  R.        trains;  many  passengers        pany. 

Co.  have     to    stand    on   car 

platforms     in     sero 

weather. 

ion04,  Cohen Inadequate    service    on    Satisfied     by     company    answer; 

N.  Y.  Consol.  R.  R.        Broadway  elevated  line ;        sbw  movement  of  trains  due  to 
Co.  slow  movement  of  trains.        weather  conditions. 

10.30.*^.    ninnet Poor  service  on  Broadway-    Satisfied   by   answer  of  company 

N.  Y.  Consol.  R.  R.        Canarsie  line  to  Canar-        explaining  conditions. 

c-},  sie. 

10306.   Stevenson...    Insufficient   service  on   St.    Satisfied  by  increase  In  service  to 
N.  B.  R.  R.  Co.  John's    Place   line   pass-        give  seats  for  passengers. 

ing    New     York    avenue 

about  0  A.  M. 

10397,    Anson Hsd  to  change  three  times    Dismissed,   upon   report   of  engi- 

N.  Y.  Rys.  Co.  In    order    to    reach    72d        neer. 

street ;    boarded    car    at 

I'iath  street. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject  DiapocttlMi 

10398,  McGnire....    Overloadtag    of    Fulton    DigmlMed,   upon   report   of   en^- 
B.   H.   R.  R.  Co.  Street  surface  cars;  un-        neer  showing  service  adequate. 

able  to  board  cars  at 
Classoo  avenue  and  Ful- 
ton street. 

10399,  Doyle Complaint     of     demurrage    Dismissed,    upon   report   of   engl- 

L.  I.  R.  R.  Co.  charges     for    coal     eon-        neer. 

signed  to  L.  I.  City. 
which  cannot  be  removed 
from  boats  because  of 
weather  conditions. 

10400,  Jones Overloadlsg     of     Flatbush    Covered  by  Case  1794. 

B.  H.  R.  R.  Co.  Avenue  cars  at  Atlantic 

avenue  during  evening 
rush  hours. 

10401,  Harf  et  al..    SmDke  and  soft  coal  nuis-    Satisfied  by  efforts  of  company  to 
L.  I.  R.  R.  Co.  ance  at  Morris  Park  en-       abate  the  nuisance. 

glne  yards. 

10402,  Muldoon....    Inadequate    service    o3    Satisfied  by  promise  of  company 

C.  I.  &  B.  R.  R.  Co.        Smith  Street  line.  to  maintain  better  service. 

10403,  Davidson Failure  of  Silver  Lake  Car    Satisfied    by   stringent   orders   of 

S.  I.  Mid.  Ry.  Co.  No.  IBl  to  wait  for  pas-        company    to    discontinue    prao 

sengers    alighting     from        tice. 
train  at  Port  Richmond. 

10404,  Pickering. ...    Irregular  operation  of    Covered  by  Case  1808. 
N.  Y.  Conaol.   R.  R.        Broadway  -  Canarsle 

Co.  trains. 

10405,  Bungeroth...        Complaint  of  practice  of    Satisfied  by  putting  in  effect  new 
N.  Y.   Consol.  R.  R.        turning  back  Broadway-        schedule     requiring     additional 

Co.                                   Chambers    Street    trains  through  operation  to  Chambers 

at  Bowery  station.  street. 

10406,  Bogard InsuflicieDt  service  on  Lex-  Dismissed,'  upon    report   of  engl- 

N.   Y.  Consol.  R.  R.       ington    Avenue    elevated  neer  showing  service  adequate. 

Co.  Hue  between  7  and  8  A. 

M.,  especially  at  Frank- 
lin Avenue  station. 

10407,  Ironmonger..    Noise  and  vibration  as  cars    Satisfied  by  repairs  made  bv  the 
N.   E.   R.  R.   Co.  pass  over  defective  rails        company. 

on  Church  avenue,  near 
Westminster   road. 

10408,  Staley Refusal  of  65th  8treet-86th    Satisfied    by    measures    taken    by 

N.  E.  R.  R.  Co.  Street  cars   to  wait  for        company    to    discontinue   prac> 

transferring     passengers        tice. 
at  86th   street. 

10409,  Hlghbridge    Inadequate  through  service    Covered  by  Case  1785. 
Tazp.  Assn.  to  Jamaica  during  rush 

B..  Q.  C.  ft  Sub.  R.        hours   on    Jamaica    Ave- 
R.  Co.  oue  and  Myrtle  Avenue- 

B.  H.  R.  R.  Co.  Richmond  Mill  lines. 

10410,  Briedln? Poor    service    on    Seventh    Satisfied  by  steps  taken  bv  com- 

N.  E.  R.  R.  Co.  Avenue      surface      line;        pany  to  improve  service.' 

cars  turned  back  at 
Ninth  street. 

10411,  T^dge Defective  condition  of    Satisfied   by   installation   of   new 

B.  U.  R.  R.  Co.  switch   in   front   of   568        switch. 

Nostrand  avenue,  Brook- 
lyn. 

10412,  Huerstel Requests  additional  cars  to    Satisfied   by  explanation  of  com- 

N.  Y.  C.  &  H.  R.  R.        train  leaving  Melrose  at        pany  f>r  unusual  riding. 

R.  Co,  I  loO  A.  M. 

10413,  Anonymous..    Inadequate  service  on  Lex-    Covered  by  Case  1777 
N.  Y.  Consol.   B.  R.        ington    Avenue    line    in 

Co.  the  morning. 

10414,  Kupfer. Cold  cars  on  125th  Street    Covered  by  Case  1426. 

Third  Ave.  Ry.  Co.  crosstown  line. 

10415,  Cohn Refusal  of  company  to  ac-    Dismissed,     upon     statement     of 

N.  Y.  Consol.   R.  R.  cept  c?mmntation   ticket        company  that  new  instructions 

Co.  at  Coney  Island  because        had   been   issued   governing  fu- 

It    was    nresented    after        ture  use  of  tickets, 
time  limit. 

10416,  Rasmus I^ng     headways     between  Covered  by  Case  1880. 

C.  I.  &  B.  R.  R.  Co.        cars     on     Smith     Street 

line. 

10417,  Well Refusal    of    motormen    on    Satisfied    by    measures    taken    by 

N.  Y.  Rys.  Co.  Fourth      and      Madison        company    to    discontinue    prac- 

Avenue  cars  to  stop  for        tice. 
waiting     passengers     at 
62d  street. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject  Disposition 

10418,  Fitzgerald...    Annojance    to    passengers    Closed,  ill   founded,   upon   report 

B.  U.  R.  R.  Cou  by  tumins  back  I'utnam-       of  engineer  sliowing   necessity 

Halsey    Street    cars    at       for  practice. 
Broadway,     althoagh 
marked  to  go  to  Wyckoff 
avenue. 

10419,  Wildner Long     headways     between    Closed,   ill   founded,   upon   report 

C.  I.  ft  B.  R.  R.  Co.        DeKalb   Avenue   cars   at        of    engineer    showing    unusual 

Cypress      and      DeKalb  weather  conditions, 
avenues. 

10420,  Clinton Complaint  that  Car  No.  100  Closed,  ill   founded,  upon  report 

West.    Blec.    R.    R.       of  Mt.  Vernon  line  was  of   engineer   showing   necessity 

Co.  turned     back     at     242d        on  account  of  delay. 

street,  although  marked 
for  Mt.  Vernon. 

10421,  Fairchlld. . . .    Poor  service  on  Broadway-    Covered  by  Case  1808. 
N.  Y.  Consol.  R.   R.        Canarsic     line     in     the 

Co.  momln  ; ;  long  delays  at 

New  Lots  road. 

10422,  Qulnn Lonj;     headways     between    Cbsed,   111   founded,   upon   report 

N.  Y.  Consol.  R.  R.        trains  on  Lexington  Ave-        of  engineer  showing  conditions 

Co.                                   nue    line    to  Chambers  due  to  weather. 

street. 

10423,  Van  Zandt. .    Fulton       Street  elevated  Closed,    ill    founded,    with    state- 
N.  Y.  Consol.  R.   R.        train    bound  for    Park  ment   to   complainant   showing 

Co.                                 Row  was  turned  back  at  necessity  for  occasional  turning 

Sands  street.  back  of  trains. 

10424,  Stowe Crossing   on    west   side   of  Satisfied    bv    action    of    company 

42d  St.,  M.  ft  St.  N.        Broadway  at  42d  street  to  remedy  conditions. 

Ave.  R.  R.  Co.  Is    obstructed    by    cars ; 

N.  Y.  Rys.  Co.  al89    at    car    bams    at 

60th  street  and  Seventh 
avenue. 

10425,  Buckly Refusal   of   conductor   No.    Covered  by  Case  1812. 

Bk.   ft  No.   River  R.        2259  on  a  Brooklyn  and 

R.  Co.  North  River  car  tj  Issue 

a  block  ticket  when  de- 
lay occurred. 

10426,  Brant Inadequate  service  on  Ful-    Dismissed,     upon     statement     of 

B.  H.  R.  R.  Co.  ton  Street  surface  line.  company  that  service  furnished 

is  in  compliance  with  order. 

10427,  Carlson Insufficient   service   on    St.    Satisfied  by  improvements  in  ser- 

N.   K.  R.   R.  Co.  John's  Place  line  beyond        vice. 

KincTRton  avenue  and  to 
Borough  Hall. 

10428,  Ridgewood    Myrtle  Avenue   station   on    Dismissed,    upon    report   of   engi- 
Pk.  Bd.  of  Trade.        Manhattan    Beach    dlvi-        neer  showing  no  demand. 

L.   I.   R.   R.   Co.  sion     Is     wholly     unpro- 

tected from  storms. 

10429,  New      Lota    Suggests  widening  Df  plat-    Dismissed,   upon   report   of   engi- 
Citizens*   League.         formf>  at  New  Lots  Ave-        neer. 

N.  Y.  Consol.  R.  R.        nue  station  of  Broadway 
Co.  elevated  line. 

10430,  Miller Complaint      that      Seventh    Covered  by  Case  1880. 

N.  E.  R.  R.  Co.  .Avenue   car   marked   for 

20th  street  was  turned 
back  at  Ninth  street. 

10481,  Fajen Disagreeable     practice     of    Satisfied  by  action  of  company  to 

S.    1.    Rap.    Transit       employees,    who    take       remedy  practice. 

Ry.  Co.  6 :25   A.   M.   train   from  ^ 

Port  Richmond,  of  con- 
gregating in  waitlnff 
room,  and  smoking  and 
spitting. 

10482,  Klein Failure    to    heat    Car    No.    Satls^ed  bv  explanation   of  com- 

N.  Y.  Rys.  Co.  1593    of   Eighth   Avenue        pany. 

surface   line. 

10433,  Leavy  et  al.    Inadequate    and    Irregular    Covered  by  Case  1848. 
N.    Y.    ft   Q.   C.   Ry.        wrvlcc  on  College  Point 

Co.  line. 

10434,  Snyder Lexington  Avenue  elevated    Covered  bv  Case  1777. 

N.  Y.  Consol.   R.   R.        trains    bound    for    Park 

Co.  Row  are  turned  bark  at 

Sands  street. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

10435,    Zaner 

N.  Y.   Consol.   R.   R. 
Co. 


10430,    Myer 

Third  Ave  Ry.  Co. 

10437,  Bd.  of  Alder- 
men. 

N.  Y.  C.  ft  H.  R.  R. 
R   Co. 

10438,  Bd.  of  Alder- 
men. 

I.  R.  T.  Co. 


10439,  Bd.  of  Alder- 
men. 

I.  R.  T.  Co. 

10440,  Clarke 

N.  Y.  Consol.   R.  R. 

Co. 

10441,  Allied  Civic 
Assns.  of  Greater 
Ridgewood  and  E. 
D. 

N.  Y.  Consol.  R.  R. 
Co. 

10442,  Burke 

N.  Y.  Rys.  Co. 


10443,    Howell. 
I.   R.  T.  Co. 


10444,    Hull.... 
L.   I.   R.   R.   Co. 


10446,        Transit 

Bureau. 
N.  Y.  C.  Int.  Ry.  Co. 


10446.    Kenney 

N.  Y.,  N.  H.  ft  Hart 
R.  R.  Co. 


10447,    Collins 

N.  Y.  Consol.  R.   R. 
Co. 


10448,    BrisRS 

Manh.     ft     Qu.     Tr. 
Corporation. 


10449,    Hafer.. 
N.  Y.  Rys.  Co. 


Subject 

Dangerous  condition  of 
bridge  connecting  Li- 
vonia Avenue  station 
with  Long  Island  Rail- 
road station,  brought 
about  by  failure  to 
clear  away  snow. 

No  heat  in  Broadway- 
Kingsbridge  cars. 

Resolution  requesting  bet- 
ter service  and  lower 
rates  on  Harlem  division. 

Resolution  calling  atten- 
tion to  congestiin  at 
149tb  Street  <:le^.ited 
station  of  Third  .Vvenue 
line. 

Suggests  improvement  in 
train  service  on  Second 
Avenue  elevated  line. 

Requests  location  of  feta- 
tion at  Avenue  "  O  "  on 
Brighton  Beach  line. 

Failure  to  heat  Myrtle 
Avenue  elevated  trains. 


No  Broadway-Seventh  Ave- 
nue surface  cars  are 
operated  to  69th  street 
after  6  P.  M. ;  transfers 
from  69th  Street  line  to 
Seventh  Avenue  line,  and 
then  to  Broadway  cars 
at  60th  street  or  53d 
street,  are  refused. 

Congestion  during  non-rush 
hours  in  subway ;  more 
local  trains  should  be 
operated  above  137tb 
street ;  requests  addi- 
tional elevators  at  168th 
Street  station. 

No  train  stopping  at  Wood- 
haven  Junction  on  week 
days  between  7 :40  and 
8  :19  A.  M. 

Irregular  service  on  Bronx- 
Van  Cortlandt  Park  line 
between  7  and  9 :80  A. 
M.  at  Kingsbridge  road 
and  Jerome  avenue. 

Annoyance  by  clouds  of 
smoke  from  engines 
stopping  under  bridge 
which  forms  a  part  of 
Bronx  and  Pelham  park- 
way. 

Poor  service  from  Nos- 
tra nd  Avenue  station 
between  7  :45  and  8 :15 
A.  M.,  Lexington  Avenue 
elevated  line. 

Failure  of  Thompson  Ave- 
nue cars  to  stop  for 
passengers  at  Vernon 
avenue. 

Refusal  of  86th  Street  cars 
to  take  on  passengers  at 
Eighth  avenue. 


Disposition 

Satisfied  by  steps  taken  to  clear 
snow  away  in  future. 


Covered  by  Case  1426. 

Dismissed,  upon  report  of  engi- 
neer snowing  conditions  on 
that  division. 

Dismissed,  upon  reoort  of  engi- 
neer showing  that  resolution 
was  not  adopted. 


Dismissed,  upon  report  of  engi- 
neer showing  that  resolutioo 
was  not  adopted  and  service 
adequate. 

Closed,  ill  founded,  upon  report 
of  engineer  showing  no  need. 

Closed,  ill  founded,  upon  report 
of  engineer  showing  that  com- 
pany is  complying  with  heat- 
ing order  so  far  as  inspections 
Indicate. 

Satisfied  by  new  arrangements  of 
company  to  accept  59th  street 
transfers  on  Broadway  can  at 
50th  street  after  a  ride  on  Ser- 
enth  Avenue  car. 


Closed,  ill  founded,  with  state- 
ment to  complainant  explaining 
conditions  in  detail. 


Dismissed,  with  statement  to 
complainant  that  company  will 
include  a  stop  at  that  station 
in  new  timetable. 

Satisfied  by  Improvements  In  the 
service. 


Dismissed,  upon  report  of  engi- 
neer showing  intention  of  com- 
pany to  electrify  that  section 
of  road. 


Diamissed,  npon  report  of  engi- 
neer indicating  service  ade- 
quate. 


Satisfied  by  InstructlonR  to  stop 
all  cars  at  Vernon  avenue. 


Satisfied  by  answer  of  company 
showing  conditions  caused  by 
snow. 


Infobmal  Complaints  —  Bailboads 


683 


File  No.,  name  of 
complainant  and 
company  com* 
plained  against 


Subject 


10450.  Reddall Overcrowding     of     Fulton 

N.  Y.  ConsoL  R.  R.        Street     elerated     trains 

Co.  between  7:30  and  8:80 

A.  M.  at  Utlca  Avenue 
station. 

10451.  Flatbush   Requests   extension   of 
Taxp.  Assn.  Avenue    **  C  '*     line    as 

B.  H.  R.  R.  Co.  crosstown   line,    to   con- 

nect with  Rogers  Avenue, 
Nostrand  Avenue  and 
Utica  Avenue  lines. 

10452.  Eberlein. ....    Poor     service     on     Smith 

C.  I.  ft  B.  R.  R.  Co.        Street    line    between 

Ninth  avenue  and  Park 
Circle;  headways  irregu- 
lar. 

10458,    Simon Very  slow  service  on  Third 

I.  R.  T.  Co.  Avenue  elevated  line  in 

the  morning. 

10454,  Mannie Failure     to     clear     away 

L.  I.  R.  R.  Co.  water  from  approach  to 

station  at  Benedict  ave- 
nue. 

10455,  Adams Inadequate    service    on 

C.  I.  ft  B.  R.  R.  Co.        Smith   Street  line;   ears 

turned  back  at  Park 
Circle. 

10456,  Cosgrove. . . .    Protests  against  operation 
Manh.     ft    Qu.    Tr.       of  cars  across  Manhat- 

Corporation.  tan   bridge,  which  have 

no  vestibules  for  motor- 


10457,  Heyer 

S.    I.    Rap.    Transit 
Ry.  Co. 


10458,   Heryeson. . . . 
C.  I.  ft  B.  R.  R.  Co. 


10459,   Martin. 
N.  Y.  Rys.  Co. 


10460,    Sander. 
N.  Y.  Rys.  Co. 


10461,  Borough   Pk. 
Hts.   Civic  Assn. 

N.  Y.  C3nsol.  R.   R. 
Co. 

10462.  H  i  g  h  I  a  w  n 
Citizens'  Assn. 

N.  Y.  Consol.  R.  R. 
Co. 


10468,    Burrell 

N.  Y.  Consol.  R.  R. 
Co. 

10464,  Healy 

N.  Y.  Consol.   R.  R. 

Co. 

10465,  Andrews .... 
B.  H.  R.  R.  Co. 


men. 
Delay  to  4:27  train  from 

Ft.    Wadsworth    station. 

caused   by    freight    cars 

blocking     road ;     missed 

4 :46  P.  M.  boat. 
Long     headways     between 

Smith  Street  cars. 

Complaint  that  28d  Street 
crosstown  cars  marked 
for  West  28d  street  are 
turned  back  at  Broad- 
way. 

Inadequate  service  north- 
bound on  Fourth  and 
Madison  Avenue  line 
between  11  P.  M.  and  1 
A.  M.,  especially  between 
86th  and  185th  streets. 

Insuffldent  service  on 
West  Bnd   line. 


Petition  requesting  tem- 
porary station  at  16th 
avenue  on  Sea  Beach 
line:  temporary  shelter 
at  Avenue  "  S  ^'  and  at 
Avenue  "  U  " ;  transfers 
to  be  Issued  from  Sea 
Beach  to  West  End  line 
toward   Coney   Island. 

Inadequate  service  on 
Brighton  Beach  line  on 
Sundays. 

Complaint  of  turning  back 
Brighton  Beach  trains  at 
Sands  street. 

Refusal  of  Car  No.  5005  of 
Greene  and  Gates  Ave- 
nue line  to  stop  at 
Qnincy  street  upon  sig- 
nal. 


Disposition 

Dismissed,  upon  report  of  engi- 
neer showing  new  schedule  to 
go  Into  effect  shortly. 


Dismissed,  upon  report  of  engi- 
neer indicating  disinclination 
of  company  to  get  new  fran- 
chise. 


Closed,  ill  f3UDded,  with  state- 
ment to  complainant  showing 
sufficient  service  operated. 


Dismissed,  with  statement  to 
complainant  explaining  condi- 
ditlons. 

Closed,  no  jurisdiction. 


Closed,  ill  founded,  with  state- 
ment to  complainant  of  service 
operated. 

Closed,  ill  founded,  upon  report 
of  engineer. 


Satisfied  by  explanation  of  com- 
pany. 


Closed,  ill  founded,  upon  report 
of  engineer  showing  service 
sufficient  for  traffic. 

Satisfied  by  explanation  of  com- 
pany showing  delays  cause  for 
turning  back  cars. 


Satisfied  by  improvements  In  ser- 
vice. 


Covered  by  Case  1706. 


Satisfied    by    statement    of    com- 
pany. 


Satisfied  by  improvements  in  ser- 
vice. 

Covered  by  Case  1777. 


Satisfied  by  action  of  company  in 
reprimanding  employee  con- 
cerned. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject  DIspoeltion 

10460,  NorHiweatprn  Failure  of  company  to  send  Dismissed,  upon  promise  of  corn- 
Bronx  I*rop.  Own.  sweepers  over  Sedewiclc  pany  to  prevent  similar  occur- 
Assn.  avenue    north    of    Kings-  rence. 

Union  Ry.  Co.  bridj^e  road  during  snow 

storm. 

10467,  Tapley  Co. . .  Requests    additional    stair-  Cbsed,    111   founded,   upon   report 
I.  R.  T.  Co.  way  at   downtown   War-  of   engineer    showing    no    need 

ren     Street     station     of        for  additional   stairway. 

Ninth    Avenue    elevated 

llao. 

10468,  Meyer Complaint  that  Guard  No.    Closed,  default  of  complainant. 

I.  R.  T.  Co.  2861    of    Third    Avenue 

elevated  line  assaulted 
her  as  train  left  42d 
Street  station 

10469,  Peuquet No     service     operated     on    Dismissed,   upon    report   of   engi- 

N.  Y.  Rys.  Co.  Sixth  Avenue  Ferry   line ;        neer  showing  unusual  weather 

no  service  In  vicinity.  conditions. 

10470,  Anderson Incivility    of    (Juard    0764    Satisfied  bv  action  of  company  in 

I.  R.  T.  Co.  on  subway  train  leaving        disciplining  guard. 

Brooklyn  bridge. 

10471,  Starrett Practice    of    inspector    at    Dismissed,     upon     statement     of 

B.  H.  R.  R.  Co.  Nostrand  Avenue  annoy-        company  explaining  conditions. 

Ing  when  he  chan;ir^ 
signs  of  Greene  and 
Gates  Avenue  cars  from 
I*ark  Row  to  Borough 
Hall.  .  ** 

10472,  Sparling Overcrowding   of   Flatbush    Covered  by  Case  1880. 

B.  H.  R.  R.  Co.  Avenue  cars. 

10473,  Cairns Overcrowding    of    Jamaica    Satisfied   by   increased   service. 

B.,  Q.   C.  ft  Sub.   R.        Avenue    cars   after   mld- 

R.  Co.  night ;  long  headways. 

10474,  Long Insufficient  number  of  cars    Satisfied  by  report  of  engineer  ex- 

N.  Y.  Consol.   R.   R.        to  Fulton  Street  elevated        plaining  manner  of  operation. 

Co.  trains;     Indecent     over- 

crowding. 

10476,    Parker Poor  service  on  Tompkins    Covered  by  Case  1880. 

B.  H.  R.  R.  Co.  Avenue  line;   many  cars 

turned  back. 

10476,  PHce Overcriwdlng  on   Brighton    Dismissed,     with     statement     to 

N.   Y.  Consol.  R.   R.        Beach  line  during  morn-        complainant  that  congestion  is 

Co.  ing  rush  hours.  caused    by    weather   conditions. 

10477,  nauspurg...    Refusal     of     company     to    Satisfied    by    settlement    by    com- 
Adams  Express  Co.  make  good  for  loss  of  an        pany  for  $7 

oiler. 

10478,  Harlem    Bd.    Requests   station  at   120th    Covered  by  Case  1833. 
of  Commerce.  Street   and    Eighth   Ave- 

I.  R.  T.  Co.                        uue     on  Ninth     Avenue 

elevated  line. 

10480,  Rich Complaint  that      Eighth    Satisfied  by   explanation   of  com- 

N.  Y.  Rys.  Co.                   Avenue  Car      No.      24        panv  showing  unusual  weather 

marked  for  145th  street        conditions, 
was      turned      back      at 
116th  street. 

10481,  Heln Poor  service  on  Fifth  Ave-    Dismissed,   upon    report    of   engi- 

N.  Y.  Consjl.  R.   R.        pue-Bay    Ridge    elevated        neer  showing  conditions. 

Co.  *ine  fr^m  65th  street  in 

the  morning. 

10482.  Knightly  ^^^"f,f/'^"s  congestion  at  Dismissed,  In  view  of  third- 
Club.  14J)th  Street  stairway  of        tracking  the  line. 

I.  R.  T.  Co.  Third     Avenue    elevated 

line. 

10483.  Unlonport  Cars  marked  '*  TTnlonport "  Satisfied  bv  companv  answer 
Taxp.  Assn.  "re  turned  back  at  Wesf        showing  weather  conditions  the 

N.  Y.  C.  Int.  Ry.  Co.        Chester     avenue.     Cross-        cause. 

town  line. 

10484,  TTnlonport  Insufficirnt  number  of  cars  Closed.  Ill  fonoded,  upon  rt»port 
Taxp.  Assn.  operated  on  Westchester        of  engineer. 

Union  Ry.  Co.  Avenue  line  from   128th 

street   to  Westchester. 

10485.  Unlonport  Request  that  company  be  Satlfified  bv  explanation  of  com- 
Taxp.  Assn.  ordered  to  accept  trans-        pany. 

Union  Ry.  Co.  fers  from  any  line  com- 

•  Ing  fr>m  128th  street  on 

northbound  Westchester 
Avenue  cars. 
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nie  No.,  name  of 
complainant  and 
company  com- 
plained agalnat 


10486,   DUtanan., 
B.  H.  R.  R.  Co. 


10487,  Transit 
Bureau.        ^     ^ 

N.   Y.  &  Q.   C.   Ry. 
Co. 

10488,  D  c  p  t     of 
Health. 

N.  Y.  Consol.  R.  R. 
Co. 

10489,  Krels 

B.  H.  R.  R.  Co. 

N.  E.  R.  R.  Co. 

10490,  Johnston. . . . 
I.  R.  T.  Co. 


Subject 

Overcrowding  of  Fulton 
Street  surface  cars  to 
East  New  York  after  5 
P.  M. 

Poor  service  on  Dutch  Kills 
line  during  non-rush 
hours;  long  neadways. 

Lack  of  ventilation  In 
toilets  at  Canal  Street 
and  Bowery  stations. 
Centre  Street  Loop  line. 

Inadequate  service  on  Nos- 
Irand  Avenue  and  St. 
John's  Place  lines  during 
all  hours  of  the  day. 

Requests  additional  service 
on  Sixth  Avenue  ele- 
vated line  between  23d' 
street  and  42d  street. 

Outrageous  service  on  De- 
Kalb  Avenue  line. 


10491,    Kahan    Con- 
struction Co. 

/^     T     Jk    Tl      W      R     Co 

10402    Marffiiard. . .'    Complaint    that    Car    No. 

line  was  marked  Cy- 
press Hills,"  but  was 
turned  back  at  East 
New    York. 

10493.   Lewis Inadequate  through  service 

N.  E.  R.  R.  Co.  to  20th  street  on  Seventh 

Avenue  surface  lino. 

1O404    Wake Excessive  charge  for  steam 

N.  Y,'  Steam  Co.  at  43  East  57th  street. 

10495,  Towers Fulton     Street  jxpro  s  s 

N.  Y.  Consol.  R.   R.        trains  marked   for  Park 
Co  Row  are  turned  back  at 

Sands   street. 

10496  Forest     Pk.    Requests      Commission      to 
Taxp.  Assn.  take  action  so  that  there 

N.   Y.  Consol.  R.  R.        m*y„,?e    adeouate    toilet 
Co  facilities  at  elevated  sU- 

tiOBB. 

1 0497  Kohl Complaint     that     cars 

R    H    R    R    Co  marVed     '  Wyckoff    Ave- 

"    H-   K-    K-  ^"-  n^gM  ^^   Putnam-Halsey 

Street  line  are  turned 
back  at  Ilalsey  street 
and  Broadway. 

10498,  Knelrim Irregular    service    on    42d 

42d  St..  M.  ft  St.  N.        Street  crosstown  line. 

Ave.  R.  R.  Co. 

10499,  Sayen  City 
Island  ft  Pelham 
Pk.  R-  R.  Co. 

10500,  Transit 
Bureau. 

Ti.  I.  R.  R.  Co. 

10501,  Jamaica  So. 
Imp.  Assn. 

T,    I.  R.  R.  Co. 

10502,  Hoffman.... 
li.  I.  R.  R.  Co. 


1 0503,   Brown . . 
L.   I.   R.  R.  Co. 


10504,    Flushing 

Assn. 
f^.  I.  R.  R.  Co. 


Bequests  that  company  be 
ordered  to  reconstruct 
monorail  line. 

Dangerous  conditions  at 
Rockaway  road  grade 
crossing,  Osone  park. 

Requests  shelter  at  Locust 
Avenue  station,  west- 
bound. I-«ong  Beach  line. 

Requests  discontinuance  of 
practice  of  sending  a 
freight  train  Just  ahead 
of  express  train  due  to 
arrive  at  Flatbush  ave- 
nue at  6  :15  A.  M. 

Failure  to  hold  12 :20  A. 
M.  train  from  Long 
Island  City  until  arrival 
of  boat. 

General  complaint  of  serv- 
ice on  North  Side  divi- 
■ion. 


Disposition 

Dismissed,   upon   report   of  engi- 
neer. 


Covered  by  Case  1848. 


Satisfied  by  Installation  of  fans. 


Satisfied  by  operation  of  open 
cars  which  give  adequate  ser- 
vice. 

Satisfied  by  rearragement  of  sche- 
dule to  give  t>etter  service. 


Closed,  ill  founded,  upon  report 
of  engineer  showing  service 
suflldlent. 

Dismissed,  upon  report  of  engi- 
neer. 


Covered  by  Case  1880. 

Satisfied  by  explanation  showing 
InefBclent  system  for  use  of 
steam. 

Satisfied  by  company  answer. 


Dismissed,  with  statement  to 
complainant  that  matter  will 
be  taken  care  of  In  reconstruc- 
tion of  lines. 

Satisfied  by  answer  of  company 
giving  reason. 


Satisfied  by  improvements  in  ser- 
vice. 

Covered  by  Cases  1656  and  1656. 


Dismissed,  in  view  of  grade 
crossing  elimination. 

Satisfied  bv  arrangements  made 
to  provide  shelter. 

Satisfied  by  arrangements  to  dis- 
continue operation  of  freight 
train. 


Satisfied  by  explanation  of  coir- 
pany. 

Covered  by  Case  1815. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 


Subject 


10505.  Flake  Ter-  Failure  of  guard  to  tun 
race  Assn.  on    lights    In    Brighton 

N.  Y.  Consol.  R.  R.  Beach  Car  No.  206  until 
Co.  after  train  left  Woodruff 

avenue  about  9  :10  A.  M. 

10506,  Alexander. . .    Narrowly     escaped     being 
I.  R.  T.  Co.  pushed  from  platform  to 

track  at  point  where 
there  were  no  railings. 
Grand  Central  station ; 
dangerous  congestion. 
10607,  McGarrey...  Lack  of  heat  In  Far  Rock- 
L.   I.   Elec.   Ry.   Co.       away    line    cars    In    the 

morning. 

10508,  Schulthels. . .    Long     headways     between 
N.  T.  Consol.   R.  R.        trains  on  Bay  Ridge  line 

Co.  past   Fulton   Street   sta- 

B.  H.  R.  R.  Co.  tlon  ;  overloading  of  65th 

Street-Ft.  Hamilton  cars 
at  65th  street. 

10509,  Schulthels. . .    Long     headways     between 

B.  H.  R.  R.  Co.  cars   on   65th    Street-Ft. 

Hamilton  line. 

10510,  Pitcher Long     headways     between 

N.   Y.   &  Q.   C.   Ry.       cars  on  Corona  line. 

Co. 

10511,  Smith Overcrowding   of   Brighton 

N.  Y.  Consol.  R.  R.        Beach  elevated  trains  be- 

Co.  twcen  5  and  7  P.  M.,  at 

Flatbush   Avenue  station. 

10512,  Scott Complaint   that    regular   4 

B..  Q.  C.  &  Sub.  R.        A.    M.    car   on    Jamaica 

R.  Co.  Avenue   line   arrived   at 

Ocean    View    avenue    at 
3  :56  A.  M.  and  left  be- 
fore 4  A.  M. 
lO.MS,  Regent  Thea-    Reckless  operation  of  Col- 
tre.  umbus-  Lenox  Avenue 

N.  Y.  Rys.  Co.  cars     during     night     at 

116th    street. 

1051 4,  Hinchman. . .    Careless    operation    of 
N.  Y.  Rys.  Co.  Broadway-Amste  r  d  a  m 

Avenue  cars. 

10515,  Watterlnger.    Refusal  of  Car  No.  704  of 
Union  Ry.  Co.  Sedgwick  Avenue  line  to 

stop  for  passenger,  who 
has  to  go  about  on 
crutches,  at  161st  street 
and  Courtlandt  avende. 

10516,  Castelll Unable    to    transfer    from 

N.   Y.   Rys.   Co.  59th     Street     crosstown 

line  to  Ninth  Avenue 
line. 

10517,  Kensington  &  ProtoHts  against  fence 
Parkvllle  Imp.  which  obstructs  crossing 
liPague.  at     14th     avenue.     New 

N.  Y.  Consol.  R.  R.  T'trecht  avenue  and  37th 
Co.  Rtreet,    Culver   line. 

10518,  Nanz InRufflclent    service    on 

N.  Y.  Rys.  Co  14th     Street     crosstown 

line  to  Tenth  avenue, 
westbound. 

10519,  Taylor fjong     headways     between 

C.  I.  ft  B.  R.  R.  Co.        Franklin  Avenue  cars  at 

Ocean  and  Parkslde  ave- 
nues. 

10520,  Bender Slow     movement     of     ele- 

I.   R.  T.  Co.  vators    at    116th    Street 

station  of  Ninth  Avenue 
elevated  line. 

10521,  licwls Poor   service   on    Brighton 

N.  Y.  Consol.  R.  R.        Beach  line  to  Park  Row. 

Co. 

10522,  Wright Only  5-car  trains  operated 

N.  Y.   Consol.   R.   R.       on  Fulton  Street  elevated 

Co.  line  at  8:30  A.  M. 


Dlspoaitioa 

Satisfied  by  Instructions  to  turn 
on  lights  between  Park  Place 
and  Church  Avenue   stations. 


Satisfied  by  assignment  of  addi- 
tional platform  men. 


Covered  by  Case  1426. 


Dismissed,   upon   report   of  engi- 
neer. 


Covered  by  Case  1785. 


Covered  by  Case  1848. 


Covered  by  Case  1847. 


Satisfied  by  explanation  of  com- 
pany. 


Satisfied  by  disciplinary  measures 
taken  by  the  company. 

Closed,    ill    founded,    with    state- 
ment  to  complainant. 

Satisfied  by  explanation  of  com- 
pany. 


Covered  by  Case  1820. 


Dismissed,     in     view     of     grade 
crossing  elimination. 


Satisfied  by  company  answer. 


Satisfied  by  statement  of  com- 
pany showing  no  standing  pas- 
sengers; delays  caused  by  In- 
terference with  line. 

Satisfied  by  answer  of  company. 


Covered  by  Case  1847. 


Dismissed,  with  statement  to 
complainant  indicating  relief 
expected  soon. 
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File  No.,  name  of 
complainant  and 
comptny  com- 
plained against  finbject  Disposition 

10528,  Dempsey Lack  of  beat  i3  Williams-    Covered  by  Case  1426. 

Union  By.  Co.  bridge  cars. 

10524,   Birmingbam.    InciTillty      of     conductors    Closed,   default  of  complainant. 

Union  By.  Co.  and    motormen    on     St. 

Ann's  Avenue  cars,  wbo 

make  practice  of  annoy- 


ing    teacbers,     also    on 
1381       ~ 


Ith    Street    crosstown 
line. 

10525,  Transit  Bequests  opening  of  gate  Satisfied  by  arrangements  to  keep 
Bureau.  at   soutb   end   of   soutb-       gate  open. 

N.  Y.  Consol.  B.  B.        bound     Livonia     Avenue 
Co.  station    between    5    and 

7 :30  to  provide  addl- 
tional  exit  to  Junius 
street 

10526,  Transit  Lack  of  destination  signs  Satisfied  by  action  of  company  in 
Bureau.  on    Soutbem    Boulevard        equipping  cars  witb  signs. 

Union  By.  Co.  cars. 

10527,  Piatt Inadequate    service    on    Satisfied  by  instructions  to  send 

C.  I.  &  B.  B.  B.  Co.        Smitb  Street  and  Frank-        more  cars  tbrougb. 

lin  Avenue  lines  beyond 
Park  Circle. 

10528,  Stockbridge  Befusal  to  accept  transfer  Dismissed,  upon  report  of  engl- 
Belt  Line  By.  frim  Queensboro  Bridge  neer  explaining,  transfer  ar- 
Corporation.  line   on  westbound  59tb        rangements. 

Tbird    Ave.     Bridge       Street  crosstown  car. 
Co. 

10529,  Volke Service  on  St.  John's  Place    Satisfied  by  improvements  In  ser- 

N.  E.  B.  R.  Co.  line    past    Troy    avenue        vice. 

very  poor  in  the  morn- 
ing. 

10530,  Lefferts  Pk.  Bequests  t  b  a  t  Atlantic  Dismissed,  upon  report  of  engi- 
Imp.  league.  Avenue  station  on  Fifth        neer. 

N.  Y.  Consol.  B.  B.       Avenue  elevated  line  be 
Co.  lengthened    so   that    two 

trains  may  unload  at  one 
time. 

10531,  Kidder Inadequate    service    on    Satisfied  by  improvements  In  ser- 

N.  Y.   Bys.   Co.  Seventh   Avenue   surface        vice. 

line  between  50th  and 
50th   streets. 

10532,  Cohen Excessive  bills  for  steam;    Closed,  ill  founded,  results  of  test 

N.  Y.  Steam  Co.  requests  meter  tost.  showed  that  meter  was  passing 

more  steam  than  registered. 

10533,  Taxp.  Imp.  Inadequate  service  on  Closed,  ill  founded,  with  state- 
Assn.  of  Wind-  Smith  Street  surface  ment  to  complainant  that  ade- 
sor  Terrace.  line.  qnate   service   Is   being  operat- 

C.  I.  &  B.  B.  B.  Co.  ed. 

10534,  Graef Strong  draughts  of  wind  at    Closed,    ill   founded,    upon    state- 
Hud.  &  Manh.  R.  B.        entrance    to    Christopher        men  of  company  showing  diffl- 

Co.  Street    station ;    danger-        cultles  experienced. 

ous   to  health. 

10535,  Delaney Exorbitant     charge     for    Cbsed.   dormant. 

Penna.   B.   R   Co.  storage    of    umbrella    at 

Pennsylvania  station. 

10536,  Benes Unnecessary   delay    to   car    Dismissed,   upon    report   of   en^l- 

N.   Y.   ft  Q.   C.    Bj.       at     Kelly     avenue     and        neer    showing    no    unnecessary 

Co.  Eighth    street.    Winfield.        delay. 

when  truck  was  stalled 
on  track. 

10537,  Dromeshaus-  Great  congestion  at  50th  Dismissed,  with  statement  to 
er.  Street   station   of   Ninth        complainant    explaining    condi- 

I.    B.   T.   Co.  Avenue    elevated    during       tions. 

P.  M.  rush  hours;  stalr^ 
way  crowded. 

10538,  Baker Inadequate  service  on  De-    Closed,   ill   founded,   upon   report 

C.  I.  ft  B.  B.  B.  Co.       Kalb  Avenue  surface       of     engineer    showing     service 

line.  adequate. 

10630.   Jerkowski...    Excessive  charge  for  carry-    Satisfied    by    statement    of    com- 
Westcott  Ex.  Co.  ing     two     trunks     from        pany    that   charsre   was   in    ac- 

Rast      58tb      street      to        cordance  with  published  tariff. 
J  West  115th  street. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

10540,  ParkTllle 
Club. 

C.  I.  &  B.  R.  R.  Co. 

10541.  North 

B.  H.  R.  R.  Ca 


10542.  Sharp... 
B.  H.  a  R  Co. 


10543.       Transit 

Bureau. 
I.    R.   T.   Co. 


10544.  Transit 
Bureau. 

Union  Ry.  Co. 

10545,  Brooks  Bros. 
N.  y.  Rys.  Co. 


10546.  Narlns. 
N.  Y.  Rys.  Co. 


10547.  Brooklyn 
Civic   Committee. 

N.   Y.   Consol.  R.   R. 
Co. 

10548,  Transit 
Bureau. 

N.   Y.  Consol.  R.   R. 
Co. 

10549,  Transit 
Bureau. 

N.   Y.   Consol.   R.  R. 
Co. 

10550.  Transit 
Bureau. 

N.  Y.   ConsoL  R.  R. 
Co. 

10551.  Transit 
Bureau. 

N.   Y.  Consol.  R.  B. 
Co. 

10552,  Phillips 

N.  E.  R.  R.  Co. 

10553.  Local  Bd.  of 
Crotona. 

N.  Y.  C.  &  H.  R.  R. 
R.   Co. 

10554,  Local  Bd.  of 
i'rot^na. 

I.  R.  T.  Co. 


10555,  Real  Estate 
Management   Co. 

N.  Y.  C.  &  H.  R.  R. 
R.   Cc 

1055A,   Schwartsman 
N.  B.  R  R.  Co. 


Subject 

Complaint  of  reduction  in 
service  on  Smith  Street 
surface  line. 

Failure  of  Bay  Ridge  Ave- 
nue surface  cars  to  wait 
for  alighting  passengers 
from  trains  at  65tli 
street. 

Noise  and  Jar  caused  by 
cars  passing  over  broken 
rail  at  comer  of  Tomp- 
kins avenue  and  Macon 
street. 

Irregular  headwavs  be- 
tweei  northbound  Second 
Avenue  elevated  trains 
past  34th  street  between 
10  A.  M.  and  4  :30  P.  M. 

Overloading  and  Irregular 
headways  on  Williams- 
bridge  line. 

Failure  of  northbound 
Broadway  surface  cars 
to  stop  at  22d  street 

Unable  to  transfer  from 
Avenue  "C"  line  to 
northbound  Fourth  asd 
Madison  Avenue  car. 

Complaint  that  pillars  at 
.  Chambers  Street.  Canal 
Street  and  Bowery  sta- 
tions are  being  defaced 
by  pencil  markings. 

Poor  method  of  Issuing 
transfers  at  84th  Street 
station  of  West  End  line 
to  65th  Street-Bay  Ridge 
cars. 

Inadequate  service  on 
Brighton  Beach  elevated 
line  during  certain 
periods  of  the  day. 

Calls  attention  to  reduc- 
tion in  number  of  cars 
to  Lexington  Avenue  ele- 
vated  trains. 

Overloading  on  M  v  r  1 1  e 
Avenue  elevated  line 


No  heat  in  Fifth  Avenue 
surface  cars. 

Resolution  requesting  re- 
duction in  fares  and  in- 
crease in  service  on  Har- 
lem division. 

BeRolutlon  requesting  re- 
lief at  149th  Street  sta- 
tion of  Third  Avenue 
elevated  line,  where  con- 
ditions are  dangerous 
during  rush  hours. 

Noise  in  tunnel  during 
night,  clanging  of  rails, 
shouting  of  men«  etc.,  in 
front  of  480  Park  ave- 
nue. 

Complaint  that  St.  John's 
Place  cars  marked  for 
Buffalo  avenue  are 
turned  back  at  Kingston 
avenue. 


Disposition 

Closed,  ill  founded,  with  sUtc- 
ment  to  complainant  that  ser- 
vice has  not  been  reduced. 

Satisfied  by  answer  of  company. 


Satisfied  by  repairs  made  by  com- 
pany. 


Satisfied  by  improvements  in  ser- 
vice. 


Satisfied  by  Improvements  in  ser- 
vice. 

Satisfied  by  explanation   to  com- 
plainant. 

Dismissed,  upon   report   of   engi- 
neer. 


Satisfied  by  action  of  compaov  in 
thoroughly  cleaning  all  piflara 
at  those  stations. 


Satisfied    by    new    arrangements 
for  issuing  transfen. 


Dismissed,   upon    report   of   engi- 
neer. 


Covered  by  Case  1682. 


Dismissed,   upon   report   of   ens^i- 
neer. 


Closed,  ill  founded,  upon  report 
showing  compliance  with  order 
of  Commission. 

Dismissed,  upon  report  of  engi- 
neer showing  no  warrant  for 
demands. 

Satisfied  by  arrangements  to 
widen  platform  and  construc- 
tion pf  additional  stairway. 


Satisfied  by  companv  answer 
stating  thst  repair  work  has 
been   completed. 


SatiKfie^    by    ezplanaUon    of   the 
company. 


IiTFOBMAL  Complaints  —  Railroads 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

10657,       T  ran  Bit 

Bureau. 
N.  B.  R.  R.  Co. 


10558,  McConnell . . . 
I.  B,  T.  Co. 


10559,  Bronx  County 
Prop.  Own.   Assn. 

Union  By.  Co. 

10560,  46th  St.  Pro- 
fressive  A  Ban. 

I.  B.  T.  Co. 

10661,  MattiBon.... 
N.   y.   Bys.   Co. 


10562,  FicUing 

N.  T.   Consol.   B.  B. 

Co. 

10563,  Hoffman .... 
N.   E.    B.   B.   Co. 


10564,  Johnston.... 
N.   Y.  Consol.   B.   B. 
Co. 


10565,      Washington 
Hts.    Taxp.    Assn. 
I.  R.  T.  Co. 


10566,  Murphy 

N.  Y.   Consol.   B.  B. 

Co. 

10567,  Transit 
Bureau. 

Union  By.  Co. 

10668,     Washington 
Hts.    Taxp.    Amb. 
I.    B.    T.    Co. 


10669,   Harman., 
N.  E.  B,  B.  Co. 


10670,  Knauth 

42d  St.,  M.  A  St.  N. 
Ave.  B.  B.  Co 

10571,  Manufactur- 
ers' A  Business 
Men*s  Assn. 

B..  Q.  C.  &  Sub.  B. 
B.  Co. 


Subject 

BefuBal  of  conductor  on 
Car  No.  2700  of  Fifth 
Avenue  surface  line  at 
46th  street  to  open  door 
and  take  on  waiting 
passesgers. 

No  protection  over  third 
rail  under  platform  at 
Times  Square  subway 
station. 

Bequests  operation  of  one 
or  two  additional  cars 
on  163d  Street  cross- 
town   line  during  night. 

Bequests  new  station  at 
46th  street  on  Sixth 
Avenue  elevated  line. 

Improper  wording  of 
Eighth  Avenue  surface 
line  transfer  so  as  to 
permit  trip  from  Eighth 
Avenue  car  to  59th 
Street  car,  and  then  to 
Sixth  avenue. 

Bequests  that  express 
trains  on  Brighton 
Beach  line  make  stop  at 
Beverly  Boad  Btation. 

Vibration  caused  by  Ham- 
burg Avenue  cars  pass- 
ing over  defective  track 
in  front  of  house  on 
Cooper  street  between 
Busbwick  avenue  and 
Broadway. 

Complaint  of  reductioii  in 
service  on  Fulton  Street 
elevated  line  from  Utlca 
Avenue,  Sumner  Avenue 
and  Tompkins  Avenue 
stations  during  morning 
rush  hDurs. 

Dangerous  overcrowding  at 
north  end  of  iSlst 
Street  subwav  station 
during  morning  rush 
hours. 

Complaint  of  water  drip- 
ping from  elevated  struc- 
ture at  Liberty  and 
High  streets. 

Evening  theatre  service  on 
West  Farms  and  Morris 
Park  Avenue  lines  in- 
adequate. 

Inconvenience  to  p  a  s- 
s^igers  by  changing 
trainB  at  137  th  Street 
subway  station ;  service 
inadequate  on  Broadway 
division. 

Failure  of  St.  John's  Place 
cars  to  stop  at  Flatbush 
avenue ;  passengers  miss 
connections  with  Long 
Island  Railroad  trains 
on   that  account. 

Complaint  that  Cars  Nos. 
85,  52  and  53  of  the 
Tenth  Avenue  line  were 
in   very  dirty  condition. 

Petition  requesting  trolley 
station  at  Rodney  street, 
Broadway  line. 


Dispositioii 

Satisfied  by  action  of  company  in 
disciplining  conductor. 


Satisfied  by  steps  taken  to  elimi- 
nate danger. 


Satisfied  by  improvements  in  ser- 
vice. 


Closed,  ill  founded,  with  state- 
ment to  complainant  showing 
no  need  for  a  station  at  that 
location. 

Closed,  ill  founded,  with  state- 
ment to  complainant  explain- 
ing transfer  arrangements. 


Covered  by  Case  1847. 


Satisfied  by  repairs  made  by  com- 
pany. 


Dismissed,   upon   report  of  engi- 
neer. 


Satisfied  by  arrangements  to  stop 
trains  at  station  in  such  man- 
ner so  that  there  shall  be  no 
overcrowding. 

Satisfied  by  installation  of  drip 
pans. 


Satisfied  by  increase  in  service. 


Closed,  ill  founded,  upon  report 
of  engineer  showing  service 
adequate. 


Satisfied  by  arrangements  to  stop 
cars  at  that  point. 


Satisfied  by  action  of  company  in 
keeping  cars  clean. 


Covered  by  Case  1814. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 


10572,    Bates . . , 
B.  H.  R.  R.  Co. 


10573.   Millar, 
I.  R.  T.  Co. 


10574.  St.  Jobn 

N.  T.  Consol.  R.  EL 
Co. 


10575.   Braddel 

N.  Y.  Consol.  R.  R. 
Co. 


10576,  Mason 

N.  Y.  Consol.  R.  R. 
Co. 


10577,  Scbendel 

Fifth     Ave.     Coach 

Co. 

10578.  Transit 
Bureau. 

B.,  Q.  C.  ft  Suh.  R. 

R.   Co. 
10570.  Bllssville 

Taxp.  Assn. 
L.  I.  R.  R.  Co. 


10580,  Bernays 

42d  St..  M.  ft  St.  N. 

Ave.  R.  R.  Co. 

10581.  Clancy 

Bk.  ft  No.   River  R. 

R.  Co. 


10582,   Israel 

N.   Y.  Consol.   R.  R. 
Co. 


10583,  Weinberg. . . 
B.  H.  R.  R.  Co. 


10584.  Allied  Bodies 

of  Qreenpolnt. 
B.  H.  R.  R.  Co. 


10585.    Salmore..... 
Manhattan   Delivery 
Co. 


Subject 

Complaint  of  manner  of 
loading  surface  cars  on 
Brooklyn  bridge. 

Abuse  of  Guard  01848  at 
Atlantic  Avenue  station 
of  subway  when  his  at- 
tention  was  called  to  his 
failure   to   open   doors. 

Complaint  of  manner  of 
stopping  Brighton  Beach 
elevated  trains  at  sta- 
tions; of  skipping  of 
stations  between  Church 
avenue  and  Franklin 
avenue  and  of  inade- 
quate service. 

Requests  restoration  of 
B^ulton  Street  elevated 
train  from  Tompkins 
Avenue  station  to  Park 
Row  between  8 :15  and 
8  :40  A.  M. 

Insuflicient  number  of  cars 
t  o  Brighton  Beach 
trains  to  handle  traffic, 
particularly  at  Prospect 
Park  station. 

Inadequate  service  on 
Fifth  avenue  past  72d 
street  between  7  :30  and 
8  A.  M. 

Poor  condition  of  track  on 
Sumner  avenue  between 
Broadway  and  Ellery 
street. 

Blockading  of  Greenpolnt 
avenue,  between  New- 
town creek  and  Review 
avenue,  L.  I.  C.  caused 
by  making  up  of  freight 
trains  on  crossing. 

Noisy  operation  of  Broad- 
way branch  cars  be- 
tween 106th  and  107th 
streets ;  defective  tracks. 

Abuse  of  motorman  No. 
2271  on  a  Brooklyn  and 
North  River  car  at  Hud- 
son street  when  asked  to 
open  door ;  complainant 
has    artificial    leg    and 

?aralyzed  arm. 
Is  attention  to  stench 
emanating  from  toilets 
on  elevated  station  at 
66th  street  a"d  Third 
avenue. 

Flushing  Avenue  surface 
cars  marked  for  Park 
Row  are  turned  back  at 
Brooklyn  bridge. 

Danger  to  pedestrians  by 
storage  of  cars  on  Man- 
hattan avenue  between 
Box  and  Clay  streets 
and  on  Box  street  be- 
tween Manhattan  ave- 
nue and  Commercial 
street. 

Excessive  charge  for  deliv- 
ery of  an  empty  trunk 
from  East  21st  street  to 
East  16th  street  near 
Avenue  **  U."   Brooklyn. 


Disposition 

Dismissed,  handling  of  traffic  on 
Brooklyn  bridge  being  under 
authority  of  Police  Department. 

Satisfied  by  action  taken  by  the 
company. 


Satisfied   by   explanation    of   tho 
company. 


Dismissed,  with  statement  to 
complainant  explaining  opera- 
tion of  trains. 


Covered  by  Case  1847. 


Satisfied  by  promise  of  company 
to   furnish  additional  service. 


Satisfied  by  repairs  made  by  the 
company. 


Satisfied  by  action  of  company  to 
improve  conditions. 


Covered  by  Case  1893. 


Satisfied  by  action  of  company. 


Satisfied  by  action  of  company  to 
remove  cause  for  complaint. 


Dismissed,  upon  statement  of 
company  showing  necessity  for 
occasional  turning  back  of  cars. 

Covered  by  Case  1888. 


Closed,   no  jurisdiction. 
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FUe  No.,  name  of 
complaiDADt  and 
company  com- 
plained against  Subject  Disposition 

10586,  Transit   Inadequate  rush  hour  ser-    Satisfied    by    Installation    of    a 
Bureau.  vice     on     149th     Street       crossover  at  point  suggested. 

N.  Y.  C.  Int.  By.  Co.        crosstown  line ;  suggests 

Installation  of  a  switch 
on  149th  street  west  of 
Third  avenue. 

10587,  Bamett Failure      of      southbound    Dismissed,     with     statement     to 

42d  St.,  M.  &  St.  N.       Broadway     branch     cars       complainant  that  cars  stop  at 

Ave.   B.   B.  Co.           to  stop  at  south  side  of  comer  only  upon  signal. 

118th  street 

10588,  Blohme Noisy  operation  of  Sumner  Satisfied  by  repairs  made  by  the 

B..  Q.  C.  A  Sub.  B.       Avenue     cars     opposite  company. 

B.  Co.  1012      Myrtle      avenue; 

broken  rail. 

10589,  Byrne Poor  service  on  Vanderbllt    Covered  by  Case  1880. 

N.  E.  R.  B.  Co.  Avenue   line   from    Park 

Bow  between  8  and  0  P. 
M. 

10590,  Woodstock   Dangerous     congestion     at    Satisfied  by  arrangements  of  com- 
Taxp.   Assn.  149th    Street  station   of        pany  to  widen  platform  and  to 

I.  B.  T.  Co.                     elevated    line;    suggests  construct  new  stairway. 

guard  rails. 

10501.  People's  Club    Noisy   operation   of   trains  Closed,   111  founded,   upon   report 

of  Bronx  County.        at  Jackson   Avenue  sta-  of  engineer  showing  track  and 

I.   B.  T.  Co.                     tlon   of   subway ;   thinks  rolling  stock  In  good  condition. 

trains  should  run  slow- 
ly. 

10592,  Jolly   et   al.    Petition  requesting  20-mln-  Satisfied  by  action  of  company  to 
N.  Y.  CoDsol.  B.   B.        ute  headway  on  Lexing-  reduce  headway  to  20  minutes. 

Co.  ton  Avenue  elevated  line 

during  early  morning 
hours. 

10593,  Omef Suggests  moving  of  169th    Closed,  111   founded,   upon   report 

I.  R.  T.  Co.  Street    elevated    station        of  engineer  showing  no  warrant 

to    168th    street,    where  for  such  change, 
street  Is  wide. 

10594,  IjeRoy Noise  and  vibration  cans-  Satisfied  by  repairs  made  by  the 

B.  II.  R.   R.  Co.              ed  by  operation  of  cars  company. 

over  defective  track  on 
Nostrand  avenue. 

10595,  Sullivan....    Noisy   operation   of  Tomp-    Closed,  default  of  complainant. 
B.   11.   R.  R.   Co.  kins     Avenue     cars     be- 
tween   McDonough     and 

Decatur  streets ;  defec- 
tive roadbed. 

10596,  McKenna...    Insolence  of  Conductor  No.    Satisfied  by  action  of  company  In 
B.   II.  R.   R.  Co.  1364  on  a  Flatbush  Ave-        disciplining  of  conductor 

nue  car  when  tendered 
$1  bill  f^r  fare. 

10597,  Broas No  trainmen  to  open  slid-    Dismissed,     with     statement     to 

N.  Y.  C.  ft  H.  R.  B.        Ing    doors    when    trains        complainant. 

R.  Co.  arrive  at  Grand  Central 

Station. 

10598,  College  Point    Noed  of  double-tracking  of    Closed,    111   founded,   upon   report 
Committee.  Wbltestone  Branch  from        of    engineer    showing    no   need 

L.  I.  R.  R.  Co.  Corona     to     Wbltestone        for  double-tracking;  new  signal 

-^-^^        -,             .  ^  Landing.                                    system  to  be  Installed. 

10599,  Transit  Refusal  of  ticket  agent  at  Covered  by  Case  1464. 
Bureau.  Franklin  Avenue  station 

N.   Y.  Consol.  B.  B.        of     Lexington       Avenue 
Co.  line  to  give  key  to  toilet. 

10600,  Transit  Irregular      headways      on    Satisfied  by  action  of  company  to 
Bureau.  Morris   Avenue   line   be-        make  service  regular. 

Union  Ry.  Co.  tween     10    A.    M.    and 

4:30  P.  M. 

10601,  Collley Complaint    that    conductor    Closed,   no  Jurisdiction. 

N.  Y..  N.  H.  &  Hart.        on  Train  No.   109,  leav- 

R.  R.  Co.  ing    New     Haven,     took 

mileage  to  Grand  Cen- 
tral Station,  although 
he  told  him  he  was  go- 
ing to  125th  street. 

10602,  ninman Inadequate       service       on    Covered  by  Case  1850. 

N.  Y.  Consol.  R.  B.       Brighton  Beach  elevated 

Co.  line  on  Sundays. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 


10603,   Scbenck. 
N.  Y.  Rys.  Co. 


10604.   Shumway. 
I.  R.  T.  Co. 


10605,  Rose. 

B.  H.  R.  R.  Co. 

10606,  Eggleston. 
I.    R.   T.   Co. 


10607,  Beyer 

B.  H.  R.  R.  Co. 


10608,  Menne . . 
B.  H.  R.  R.  Co. 


10609.  Transit 
Bureau. 

42d  St.,  M.  &  St.  N. 
Ave.  R.  R.  Co. 

10610.  Transit 
Bureau. 

Manli.     &    Qu.    Tr. 
Corporation. 

10611,  Transit 
Bureau. 

Union  Ry.  Co. 

10612,  Transit 
Bureau. 

Union  Ry.  Co. 


10618,  Zevely. 
N.  Y.  Rys.  Co. 


10614,  Citi  spns* 
Assn.  of  Bay 
Ridge. 

N.  Y.  Consol.  R.  R. 
Co. 


10615,    Vernon 

B..  Q.  C.  &  Sub.  R. 
R.  Co. 


10616,  Transit 
Bureau. 

West.    Elec.     R.    R. 
Co. 

10617.  DlMurla 

N.  E.  R.  R.  Co. 


10618,    Schlesinger. . 
N.      Y.      Rys.      Co.; 

Belt      Line       Ry. 

Corporation. 


Subject 

Calls  attention  to  uncom- 
fortable features  on  new 
cars  on  Broadway;  pas- 
sengers would  bave  no 
escape  in  case  doors 
were  out  of  order. 

Slow  movement  of  subway 
trains  between  42d 
Street  and  Jobn  Street 
stations.  , 

Inadequate  service  on  Ful- 
ton Street  surface  line; 
overloading. 

Complaint  of  practice  of 
passengers  oi  standing 
in  front  of  side  doors  In 
subway  trains ;  passen- 
gers bave  to  crowd  to 
get  aboard. 

Calls  attention  to  defec- 
tive switcb  at  Flatbush 
avenue  and  Livingston 
street,  Putnam-Halsey 
Street  line;  cause  of  ac- 
cidents. 

Complaint  of  noise  caused 
by  switcblng  of  Putnam- 
Halsey  Street  cars  in 
front  of  588  Halsey 
street. 

Inadequate  service  on 
Broadway  branch  line  at 
118tb  street ;  overload- 
ing. 

Practice  of  motormen  on 
Qucensboro  Bridge  lo- 
cals to  run  away  from 
waiting   passengers. 

Irregular  headways  on 
Sedgwick  Avenue  line. 

Failure  to  provide  side- 
line signs  on  Bedford 
Park-West  Mt  Vernon 
cars. 

Insufllcient  number  of 
closed  cars  operated  on 
Broadway  -  Amsterdam 
Avenue  Une. 

Crowding  at  Manhattan 
end  of  Brooklyn  bridge 
during  rush  hours ;  sug- 
gests installation  of  es- 
calator from  subway  to 
elevated  line  at  Atlantic 
and  Flatbush  avenues. 

Complaint  of  turning  back 
Rdd  Avenue  car,  marked 
for  Delancey  street  sev- 
eral blocks  beyond 
Ixirlmer  Street  elevated 
station. 

Bedford  Park-East  Mt. 
Vernon  cars  are  held  too 
long  at  Bedford  Park. 


Diaposltloii 

Satisfied  by  statement  to  com- 
plainant showing  provisions 
made  for  opening  of  doors  in 
case  of  emergency. 


Closed,  ill  founded,  upon  report 
of  engineer  showing  physical 
limitations. 

Covered  by  Case  1880. 


Dismissed,  upon  report  of  engi- 
neer showing  diinculty  to  han- 
dle such  a  ntuation. 


Dismissed,     with     statement     to 
complainant. 


Satisfied  by  new  rules  with  re- 
spect to  switching  of  cars  at 
that  point. 


Covered  by  Case  1821. 


Satisfied  by  exercise  of  greater 
care  in  handling  of  passen- 
gers. 

Satisfied  by  explanation  of  com- 
pany showing  cause  oi  irregu- 
lar service. 

Satisfied  by  arrangements  to  pro- 
vide such  signs. 


Closed,   ill    founded,    with   state- 
ment to  complainant. 


Dismissed,  with  statement  to 
complainant  explaining  condi- 
tiona. 


Dismissed,  with  statement  to 
complainant  calling  attention 
to  City  Ordinance  on  the  sub- 
ject. 


Satisfied  by  instructions  to  start- 
er not  to  hold  cars  too  long. 


Noisy    operation    of    Ham-    Satisfied  by  repairs  made  by  the 

burg     Avenue     cars     at        company. 

Johnson    avenue    and 

Navy  street. 
Defective  condition  of    Satisfied   by   Installation   of   new 

crossing  at  Madison  ave-        special  work. 

nue    and    59th     street ; 

noise     caused     by     cars 

passing   over    the    cross- 
ing. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject  Disposition 

10610,    Friedlander.    Excessive  bills  for  steam;    Dismissed,   upon    report   of   engt- 
N.  Y.  Steam  Co.  requests  meter  test.  neer    showing    Inefficient    heat- 

ing system  In  building. 

10620,  Wellbrock. . .    Poor  service  on  the  Hamil-    Covered  by  Case  1880. 
€.  I.  ft  B.  It.  R.  Co.        ton  Ferry  line  to  Hamil- 
ton     ferry      in      the 

morning. 

10621,  Lockwood...     Refusal    to   accept    Broad-    Satisfied  by  pr>mise  of  companies 
B.,  Q.  C.  ft  Sub.  R.        way  line  transfer  either        to   put  In   effect   new   arrange- 

R.  Co.  on  Greenpolnt  line  or  on  ments    for   exchange   of    trans- 

B.  H.  R.  R.  Co.  Crosstown  line.  fers. 

10622,  Abeam Agents   at    City   Island.  Satisfied    by    explanation    of    the 

N.  Y..  N.  H.  ft  Hart.  Pelham      Bay      and     at  company. 

R.  R.  Co.  other  stations  continued 

to  sell  tickets  when 
there  was  a  block  on  the 
line. 

10623,  Transit  Failure  of  motorman  on  Satisfied  by  action  of  company  in 
Bureau.  Ocean    Avenue    Car    No.        disciplining  motorman. 

N.  E.  R.  R.  Co.  509,    bound    for    Broad- 

way ferry,  to  stop  for 
two  Intending  passengers 
at  far  side  of  Rogers 
avenue  and  Sterling 
place. 

10624,  Fisher Poor     service     on     Second    Satisfied    by    statement    of    corn- 
Second    Ave.    R.    B.        Avenue  line  below  Astor        pany    explaining   physical   con- 
Co.  place,    especially    during        ditions. 

morning      and      evening 

rush  hours.  ,        . 

10625,  Cook Complaint  of  operation  of  Dismissed,    upon    report   of   engl- 

N.    Y.    Rys.   Co open  cars  on  Broadway-  neer     showing     difficulties     of 

Columbus     Avenue     line  company     In    changing    equip- 

during  rainy  weather.  ment. 

10626,  Shelboume  Defective  condition  of  Satisfied  by  repairs  made  by  the 
Construction   Co.          tracks  in   front  of   827-  company. 

B.    H.    R.    R.    Co.  820     Nostrand     avenue, 

Brooklyn. 

10627,  Jarvls Complaint  of  condition   of    Satisfied  by  repairs  made  by  the 

B.  H.  R.   R.  Co.  tracks  on  Nostrand  ave-        company. 

nue  between  Winthrop 
and  Fenlmore  streets, 
Brooklyn. 

10628,  Brachold Ralls  at  Ralph  avenue  and    Satisfied  by  repairs  made  by  the 

N.  E.  R.   R.  Co.  Marlon    street    need    re-        company. 

pair. 

10620.    Smith Inadequate  morning  service  Satisfied     by     rearrangement     of 

N.   Y.  Consol.  R.   R.        on     Fulton     Street     ele-  schedule  to  furnish  better  ser- 

Co.                                   vflted  line  at  Grand  Ave-  vice. 

nue  station. 

10630,  Cadwalader  Overcharge  for  steam  at  Satisfied  by  inspection  of  meter. 
Wickersham  ft  838  Fifth  avenue.  New  which  has  been  working  prop- 
Taft.                                York  City.  erly. 

N.  Y.  Steam  Co. 

10631,  Hlghlawn  Transfers  are  not  ex-  Satisfied  by  explanation  of  trans- 
Cltlzens*  Assn.  changed  between   Rogersi        fer  system   to  complainant. 

C.  I.    ft    OravesMid  Avenue    and    Sea     Gate 
Ry.  Co.  lines ;     Inconvenient     to 

passengers. 

10632,  Kanarvogel..    Refusal     of     company     to    Closed,    ill    founded,    with    state- 
I.  R.  T.  Co.  Issue  transfer  from   ele-        ment  to  complainant  that  com- 

vated  to  subway  at  City  penv  is  not  required  by  law  to 

Hall;     was     unable     to  make  such  transfers. 

transfer  at  149t.h  street 

on  account  of  block. 

106,^3.    Bergman Congestion  at   28th   Street  Dismissed,     with     statement     to 

I.  R.  T.  Co.                      station  of  Third  Avenne  complainant  advising  of  recon- 

elevated ;  only  one  stair-  struction  work. 

way. 

10634,    Hayes Ijong    headways    on    Nos-  Dismissed,    upon    report   of   engl- 

B.  H.  R.  R.  Co.              trand      Avenue     shuttle  neer  showing  service  adequate 

line.  for  traffic  handled. 

1063.*;.       Transit    Inadequate          northbound  Satisfied   by   promise  of  coronany 

Bureau.                           service  on  Third  Avenue  to  operate  additional   service. 
I.   R.  T.  Co.                      elevated     line     Saturday 

afternoons. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

10687,       Transit 

Bureau. 
N.  Y.  Rys.  Co. 


10638.  Non-Smoken* 
ProtectlTe  League. 
L.  I.  K.  U.  Co. 


10630.    Hull 

B.  H.  R.  R.  Co. 
B.,  Q.  C.  St  Sub.  R. 
R.  Co. 


Subject 

Need  of  additional  serrice 
on  Sixth  and  Amsterdam 
Avenue  surface  line, 
northbound,  between 
7:30  and  8:15  A.  M. 
and  southbound  between 
6  and  6  :45  P.  M. 

Complaint  that  cars  on 
North  Side  division  used 
as  smokers  on  one  run 
are  put  in  regular  serv- 
ice on  next  run  with  all 
vile  odors  that  go  along 
with  smoking. 

Complaint  that  a  conduc- 
tor on  a  Greene  and 
Gates  Avenue  car  issued 
wrong  transfers,  which 
were  refused  on  Broad- 
way car. 

10640,  Mathison . . .    Complaint     of     impassable 
So.   Bk.   Ry.   Co.  condition  of  crossings  on 

Norton's  Point  line 
above  23d  street. 

10641,  Marx      &    Unable    to    transfer  from 
Rawolle.                         Flatbush     Avenue  cars 

B.  H.  R.  R.  Co.  and   Fulton    Street  cars 

to  Hicks  Street  cars. 

10642,  Rasmus Insolence  of  Guard  8501  on 

I.   R.   T.   Co.     •        •      a  Third  Avenue  elevated 

train  when  asked  what 
the  next  station  is. 

10643,  Kronold Failure    to   operate   closed 

N.  y.  Rys.  Co.  cars  on   Lexington  Ave- 

nue surface  line. 

10644,  Bodevin Complaint  of  turning  back 

C.  I.  St  B.  R.  R.  Co.        Smith    Street    cars    and 

Franklin  Avenue  cars  at 
Park  Circle. 

10645,  Tieman Annoyance   caused   by   use 

I.  R.  T.  Co.  of      turnstile      at      58d 

Street  uptown  station  on 
Sixth  Avenue  elevated 
line. 

10646,  Devlin. ...        No     train     from     Jamaica 
L.  I.  R.  R.  Co,  stopping     at     Woodside 

between  6:46  and  8:07 
A.  M. 

10647,  Melvin Refusal  to  exchange  trans- 

N.  E.  R.  R.  Co.  fers  between   St.   John's 

Place  and  Bergen  Street 
lines  at  Buffalo  avenue. 

10648,  Stimpson....    Was  outrageously  insulted 
C.  I.  &  B.  R.  R  Co.       and  abused  by  Conductor 

No.  4800  on  Smith  Street 


Disposition 
Satisfied  by  Increase  in  service. 


Closed,  ill  founded,  upon  report 
of  engineer  showing  that  cars 
are  cleaned  and  ventilated  at 
end  of  each  run. 


Satisfied  by  action  of  company  to 
reimburse  complainant  for  ex- 
tra fare  paid. 


Closed,  no  Jurisdiction. 


Satisfied  by  new  transfer  system 
under  which  the  desired  trip 
could  be  made. 

Satisfied  by  action  taken  by  the 
company. 


Dismissed,     with 
complainant. 


statement     to 


10649,  Duffy 

N.  Y.  Consul.  R.   R. 

Co. 
B.   H.   R.   R.  Co. 

10650.  Dutch    Kills 
Citizens'  Assn. 

Third  Ave.  Ry.  Co. 
Belt  Line  Ry.  Corp. 

10651.  South  Osone 
Park  Assn. 

N.  y.  &  L.  I.  Tr.  Co. 

10652,  Schulman. . . 
Second    Ave.    R.    R. 

Co. 


10653,   Slelcher. 
I.   R.   T.    Co. 


car. 

Poor  service  on  Fifth  Ave- 
nue -  Bay  Ridge  elevated 
line  and  on  Third  Ave- 
nue surface  line. 

Requests  direct  exchange 
of  transfers  between 
Long  Island  City  and 
59th  Street  croestown 
cars. 

Failure  of  company  to  lay 
dost  on  Brooklyn- 
Mineola  line  as  required 
by  franchise. 

Congestion  and  annoyance 
caused  by  turning  back 
of  Second  Avenue  cars  at 
Canal  street  and  Bowery. 

Suggests  more  numerous 
and  more  explicit  signs 
at  Grand  Central  sub- 
way station. 


Covered  by  Case  1880. 


Satisfied  by  explanation  to  com- 
plainant. 


Satisfied  by  arrangements  to 
stop  Train  No.  1717  at  7  :19  A. 
M. 

Closed,  ill  founded,  with  state- 
ment to  complainant  explain- 
ing transfer  arrangements. 

Dismissed,  with  statement  to 
complainant  that  Commission 
has  no  authority. 

Covered  by  Cases  1880  and  1882. 


Dismissed,  upon  report  of  engi- 
neer snowing  difBcultles  m- 
volved. 


Covered  by  Case  1849. 


Closed,  iU  founded,  with  state- 
ment to  complainant  showing 
that  conditions  at  that  point 
are  not  unusual. 

Satisfied  by  action  of  company  to 
equip  station  with  additional 
signs. 
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File  No.,  name  of 
compUilnant  and 
company  com- 
plained against 

10654,    Irwin 

N.  Y.  Consol.  R.  R. 
Co. 


10655,   Coolidge. . . . 
N.  T.  Coneol.  R.  R. 
Co. 


10656,  Dept.  of  Pub. 

WkB.,   Brooklyn. 
Bo.  Bk.  Ry.  Co. 


10657,  Equipment 
Inspection  Bureau. 

B.,  Q.  C.  A  Sub.  R. 
R  Co. 

10658,  Famham. . . . 
N.  T.  Consol.  R.  R. 

Co. 


10659,  Sontherland. 
N.  Y.  Consol.  R.  R. 

Co. 

10660,  Goodwin. . . . 
N.  Y.  Rys.  Co. 


10661,  Whlston.... 
N.  Y.  Consol.  R.  R. 

Co. 

10662,  Wblte 

N.  Y.,  N.  H.  k  Hart 

R.  R.  Co. 
10668,    Wblgelt.... 
R.  I.  Ry.  Co. 


10664,   Ormsbee. . . . 
N.  Y.  Rys.  Co. 


10665.  Jamaica  CI tl- 
sens*  Assn. 

Manb.    A    Qu.    Tr. 
Corporation. 

10666,  Doemberg  ft 
Goodman. 

Belt  Line   Ry.  Corpn. 


10667.    East    Bronx 
Prop.  Own.  Astn. 
I.  R.  T.  Co. 


10668,  Btlnson 

Flftb     Ave.     Coach 
Co. 

10660,     Transit 

Bureau. 
Flftb     Ave.     Coach 

Co. 


Subject 

Disagreeable  practice  of 
having     gates     slammed 

Just  as  passengers  board 
Brighton  Beach  trains  at 
Park  Row. 

Requests  connection  be- 
tween Fulton  Street  sta- 
tion of  Fifth  Avenue 
elevated  line  and  Flat- 
bush  Avenue  station  of 
Fulton  Street  elevated 
line,  and  transferring 
allowed. 

Calls  attention  to  condi- 
tion of  crossing  on  Nor- 
ton's Point  line  at  West 
30th  street,  also  at  other 
points  on  line. 

Broken  rail  on  Reld  ave- 
nue opposite  north  curb 
line  of  Lafayette  avenue, 
also  a  bad  Joint  on 
southbound  track. 

Requests  transfers  from 
westbound  Sea  Beach 
cars  to  southbound  West 
End  trains  and  vice 
versa. 

Lack  of  ventilation  in 
Myrtle  Avenue  elevated 
trains. 

Refusal  to  accept  116th 
Street  crosstown  trans- 
fers to  northbound  car 
at  8th  avenue. 

Inadequate  exit  facilities 
during  rush  hours  at 
Prospect  Park  station  on 
Brighton  Beach  line. 

Requests  restoration  of 
11 :52  P.  M.  train  leav- 
ing Pelham. 

Protests     against     making 

gissenger  platform  at 
t.  George  depot  a 
freight  station  for  the 
U.   S.  Express  Co. 

Failure  of  14th  Street- 
Willlamsbnrg  Bridge 
cars  to  stop  at  Clinton 
street  to  take  on  pas- 
sengers. 

Requests  extension  of 
Thompson  Avenue  line  to 
Jamaica  station  as  re- 
quired by  franchise. 

Crossover  at  Avenue  "  D  '• 
and  Eighth  street  is  six 
Inches  above  car  trnrk.s; 
dangerous  to  vehicular 
trafDc. 

Requests  that  railings  be 
placed  along  narrow 
part  of  platform  at 
140th  Street  elevated 
station. 

Danger  to  passengers  who 
attempt  to  stand  up 
while  'buses  pass  under 
elevated   structures. 

Inadequate  service  on 
Fifth  Avenue  line. 


Disposition 
Covered  by  Case  1847. 


Dismissed,  with  statement  to 
complainant  advising  of  third- 
tracking  plans. 


Closed,  no  Jurisdiction. 


Satisfied  by  repairs  made  by  the 
company. 


Satisfied  by  explanation  of  com- 
pany. 


Satisfied  by  action  of  company  to 
Improve  conditions. 

Closed,    ill   founded,   with    state- 
ment to  complainant. 


Satisfied  by  opening  of  a  second 
stairway  to  care  for  the  traffic 


Satisfied  by  restoration  of  train 
desired. 

Satisfied  by  new  arrangements  so 
that  handling  of  express  mat- 
ter may  be  carried  on  without 
Interference  with  passengers. 

Dismissed,  upon  report  of  engi- 
neer. 


Dismissed,  upon  report  of  engi- 
neer showing  litigation  In- 
volved. 

Satisfied  by  removal  of  crossover. 


Satisfied  by  widening  of  platform 
and  construction  of  new  stair- 
way. 


Satisfied  by  precautionary  meas- 
ures  adopted  by  the  company. 


Closed,  ill  founded,  upon  report 
of  engineer  riiowing  service 
sufficient 
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Kile  No.,  name  of 
complainant  and 
'company       com* 
plained  against  Subject  Dlspositloii 

10670,  Todd  &  Co..    Dangerous      condition      of    Satisfied  by  removal  of  crossover. 
Bolt  Line   Ry.  Corpn.        crossover    at     Eighth 

street  and  Avenue  "  D  '* ; 
dangerous  to  send  a 
loaded  truck  through  the 
street 

10671,  O'ConneUi..    Delays  to   Third  Avenue  ele-    Satisfied  by  explanation  of  com- 
I.  R.  T.  Co.  vated  trains  from  Bronx        pany. 

Park ;  failure  to  an- 
nounce delays. 

10672,  Laurel    Hill    Inadequate  service  on  Cal-    Covered  by  Case  1848. 
Imp.   Assn.  vary    line ;    long    bead- 

N.    Y.   &  Q.   C.   Ry.  ways. 
Co. 

10673,  Wood Long     headways     between    Cbsed,   ill   founded,   upon   report 

Third  Ave.  Ry.  Co.  cars     on     125th     Street        of  engineer  showing  10-mlnute 

crosstown    line    after    1        headway  operated  during  night. 
A.   M. ;   had   to  wait  30 
minutes  in  rain  for  car. 

10674,  0*Ncil Refusal  to  accept  transfer    Closed,    ill    founded,    with    state- 
Union  Ry.  Co.  from     elevated     line    at        ment    to   complainant   advising 

155th  street  and  Eighth  that  Commission  has  no  aath- 

avenue    to    West    Farms  ority     with     respect     to     such 

car  going  up  the  hill  t)  transfers. 
Amsterdam   avenue. 

10675,  Dunbar Practice      of      guards      at  Satisfied  by  action  of  company  to 

N.   Y.  Consol.   R.  R.        Canal   Street   station   to  discontinue  the  practice. 

Co.  lock  front  door  of  front 

car  on   trains. 

10676,  Ulblg .Complaint  of  operation  of    Satisfied  by  company  answer. 

N.  Y.  Rys.  Co.  open  cars  on  Fourth  and 

Madis>n   Avenue  line. 

10677,  Jennings...    Suggests    operation    of    Closed,    ill    founded,    with    state- 
I.    R.  T.   Co.  Broadway   subway        ment  to  complainant  that  such 

trains,  coming  from  242d  operation     would     not     be 

street,  direct  from  181st  justified, 
street     to     06th     street 
without   a   stop. 

10678,  Transit    Failure  of  Car  No.  2788  of  Satisfied  by  the  discipline  admln- 
Bureau.                           Park  Avenue  line  to  stop  istered  to  employee  concerned. 

N.  E.  R.  R.  Co.  for    an    old    woman    at 

Sumner  avenue. 

10679,  Transit    Overloading  on  Bronx-Van    Dismissed,     upon     statement     of 
Bureau.  Cortlandt   Park   line   be-        company    snowing    overloading 

N.  Y.  C.  Int.  Ry.  Co.        tween  5  and  5  :30  P.  M.        only  temporary. 

10680,  Dorian Complaint    that   tracks   on    Satisfied   by  repairs  made  at  all 

B.,  Q.  C.  &  Sub.  R.        all      surface      lines      at        crossings. 

R.  Co.  points  where   they  cross 

C.  I.  &  B.  R.  R.  Co.        Bedford    avenue    are    in 

poor  condition. 

10681,  Woman's    Suj;f?ests  slow  operation  of    Dismissed,     with     statement     to 
Municipal  League.        subway    trains    as    they        complainant    explaining    condi- 

I.  R    T.  Co.                      take  the  curve  between  tions. 

Hoyt  and  Nevins  streets. 

10682,  Fradenburgh    Franklin     Avenue     cars  Satisfied      by     company     answer 
C.  I.  &  B.  R.  R.  Co.        marked    for    Psrk    Circle  showln?     delays     at      Eastern 

arc     continually     turned  parkway, 
back  at  car  barns. 

10683,  Dorn Vibration  of  subway  trains  Satisfied  by  repairs  made  by  the 

1.  K.  T.  Co.                         near     449     East     140th  lompany. 

strept  caused  by  defec- 
tive track. 

10684,  O'Grady....    Filthy    condition    of    Cars    Satisfied  by  answer  of  company. 
N.   E.    R.    R.   Co.  Nos.     3130.     3129     and 

3128  of  Bergen  Street 
line. 

10685,  Farely Annoyance  by    ringing    of    Satisfied  by  new  arrangements  as 

N.  Y.  Consol.  R.  R.        gong    at  Brldere    Street         to  ringing  of  gong. 

Co.  station  of   Myrtle  Avenue 

elevated  line. 

10686,  D e  p  t.     of    General   complaint  of  con-    Dismissed,   upon   report   of   engl- 
Ilealth.  dition  of  toilets  at  sub-        neer. 

I.   R.  T.  Co.  way    and    elevated    sta- 

tions. 

10687,  Asche Requests     more     through    Covered  by  Case  1880. 

N.  E.  R,   R.  Co.  service     on     Sf.     .Tohn's 

IMace  line  to  Park  Row. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 


10088,    Uirscb.. 
N.   Y.   Kya.   Co. 


10689,   Walter. 
N.  Y.  Ry8.  Co. 


10690.   Whitney 
I.   R.   T.   Co. 


10691,  Goldschmidt 
L.  I.  R.  R.  Co. 

10692.  Transit 
Bureau. 

N.  T.  Consol.   R.  R. 
Co. 


10693.  Anderson. . . . 
I.  R.  T.  Co. 


10694,  Anderson.... 
N.   Y.  Consol.  R.  R. 
Co. 


10695,  Anderson 

N.  Y.   Consol,   R.   R. 
Co. 


10696,     Rogers, 
N.  Y.  Rys.  Co. 


10697,    Schaefer. 
li.  I.  R.  R.  Co. 


10698,    Haslop. 
N.  Y.  Rys.  Co. 


10699.  Transit 
Bureau. 

N.  B.  R.  R.  Co. 

10700,  Egan  et  al . . 
I.  R.  T.  Co. 


10701.  Fisher  Bros. 
I.  B.  T.  Co. 


10702,    Crane. 
1.  R.  T.  Co. 


Subject 

Defective  condition  of  east* 
bound  track  in  front  of 
253    East    86th    street; 
noise  very  annoying. 
Calls     attention      to     un- 
healthy features  of  new 
cars    on    Broadway- 
Columbus     Avenue     and 
Broadway    •    Amsterdam 
Avenue  lines. 
Suggests  operation  of  local 
trains     from      Dyckman 
street  in  Broadway  sub- 
way   during    morning 
rush    hours,   also   opera- 
tion   of    expresses    from 
187  th     street     to     96th 
street  without  stops. 
Inadequate  service  on   Var 
Rockaway     division; 
overloading. 
Inadequate    exit    facilities 
at  Atlantic  Avenue   sta- 
tion of  Fifth  Avenue  ele- 
vated     line,      especially 
during    Sundays    and 
holidays. 
Congestion   at   72d    Street 
station  of  subway  could 
be  obviated  if  doors  were 
changed     so     that     two 
right-hand    diors    wonld 
open  out  and  two  others 
open  in. 
Fsilure  of-  platform  men  at 
Lexington     Avenue     ele- 
vated  platform   at   Park 
Row  to  exert  themeelv«8 
so    as    to    relieve    con- 
fusion. 
Water    collects    In    depres- 
sion    in     pavement     at 
foot     of     Reid     Avenue 
stairway,   caused   by   de- 
fective leader  on  station. 
Great   congestion   at   West 
23d   Street   ferry  caused 
by   use   of   P.   A.   Y.   B. 
cars  on  23d  Street  cross- 
town  line. 
Requests  that  some  of  the 
Rockaway    Beach    trains 
stop  at  Railroad  avenue 
during  summer. 
Complaint  that  Ninth  .\ ve- 
nue    cars     are     turned 
back   at    58d    street   in- 
stead   of    continuing    to 
65th    street. 
Inadequate    service    on 
Fifth      Avenue      surface 
line. 
Petition  roouesting  station 
at      187th      street      and 
Washington    avenue    on 
Third    Avenue    elevated 
line. 
Damage  caused  by  rowdies 
riding  on  rear  platforms 
of     Third     Avenue     ele- 
vated   trains;   have   had 
windows     br^en     many 
times. 
Inadequate  toilet  rooms  at 
72d     Street     station     of 
subway. 


Disposltkm 

Satisfied  by  repairs  made  by  the 
company. 


Dismissed,   upon   report  of   engi- 
neer. 


Closed,  ill  founded,  with  state- 
ment to  complainant  explaining 
conditions. 


Satisfied  by  promise  of  company 
to   put  on  additional   service. 

Dismissed,  upon  report  of  engi- 
ner  showing  exit  stairway  now 
opened  Sunday  afternoons. 


Closed,  ill  founded,  upon  report 
of  engineer  showing  imprac- 
ticability  of  suggestion. 


Satisfied  by  new  arrangements  so 
as  to  relieve  congestion. 


Satisfied     by     repairs     made     by 
company. 


Dismissed,   uoon   report   of   engi- 
neer. 


Satisfied     by     arrangements     to 
stop  certain  trains. 


Covered  by  Case  1821. 


Satisfied  by  promise  of  company 
to  operate  additional  service. 

Closed,  dormant 


Satisfied    by    measures    taken    by 
company   to  curb  the  practice. 


-Satisfied      by      construction      of 
additional  toilets. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

10703,    Patten 

B.,  Q.  C.  &  Sub.  R. 
R,  Co. 


10704.     Wilkinson.. 
Manb.    &    Qu.     Tr. 
Corpn. 


10705,   Zarabar. 
N.   y.   Rys.  Co. 


10706,  West     End 
Board  of  Trade. 

N.  Y.  Consol.  R.  R. 

Co. 
B.  U.  R.  R.  Co. 

10707,  Johnson.... 
N.  y.  Rys.  Co. 

10708,  Tiernan .... 
I.  R.  T.  Co. 


10700,   Landsman . . , 
B.  H.  R.  R.  Co. 


10710.    Halley. 
I.  R.  T.  Co. 


10711.   Bergson.... 
Third  Ave.  Ry.  Co. 


10712,       Transit 

Bureau. 
I.  R.  T.  Co. 

10718.    Welse 

N.  Y.  C.  Int.  Ry.  Co. 


10715.  Equloment 
Inspprtlon  Bureau 

N.    Y.    &   Q.   C.   Ry. 
Co. 

10716.  Transit 
Bureau. 

N.    Y.    &   Q.    C.    Ry. 
Co. 

10717,  Transit 
Bureau. 

N.   Y.   Consol.   R.   R. 
Co. 

10718,  Rose 

Fifth     Ave.     Coach 

Co. 


10719.     Harris 

Adams  Express  Co. 
Amer.   Express  Co. 


Subject 

Failure  of  Jamaica  Avenue 
line  cars  running 
through  Fulton  street. 
Jamaica,  to  make  con- 
nections with  cars  of 
Manhattan  &  Queens 
Traction  Corp.  running 
through  Queens  boule- 
vard. 

Refusal  of  Conductor  No. 
42  to  let  down  two  seats 
at  side-door  to  accommo- 
date two  ladies. 

Long  headways  on  Eighth 
Street  crosetown  line  to 
East  Tenth  Street  ferry. 

Congestion  at  65th  Street 
terminal  of  Bay  Ridge 
elevated  line  and  65th 
Street-86th  Street  line; 
also  on  36th  Street  sta- 
tion. 

Long  headways  on  Eighth 
Street  crosstown  Una 

Failure  to  make  announce- 
ment when  train  was  to 
skip  53d  Street  station 
of  Sixth  Avenue  elevated 
Une. 

Complaint  of  turning  back 
16th  Avenue  car  at  20th 
street,  although  marked 
for  65th  street. 

Poor  local  service  in  sub- 
way on  Sundays; 
waited  6  minutes  at 
Grand  Central  Station 
for   southbound    local. 

Insolence  of  Conductor  No. 
55  on  a  B  roa  d  way- 
Kingsbridge  car.  who  de- 
manded that  fares  be 
paid  a  second  time. 

Overloading  of  Third  Ave- 
nue elevated  trains  to 
Bronx  Park  Sunday 
afternoons. 

Noise  of  Bronx-Van  Cort- 
landt  Park  cars  when 
crossing  225th  Street 
bridge;      many      flat 

Operation  of  Car  No.  286 
of  84th  Street  shuttle 
line  at  12  :20  A.  M.  with- 
out a  headlight. 

Irregular  headways  be- 
tween 2  and  8  P.  M.  on 
Flushing  line. 

Overloading  on  Fifth  Ave- 
nuo.  Culver  and  West 
End  lines;  long  head- 
ways. 

Crowding  for  seats  on 
'buses  at  Washington 
square  in  evening  rush 
hours. 

Refusal  of  companies  to 
make  deliveries  to  his 
home  at  18  Lincoln 
Heights.  Bronx  River 
road.  Yonkers. 


Disposition 

Satisfied  by  orders  that  car* 
shall  make  connections  as 
nearly  as  possible. 


Satisfied  by  answer  of  company. 


Covered  by  Case  1846. 


Closed,  ill  founded,  upon  report 
of  engineer  explaining  physical 
conditions. 


Covered  by  Case  1846. 

Satisfied     by     discipline     admiO' 
istered  by  company. 


Satisfied   by  answer  of  company 
giving  reason. 


Closed,  111  founded,  upon  report 
of  engineer  showing  service 
adequate. 


Satisfied      by      explanation      of 
company. 


Satisfied    by   increase   in   service 
operated. 


Satisfied  by  action  taken  to  pre- 
sent noise  complained  of. 


Dismissed,   upon   report   of  engi- 
neer. 


Dismissed,   upon   report   of   engi- 
neer. 


Dismissed,   upon   report   of   engi- 
neer. 


Satisfied  by  new  arrangements 
for  loading  of  *buses  at  that 
point. 

Closed,  no  Jurisdiction. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject  Disposition 

10720,  Transit    Report    showlngr    delay    to    Satisfied    by    disciplinary    action 
Bureau.  Broadway  train  at  I37th        taken  by  company. 

I.  R.  T.  Co.  street   caused    by   ticket 

agent  puUlng  out  cur- 
rent switch,  wfaldi  cut 
off  power  from  third 
rail. 

10721,  Olsen Abuse    of    Conductor    No.    Satisfied    by   action    of   company 

N.  T.  Rys.  Co.  4826     on     14th     Street        In   disciplining   conductor   con- 

crosstown  car  when  she        cemed. 
asked  him  a  question. 

10722,  Hunt Refusal    to    Issue   transfer    Covered  by  Case  1801. 

B.  H.  R.  R.  Co.  on  Fulton  Street  line  for 

use  on  Smith  Street  line. 

10728,  Uimann Failure  of  16th  Street  sur-    Satisfied  by  answer  of  company. 

N.  B.  R.   R.  Co.  face     car    to    stop    for 

transferring  passengers 
from  Fifth  Avenue  sur- 
face line. 

10724,  Byrne Complaint  of  operation  of    Satisfied  by  company  answer. 

N.  T.  Consol.  R.  R.        an  open  car  on  a  Fifth 

Co.  Avenue-Bay   Ridge  train 

leaving  65th  street. 

10725,  Schneider-   Filthy  condition  of  Brlgh-    Satisfied  by  steps  taken  by  com- 
wlnd.  ton    Beach    train    when        pany  to  keep  trains  clean. 

N.  Y.  Consol.  R.  R.  they  leave  Coney  Island. 
Co. 

10726,  Gager Danger  to  pass  engers    Dlmnlssed,     with     statement     to 

I.  R.  T.  Co.  caused  by  gap  at  south-        complainant  showing  efforts  to 

bound    14th    Street   sta-        devise    some    means    to    make 
tlon  of  subway  between        conditions  safe, 
car  platform  and  station 

Slatiorm. 
_     _  By  operation  of  Myrtle    Satisfied     by     arrangements     to 

N.  T.  Consol.  R.  R.       Avenue    elevated    trains        grease    wheels    as    they    pass 
Co.  around  curve  at  Myrtle        curve,  by  a  device  Installed  on 

avenue     and     Adams        trains, 
street. 
10728,       Transit   Inadequate    service    on    Covered  by  Case  1880. 

Bureau.  Hamburg     Avenue     line 

N.  E.  R.  R.  Co.  on   Sundays. 

10730,   Geifken Missiles    thrown    by    pas-    Satisfied   by  answer  of  company 

N.  Y.  Consol.  R.  R.        sengers    riding    on    rear        promising  to  break  up  practice. 
Co.  platform  of  trains  cause 

damage. 
10782,       Transit   Overloading  on  103d  Street    Satisfied   by  answer  of  company 
Bureau.  crosstown  line.  showing     overloading     due     to 

Union  Ry.  Co.  exceptional  conditions. 

10733,    Dempsey....    Complaint  that  all  lines  In    Closed,   ill  founded,   upon   report 
Unl(m  Ry.  Co.  Bronx     carry     Improper        of   engineer  showing   no   foun- 

destination  mgns,  esped-        dation  for  complaint, 
ally  on  Sedgwick  Avenue 
and    St.    Ann's    Avenue 
cars. 

10784,    Bartlett Poor    service    on    Atlantic    Satisfied     by     Improvements     in 

L.   T.  R.  R.  Co.  division  at  Bellalre.  service. 

10735,  Thompson...    Complaint  of  operation  of    Dismissed,     with     statement     to 
N.  Y.  Rys.  Co.  open  cars  on  Broadway-        complainant. 

Amsterdam  Avenue  line. 

10736,  Washington   Operation     of     open     cars    Dismissed,     with     statement     to 
Hts.  Taxp.  Assn.         during    cold    and    Incle-        complainant. 

N.  Y.  Rys.  Co.  ment  weather. 

Third  Ave.   Ry.   Co. 

10737.  Koehler Impossible     to     sleep     at    Dismissed,     with     statement     to 

N.  Y.,  N.  H.  &  Hart.        night   because   of   steam        complainant  pointing  out  that 

R  R.  Co.  engines    pulling    freight        Commission    has    no    authority 

trains     in     yards     near        in   view   of   recent   decision   of 
Hunt's  Point.  Appellate  Division. 

10738.  Rhodes Interference      with       pas-    Satisfied   by    oromlse   of   grocery 

I.  R.  T.  Co.  sengers    by     storing    of        company     to    clear    space     of 

grocery  goods  at  top  of        grocery  goods  in   future, 
stairway  at  Hoyt  Street 
station  of  subway. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

1073D.  Clark  et  al. 
L.  I.  R.   U.  Co. 


10740.   Bnihn.. 
B.  H.  R.  B.  Co. 


10741.   Levine. 
I.  R.  T.  Co. 


10742,       Transit 

Bureau. 
Union  Ry.  Co. 


10743.  Transit 
Bureau. 

N.   Y.   *  Q.   C.   By. 
Co. 

10744.  Transit 
Bureau. 

N.   T.   A  Q.  a   Ry. 
Co. 

10745.  Transit 
Bureau. 

B.  H.  R.  R.  Co. 

10746.  Transit 
Bureau. 

N.   Y.   *  Q.   C.    Ry. 
Co. 

10747.  Earle 

N.  Y.  &  North  Shore 

Tr.  Co. 


10748,   Wtalston.... 
B.  H.  R.  R.  Co. 


10749.  Payne 

L.  I.  R.  R.  Co. 

10750.  Flushing 
Park  Civic  Assn. 

N.    Y..&  Q.   C.   Ry. 

COl 

10751.  Anthony.... 
N.  Y.  Rys.  Co. 

10752.  Transit 
Bureau. 

N.   Y.  St  Q.    C.   Ry. 
Co. 

10753.  Transit 
Bureau. 

N.  Y.  Consol.  R.  R. 
Co. 

10754.  Transit 
Bureau. 

C.  I.  &  B.  R.  R.  Co. 

10755.  Transit 
Bureau. 

B.  H.  R.  R.  Co. 


Subject 

IVtition  protesting  against 
operation  of  steam 
engines  on  ash  trains, 
going  to  Ridgewood* 
dump  during  night ;  also 
against  use  of  soft  coal. 

Noise  and  vibration  caused 
by  Flushing  Avenue  cars 
operating  over  defective 
track  near  33  Junction 
avenue.  Corona,  L.  I. 

Failure  to  operate  fans  in 
subway  cars. 


Report  that  Car  No.  137 
of  Westchester  Avenue 
line  had  headlight  on 
wrong  end  ot  oar,  and 
that  it  carried  wrong 
destination  sign. 

Inadequate  service  on  34th 
Street  shuttle  line  Sat- 
urday afternoons. 

Inadequate  service  on 
Flushing  line  during 
uDn-rush  hours,  past 
Woodside  Barns. 

Inadeouate  s  e  r  v  ic  e  on 
L<orimer  Street  line  on 
Sundays. 

Inadequate  s  e  r  v  le  e  on 
College  P<^t  line. 


Requests  that  cars  of 
Flushing  -  Bayside  line 
stop  at  Bayside  avenue. 
Instead  of  in  front  ot 
his  house  on  Crocheron 
avenue,  where  waiting 
passengers  make  practice 
of  throwing  peanut 
shellB,  etc. 

Complaint  that  conductor 
on  a  Green  and  Gates 
Avenue  car  gave  him 
wrong  information  as  to 
use  of  transfer  on  Flat- 
bush- Seventh  Avenue 
car. 

Overloading  on  train  from 
Pennsylvania  station  for 
Jamaica  at  0  A.  M. 

Refusal  to  accept  transfer 
from  34th  Street  ferry 
shuttle  line  on  Flushing 
car. 

Inadequate  s  e  r  v  ic  e  on 
14th  Street  croestown 
line  east  of  Avenue  "  A.** 

Inadequate  s  e  r  v  ic  e  on 
RavenRW9od  line  toward 
34th  Street  terry. 

Lack  of  ventilation  in 
Lexington  Avenue  ele- 
vated trains  leaving 
Franklin  Avenue  station. 

Inadequate    s  e  r  v  ic  e    on 

Smith     Street     line     on 

Sundays. 
Insufficient  service  on  both 

branches     of      Nostrand 

Avenue  line. 


Disposition 

Satisfied  by  instructions  to  em- 
ployees to  make  as  little  noise 
as  possible,  also  by  efforts  to 
remedy   smoke   nuisance. 


Satisfied  by  repairs  made  by  the 
company. 


Closed,  ill  founded,  with  state- 
ment to  complainant  that  fans 
are  operated  accoiding  to  oat- 
side  temperature. 

Satisfied  by  rigid  instructions 
issued  to  employees  to  observe 
rules  of  company. 


Covered  by  Case  1848. 


Covered  by  Case  1848. 


Covered  by  Case  1880. 


Covered  by  Case  1848. 


Satisfied  by  agreement  of  com- 
pany t9  change  stopping  place 
of  cars  so  that  there  shall  not 
be  any  interference  with  com- 
plainant's house. 


Satisfied  by  answer  of  company. 


Satisfied  by  promise  of  company 
to  add  another  car  to  train. 

Dismissed,    with    explanation    to 
complainant. 

Dlsmijised,    upon    report   of  en^ri- 
neer  showing  service  adequate. 

Covered  by  Case  1848. 


Dismissed,  upon  statement  of 
company  that  trainmen  have 
been  cautioned. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 
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Vl]e  No.,  name  of 
complainant  and 
company  com- 
plained against 

10756,  Transit 
Bureau. 

N.  T.  Consol.  B.  B. 
Co. 

10757,  Soberer 

D»  o.»  B»  B*  Co*  I  Bat 

Q.  C.  *  Sub.  R. 
B.  Co. ;  C.  I.  A  B. 
B.   B.  Co. 


10758,  Bottenberg. . 
L.  I.  B.  B.  Co. 


10759,    Loeb.. 
L.  I.  B.  B.  Co. 


10760.    Dobbs 
I.  B.  T.  Co. 


10761.  Metropolis 
Land  Co. 

N.  Y.  &  L.  I.  Tr.  Co. 

10762,  Transit 
Bureau. 

N.  E.  B.  B.  Co. 

10763.  Transit 
Bureau. 

N.   Y.   &   Q.   C.   By. 
Co. 

10764,  Fire  Dept... 
N.  T.  Consol.  B.  B. 

Co. 


10765,    Unger 

N.  Y.  Consol.  B.  B. 
Co. 


10766.   Stem 

Tblrd  Ave.  By.  Co. 
N.  Y.  Bys.  Co. 


10767,  O'Neill... 
L.  I.  B.  B.  Co. . . 


10768,  Flaglor. . 
B.  H.  B.  B.  Co. 
N.  E.   B.    B.  Co. 


10769,  Upper  North 
Beach  Prop.  Own. 
&  Bus.  Men*s 
Assn. 

B.  H.  B.  B.  Co. 

10770,  Cleaveland.. 
N.  T.  C.  Int.  By.  Co. 


10771,  Voute.. 
N.  Y.  Bys.  Co. 


10772.   Myers.. 
L.  I.  B.  B.  Co. 


Subject 

Inadequate  s  e  r  v  ic  e  on 
Fifth  Avenue  elevated 
lines   on   Sundays. 

Noisy  operation  of  can  on 
(lates  avenue  between 
Franklin  avenue  and 
Broadway;  also  on 
Jamaica  avenue;  re- 
quests extension  of 
Greenpoint  line  across 
Queensboro  bridge. 

Unjust  charge  of  10  cents 
for  fare  on  local  trains 
from  East  New  York  to 
Flatbush  avenue,  where- 
as charge  on  express 
trains  is  5  cents. 

Befusal  of  company  to 
issue  duplicate  school 
ticket,  which  was  lost. 

Noisy  operation  of  Third 
Avenue  elevated  trains 
at  161st  street 

I'^iilure  of  company  to 
sprinkle  Bockaway  road, 
as  required  by  franchise. 

Inadequate  service  on 
Hamburg  Avenue  line 
during  rush  hours. 

Overloading  on  Calvary 
line. 


Dangerous  condition  of 
crossings  at  Lawrence 
and  Oravesead  avenues, 
and  at  16th  avenue  and 
43d   street.   Culver  line. 

Outrageous  crowding  and 
pushing  at  Bowery  sta- 
tion during  rush  hours, 
Centre  Street  loop  line. 

Befusal  to  issne  transfer 
on  Broadway  -  Kings- 
bridge  car  to  Tenth 
Avenue  line;  inadequate 
service  on  Broadway- 
Columbus  Avenue  line. 

Inadequate  toilet  facilities 
in  Lcmg  Island  Bailroad 
waiting  room  at  Penn- 
sylvania  Station. 

High  running  boards  on 
open  cars  operated  on 
Bergen  Street,  Ocean 
Avenue  and  Hoyt-Sack- 
ett  Street  lines. 

Unjust  charge  of  10  cents 
for  fare  to  North  Beach 
on  Grand  Street  line. 


Conductors  on  Ogden  Ave- 
nue line  are  frequently 
without  supply  of  8  cent 
transfers  to  subway  and 
elevated. 

Failure  to  grease  curves 
at  South  ferry  so  as  to 
prevent  shrieking  of 
cars;  also  at  other 
points. 

Overcrowding  of  trains  on 
Bockaway  Beach  divi- 
sion to  Bockaway 
Beach. 


Disposition 
Covered  by  Case  1850. 


Dismissed,   upon   report   of   engi- 
neer. 


Diamissed,  with  statement  to 
complainant  e'xplaining  condi- 
tions. 


Closed,  ill  founded,  with  state- 
ment to  complainant  that  com- 
pany is  within  its  rights. 

Satisfied  by  repairs  made  by  the 
company. 

Covered  by  Case  1849. 


Covered  by  Case  1880. 


Covered  by  Case  1848. 


Satisfied  by  repairs  made  by  com* 
pany. 


Covered  by  Case  1884. 


Satisfied  by  explanation  of  com- 
pany as  to  transfer  arrange- 
ments ;  service  Improved  on 
Broadway  -  Columbus  .\venup 
line. 

Dismissed,  upon  report  of  engi- 
neer showing  sufficient  toilet 
facilities. 

Dismissed,  with  statement  to 
comolainant  explaining  condi- 
tions. 


Satisfied  by  new  arrangements  as 
to   service. 


Satisfied  by  instructions  to  con- 
ductors to  keep  well  supplied 
with  such  transfers. 


Satisfied     by     arrangements     to 
grease  curves. 


Satisfied  by  operation  of  addi- 
tions 1  service  to  Bockaway 
Beach. 
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File  NOm  name  of 
complainant  and 
company  com- 
plained against  Subject  Dlspoaltioii 

10773,  Gavin Inadequate  serrlce  on  Cul-    Satisfied  by  answer  of  company 

N.  Y.  Consol.  R.  R.       ver     line     from     Coney       promising  Increased  serrlce. 

Co.  Island     when     resorts 

C.  I.  *  B.  R.  R.  Co.        close ;     overloading     on 

Smltb   Street  line. 

10774,  Dresser Complaint    that   a    terrific    Satisfied  by  promise  of  company 

B.  H.  B.  B.  Co.  noise  was  caused  by  un-       to    discontinue     unloading    of 

loading  of  rails  and  ties       material  at  night, 
at  4:30  In  the  morning 
In  front  of  294  Greene 
avenue ;     Impossible     to 
sleeD 
10776,  Qul|^ey Forced  to  pay  three  fares    Closed,  default  of  complainant 

C.  I.  *  B.  B.  B.  Co.        on  trip     originating    on 

Smith  Street  car  and 
transferring  to  DeKalb 
Avenue  car,  en  route  to 
Coney  Island. 

10776,  Johnson....    Unnecessary    noise    caused    Covered  by  Case  1746. 
N.  Y.  Bys.  Co.  by  creaking    of    unoUed 

brakes  and  screeching 
wheels  on  Lexington 
Avenue  surface  line. 

10777,  Klumpen   et    Complaint  of   service   fur-    Covered  by  Case  1848. 
al.  nished    on   all   lines    of 

N.   Y.   &  Q.   C.   By.  company. 
Co. 

10778,  Anderson...  Annoyance  by  sweeping  of    Satisfied  by  new  arrangements  aa 
I.  R.  T.  Co.  cars  on    Third    Avenue       to  cleaning  cars 

Elevated  structure  in 
front  of  3295  Third 
Avenue;  dust  flies  into 
open  windows. 

10779,  Orr Unable  to   sleep  at.  night    Satisfied  by  arrangements  to  dls- 

B.  H.  R.  R.  Co.  on  account  of  unloading       continue  unloading  of  rails  at 

of  steel  rails  on  Greene       night. 
Avenue   between    Frank- 
lin   and     Classen    Ave- 
nues. 

10780,  Vendisr Complaint  of  condition  of    Closed,  no  Jurisdiction. 

So.  Bk.  Ry.  Co.  crossing  at  87th     Street 

on   Norton's   Point  line. 

10781,  Building  Op-   Protest     against     use     of    Closed,    111   founded,    with    state- 
eratlon  Co.  new     stepless     cars     on       ment  to  complainant  explaining 

N.  Y.  Rvs.  Co.                 Broadway  line;  cause  of  conditions. 

congestion. 

10782,  Forbach Great    amount    of      noise  Satisfied      by      overhauling      of 

Union  Ry.  Co.                  when     Webster    Avenue  eauipment. 

cars  cross  208d   Street; 

cars  out  of  repair. 
10788,    KeUy.......    Suggests  arrangements  for    Satisfied   by   refund  of  20  cents 

Ocean  Blec.  Ry.  Co.       return  of  fares  to  pas-       for  fare  paid. 

sengers  when     a     block 

ocean;   refers   to  block 

at  Hammela  recently. 
10784,  Selzas Refusal     to    accept  Smith    Covered  by  Case  1801. 

C.  I.  ft  B.  B.  B.  Ca        Street  line  transfer    on 
C.    I.    ft   Gravesend       Sheepahead  Bay  car. 

By.  Co. 

10786,  Bauer Noise  and  vibration  caused    Satisfied  by  repairs  made  by  com- 

N.  B.  B.  B.  Co.  by  operation  of  cars  over       pany. 

defective  track  in  front 
of  649  Marey  Avenue. 

10786,  Dulf  ft  Con-   Bzceesive  noise  of  cars  at   Satisfied  by  repairs  made  by  com- 
ger.  86th  Street  and  Madison        pany. 

N.  Y.  Bys.  Co.  Avenue. 

10787,  O'Brien....    Bequests       extension       of    Dismissed,  upon  report  of  engi- 
Manh.    ft    Qu.    Tr.        Thompson    Avenue    line        neer. 

Corpn.  to  Jamaica  Station  ;  cars 

operate  to  a  point  about 
760  feet  from  the  sta- 
tion. 

10788,  Solomon....    Befusal    to    accept    Balph    Closed,  default  of  complaliuuiit. 
N.  B.  B.  B.  Co.  Avenue       surface       line 

transfer  to  nearby  ele- 
vated line  when  block 
occurred. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

10789,      Mt.      Hope 

Assn. 
N.    y.    C.    it   H.    R. 

R.   Co. 
107t>0,  Diamond .... 
1.  R.  T.  Co. 


10791,  Seabourn 
Hotel  &  Restaurant 

Co. 
So.   Bk.   Ry.   Co. 

10792,  Reeve 

B.  H.  R.  R.  Co. 


10703,    Sperry 

C.  I.  &  B.  R.  R.  Co. 


10794,  Brooklyn 

Civic  Committee. 

N.  Y.  ConsoL  R.  B. 
Co. 


10795,   Meister. 
B.  n.  E.  R.  Co. 


10796.    Brigfs. 
N.  Y.  Rys.  Co. 


10797,   Nathan 
N.  Y.  Rys.  Co. 


10798,  Bloom 

42d  St.,  M.  A  St.  N. 

Avenue  R.  R.  Co.; 
Belt  Line  Ry. 
Corpn. 

10799,  Amory 

42d  St.,  M.  k  St.  N. 

Ave.  R.  R.  Co. 

10800,  Griffin 

42d  St.,  M.  A  St  N. 

Ave.  R.  R.  Co. 

10801,  Campbell.... 
Third  Ave.  Ry.  Co. 


10802,  Jaki 

N.  Y.  *  Q.  C.  Ry. 
Co. 


10808,  Martin.. 
B.  H.  R.  R.  Co. 


10804,  Lorentsen . . . 
N.  Y.  Bja.  Co. 


Subject 

Inadequate  stairway  facili- 
ties for  exit  at  Tremont 
station,  Harlem  Division. 

Failure  of  Guard  0800  in 
a  southbound  subway 
train  to  turn  on  fans  in 
his  car. 

Dangerous  condition  of 
crossing  at  West  S5th 
Street  on  Norton's  Point 
line. 

Defective  condition  of 
track  on  Greene  Avenue 
between  Cumberland 
Street  and  Carlton  Ave- 
nue. 

Unable  to  make  trip  which 
would  involve  transfer 
from  Franklin  Avenue 
car  to  Smith  Street 
car,  then  to  Hamilton 
Ferry  car,  and  then  to 
Van  Brunt  Street  line. 

Failure  to  operate  esca- 
lator on  westbound 
platform  at  Bowery  sta- 
tion of  Centre  Street 
Loop  line. 

Defective  Joint  in  track  in 
front  of  348  Hamilton 
Avenue. 

Complaint  that  Conductor 
No.  147  on  a  Fourth 
and  Madison  Avenue 
car  used  profane  lan- 
guage when  a  lady 
alighted  at  East  19th 
street. 

Uncomfortable  end  seats 
in  new  steplees  cars ; 
cross  seats  also  uncom- 
fortable. 

Noise  caused  by  defective 
tracks  in  front  of  Cand- 
ler Theatre,  226  West 
42d  street;  also  at  59th 
street  and  Seventh 
avenue. 

Loose  Joint  in  soatfabound 
track  at  Broadway  and 
125th  street. 

Noisy  operation  of  cars  on 
Tenth  avenue  between 
20th  and  22d  streets; 
defective  tnck. 

Noisy  operation  of  can  on 
Amsterdam  avenue,  be- 
tween 150th  and  153d 
Btreeta;  broken  rail  at 
150th  street,  and  low 
Joints  all  along  track. 

Insufficient  number  of 
Steinway  line  cars  op- 
erated from  New  York 
end  of  Queensboro 
bridge. 

Noisy  operation  of  Put- 
nam-Halsey  Street  cars 
in  front  of  41  Putnam 
avenue;  defective  track. 

Failure  of  Car  No.  4041  of 
Broadway  line  to  stop 
long    enough     to    allow 

S&Bsengers    to   board   at 
rand  street  crossing. 


Disposition 

Satisfied    by    construction    of   an 
additional  exit  stairway. 


Closed,   111    founded,    with    state- 
ment to  complainant. 


Closed,  no  Jurisdiction. 


Satisfied   by   installation   of  new 
track. 


Covered  by  Case  1801. 


Satisfied  by  answer  of  company. 


Satisfied  by  repairs  made  by  com- 
pany. 

Satisfied  by  action  of  company  in 
disciplining  conductor. 


Closed,   ill  founded,  upon  report 
of  engineer. 


Satisfied  by  repairs  made  by  com- 
panies. 


Satisfied  by  repairs  made  by  com- 
pany. 

Covered  by  Case  1898. 


Covered  by  Case  1898. 


Covered  by  Case  1848. 


Closed,   default  of  complainant 


Satisfied  by  action  of  company  in 
disciplining  employees  con- 
cerned. 
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File  No.,  name  of 
complainant  and 

company        com-  _, 

plained  against  Subject  DispositloD 

10&05,   Day Failure  to  open  front  door  Diamiseed,     with     statement     to 

S.  I.  Ry.  Co.                    of  first  car  of  trains  ar-  complainant. 

riving  at  St.  George. 

10806,  Jacobs Great    congestion    at    33d  Dismissed,     with     statemoit     to 

1.  K.  T.  Co.                       street    and    42d     street  complainant    exiHaiaing    pbysi- 

stations  during  rush  cal  conditions, 
hours,  subway  division ; 
suggests  loading  passen- 
gers at  end  doors  and 
unloading  at  center 
doors. 

10807,  Ryan Congestion   at   Park   place    Dismissed,     with     atateneiit     to 

N.  Y.  Uys  Co.  where     Broadway     cars        complainant    showing    phyalcal 

are  switched  back.  difficulties  to  change  point   to 

switch  back  cars. 

10808,  Seaman Failure    of     16th    Avenue    Covered  by  Case  1847. 

B.  U.  R.  R.  Co.  surface   cars   to  stop  at 

Cortelyou  road. 

10809,  Transit   Defective       condition       of    Satisfied  by  repairs  made  by  corn- 
Bureau,  crossing  at  Junction  and        pany. 

B.  U.  R.  R.  Co.  Jackson  avenues. 

10810,  McGraih Danger    to    passengers    at    Satisfied    by    action    of    company 

N.    Y.    C.   A    U.    R.        University    Heighto    sta-        to  look  after  station  at  train 

R.  Co.                            tlon        during        night:  time  during  night,  in  co-opera- 
daughter     was     insulted  tion  with  Paliee  Dept 
twice  by  Italians. 

10811,  Gitterman..    Dangerous       practice       of  Digmissed,   upoo   icport  of  engi- 
1.  R.  T.  Co.                       guards  on  subway  trains  neer    showing    elrorts    to    pre- 

of     entering  motorman's  vent   practice, 
booth  to  gossip. 

10812,  Rldder Sunday   service  on   Broad-  Dismissed,   upon   report   of  engi- 

42d  St.,  M.  &  St.  N.        way  is     very     irreguUr  neer  explaining  physical  condi- 

Ave.   R.   R.  Co.  because    Broadway     and       tlons. 

Tenth  Avenue  cars 
come  into  Broadway  in 
pairs. 

10813,  Sears Unable     to     reach       Park    Covered  by  Case  1801. 

B.   II.  R.   B.   Co.  Slope  on   Flatbush   Ave- 

nue  and    Lorimer  Street 

lines  for  one  fare  under 
new  transfer  system. 

10814,  Miller Refusal     to     accept  Union    Covered  by  Case  1801. 

N.  B.  R.  R.  Co.  Street   car    transfer    on 

Vanderbilt  Avenue  car 
at  Park. 

10815,  Neville Refusal     to     accept  Fifth    Covered  by  Case  1801. 

N.  E.  R.  R.  Co.  Avenue  car  transfer  on 

89th  Street  Ferry-Coney 
Island  car  at  39th 
street 

10816,  Public  School   Requests       that     second    Covered  by  Cate  1801. 
No.  21.  transfers  be  restored  at 

B.  U.  R.  R.  Co.  least   on    Nostrand   Ave- 

nue. Tompkins  Avenue 
and  Lorimer  Street 
lines. 

10817,  Higgins Must  pay     two     fares     to    Covered  by  Case  1801. 

N.  E.  R.  R.  Co.  make       trip       Involving 

rides  on  Union  Street  or 
Bergen  Street  car  and 
then  trauHferring  to 
Ninth  Avenue  or  Van- 
derbilt Avenue  car. 

10818,  Crosby Dani^erous  •  congestion    at    Dismiseed,   upon   report  oC  engi* 

I.  R.  T.  Co.  14th   Street    and    Grand        neer  showing  inability  of  olat- 

Central  stations  of  sub-  form  men  to  handle  enormous 

way  during  evening  rush  crowds. 

hours. 

10819,  Daly Protests     against     use     of  Closed,   ill   founded,   upon   report 

N.  Y.  Rys.  Co.                  convertible     cars;     such  of  engineer. 

cars    become   uncomfort- 
able  in   rainy   weather. 
10A20,     Bureau     of   Complaint     against    main-    Satisfied    by    report    of   engineer 
Municipal  Re-        tenance   of     switch      on        showing  repairs  to  be  made  to 

Kearch.  Madfson  avenue  between        switch. 

N.  Y.  Rys.  Co.  115th  and  116th  streets. 
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File  No.»  name  of 
complainant  and 

compAiy       com-  ^, 

plained  against  Subject  Disposition 

10821.  Coblcns Refusal    to     accept    south-    Closed,   ill    founded,    up>n    state- 

N.  y.  Rys.  Co.  bound     Sixth     and    Am-        ment   of   company    that   trans- 

sterdam  avenue  transfer  fers    are    accepted    on     Ninth 

on  Ninth  Avenue  car  at  Avenue  cars  at  Seventh  avenue. 

53d  street  tT   ^  > 

10822,  Perry Complaint     that     company  xiismlssed,     with     statement     to 

L.  I.  B.  B.  Co.                 demands  pro    rata    pay-  complainant    that    company    is 

ment       for       part       of        within  its  riehts  to  make  rea- 
month     when    complain-        sonable  regulations  as  to  com- 
ant    lost      commutation        mutation  rates, 
ticket       between       New 
York  and  Whitestone. 

10828,       Transit   Failure     of     Sixth  Avenue    Satisfied    by    attention    given    by 
Bureau.  surface  cars    to    display        company  to  matter  of  signs. 

N.  Y.  Bys.  Co.  "  Barclay     Street "     tin 

signs;       suggests       uni- 
form    place   for   display  i 
of  such  signs. 

10824,  Arnold Excessive  noise  of  elevated    Satisfied  by  action  of  company  to 

N.  Y.  Consol.  B.  R.        trains     rounding     curve        grease  curve. 

Co.  from  Adams     street     to 

Brooklyn  bridge. 

10825,  HickoK Befusal  of  Midland  Beach    Closed,   default   of  complainant. 

8.  I.  Mid.  By.  Co.  line  to  transfer  to  lines 

Bichmond  Lt.  A  B.        of   Blchmond   Light  and 
B.  Co.  Bailroad    Company;   de- 

fective condition  of 
track  on  Castleton  ave- 
nue. 

10826,  Thompson...    Refusal   to    accept    Coney    Covered  by  Case  1801. 
B..  Q.  C.  ft  Sub.  B.        Island  transfer  on  Beid 

B.  Co.  Avenue     car    going    to- 

ward Coney  Island. 

10827,  Lieblein Poor    service     on     Eighth    Covered  by  Case  1846. 

N.  Y.  Bys.  Co.  Street  croestown  line  to 

Brooklyn  during  school 
hours. 

10828,  Harris  Floor-    Exorbitant    rate  for  deliv-    Satisfied  by  explanation  made  by 
ing  Co.  ery  of  five     bundles     of        company. 

Adams  Express  Co.  flooring      when      recon- 

signed  from  Woodhaven 
to  Shaw  avenue,  Union 
Course.  -. 

10829,  Herba  Labor-    Complaint    that     company    Closed,  no  Jurisdiction, 
atory.  refuses    to    accept  sbio- 

Adams  Express  Co.         ments  from  oflice  unless 

charges  are  prepaid. 

10830,  Stebbins Dangerous       practice       of    Dismissed,   upon   report   of   enid- 

I.  B.  T.  Co.  guards   riding  with   mo-        neer  showing  efTorts  to  discon- 

tormen    and    distracting        tlnue  practice 

their    attention,   subway 

division. 

10831,  Levy. Complaint  of  turning  back    Satisfied  by  explanrtlon  made  by 

N.  Y.  Bys.  Co.  Car   No.   248   of   Fourth        company. 

and  Madison  Avenue 
line  at  116th  street,  al- 
though marked  for  135th 
street. 

10832,  Tillman.....    Protests     against     discon-    Covered  by  Case  1801 
N.  E.  B.  B.  Co.  tinuance  of  exchange  of 

transfers  between  Union 
Street  and  Vanderbilt 
Avenue  lines. 

10833,  Dame Noisy  operation  of  elevated    Covered  by  Case  1746 

N.  Y.  ConsoL  B.  B.        trains    at     Greene     and 

Co.  Grand   Avenues,   Lexing- 

ton Avenue  line. 

10834,  Transit    Irregular      service    during    Covered  by  Case  1880. 
Bureau.  rush   hours  on   Franklin 

C.  I.  it  B.  B.  B.  Co.        Avenue  line. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject  Disposition 

10L35,   Hosklns Two  fares  must  be  paid  to    Closed,    ill    founded,   with    state- 

N.      1.     Rys.     Co. ;        make    trip      from      Ft.        ment  to  complainant  ezplainlnf 
Third     Ave.      Ry.        (ieorge  on  Third  Avenue        transfer  arrangements  between 
Co. ;    42d    St.    M.       and   Amsterdam    Avenue        different  companies. 
&  St.   N.   Ave.   R.        line,       transferring       to 
U.  Co.  Tenth     Avenue       branch 

line,  and  then  to  Sixth 
and  Amsterdam  Avenue 
line,  although  trip  could 
be  made  in  reverse  direc- 
tion for  one  fare. 

10836,  Bondy Noisy  operation  of  cars  at    Dismissed,   upon   report   of   engi- 

N.  Y.  Rys.  Co.  86th   street  and  Lexing-        neer. 

ton     avenue,     especially 
at  night. 
109.S7.  Mayer  Brew-    Noisy    operation   of   Third    Covered  by  Case  1746. 

Ing  Co.  Avenue    elevated    trains 

I.   It.  T.   Co.  between    168th  and  160th 

streets. 

10838,   Nostrand Dangerous      condition      of    Satisfled  by  repairs  made  by  com- 

N.  Y.  Consol.  R.   R.        crosiilng  at   74th    Street        nany. 
Co.  station    on     West      End 

line. 

10P39,   Korper Suggests        exchange        of    Closed,    ill    founded,    with    state- 

1.   R.  T.  Co.  transfers     between    sub-        ment  to  complainant  that  Corn- 

way     and     elevated     at        mission    has    no    authority    to 
Astor    place,     and     42d        order  such  transfers, 
street,  as     Is    done     at 
149th  street. 

10840,  Hug Inadequate      facilities     at    Dismissed,   upon   report  of  engi- 

N.  Y.  Consol.  R.  R.        Halsey  Street  station  of        neer    showing    changes    to    be 

Co.                                 Broadway  elevated    line  made  in  connection  with  tbird- 

to   accommodate   passen-  tracking  of  line, 
gers. 

10841,  O'Hara l^ong     headways     between  Closed,   ill   founded,   upon   report 

N.  Y.  Rys.  Co.                  cars   on   Eighth   Avenue  of    engineer     showing    serrlce 

line.  «      ^        sufficient. 

10842,  Littell Frog    on    Brighton   Beach    Dismissed,   upon   report  of  engl- 

N.  Y.  Consol.  R.  R.        line  near  Chester  Court        neer. 

Co.  is  in  need  of  repairs. 

10848.   Hardy Complaint  of  turning  back    Dismissed,   with   request  to  com- 

N.   Y.   Rys.   Co.  Broadway    -   Amsterdam        plainant  to  give  particulars. 

Avenue  cars,  marked  for 
125th  street,  before  des- 
tination is  reached. 
10844,  Bedford  Hts.    Petition     requesting    addi-    Covered   by  Case  1847. 

Board   of  Trade.  tional       service       on 

N.  Y.  Consol.  R.  R.        Brighton  Beach  Une. 
Co. 

10846,   Corcoran Noise   caused   by   defective    Satisfied  by  repairs  made  by  com- 

B.  H.  R.  R.  Co.  and     worn     track       on        pany. 

Greene  avenue    between 
Carlton       avenue       and 
■  Cumberland   street. 

10846.  Jonas Refusal    to    accept    Smith    Covered  by  Case  1801. 

r.  I.  &  B.  R.  R.  Co.        Street   car    transfer    on 

N.  E.  R.  R.  Co.  Ninth   Avenue  car. 

10847.  Scott Refusal   of   Car   No.   6061    Dismissed,     upon     statement     of 

N.  Y.  Rys.  Co.  of      Columbus       Avenue        company. 

line  to  stop  for  waiting 
passengers  at  south- 
west comer  of  75th 
street  and  Columbus 
avenue,   southbound. 

10848.  Ix>pe Failure  of  Brighton  Beach    Dismissed,     with     statement     to 

N.  Y.  Consol.  R.  R.        express  trains  to  stop  at        complainant    explaining    condl- 

Co.  Newkirk  Avenue  station,        tions. 

en  route  to  Coney 
Island. 

10849.  Transit    Inadequate   service   during    Satisfied     by     improvements     in 
Bureau.  evening  rush    hours     on        service. 

N.    Y.    C.    Int    Ry.  Ogden  Avenue  line. 
Co. 

10850.  Transit  Inadequate       service       on    Covered  by  Case  1860. 
Bureau.  Myrtle   Avenue   elevated   i 

N.  Y.  Consol.  R.  R.        Une  on   Sundays. 
Co. 
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FPe  No.,  namu  of 
complaiiiAiit  and 

comDany       com'  ^ 

plained  against  Subject  Disposition 

10851.  Mas  pet  b    Complaint   that   tracks  on    Closed,    ill    founded,   wltb    state- 
Taxp.  Aasn.  Dutcb     Kills     line       at        ment  to  complainant  that  Com- 

N.   Y.   A  Q.   C.   By.        Grand  avenue  and  Mul-  mission    bas    no    autfaortty    in 

Co.                                  ler     street     baye     been  tbe  premises. 

laid  without  authority, 
constituting   a    trespass. 

10852.  Lowenstein..    Noise   caused   by   defective  Satisfied  by  repairs  made  by  com- 
Union  By.  Co.                   track   at    Davidson   and  pany. 

Jeron^   avenues,   Bronx. 
10858.    UUmann....    Annoying  practice  of  turn-    Dismissed,     wltb     statement     to 
N.  Y.  Bys.  Co.  ing       back     southbound        complainant 

Lexington    Avenue    cars 

at  28a  street 

10854.    Sitomer Dangerous       practice       of    Satisfied  by  efforts  of  company  to 

N.  Y.  Consol.  B.  B.        passengers  on  rear  plat-        break  up  practice. 
Co.  forms  of  Myrtle  Avenue 

elevated        trains        of 

throwing  missiles  to  the 

street 

10856,   Egbert Beckless       operation       of    Satisfied  by  answer  of  company. 

1.   B.  T.  Co.  Ninth    Avenue    elevated 

trains      around      110th 

street  curve 

10866.  Goldwasaer. .    Poor   service   on   Brighton    Covered  by  Case  1847. 
N.  Y.  Consol.  B.  B.        Beach  elevated  line  dur- 

Co.  ing  evening  rush  hours. 

10867.  Boss Noisy  operation  of  cars  at  Satisfied  by  promise  of  company 

N.  E.  B.  B.  Co.  Bergen   street   and   Nos-  to  make  repairs  at  that  loca- 

B.  H.  B.  B.  Co.  trand  avenue.  tion. 

10858.  Briefer Inadequate       service       on    Dismissed,     upon     statement     of 

Manh.     &    Qu.     Tr.        Thompson  Avenue  line.  company  promising  to  improve 

Corpn.  service  when  new  schedule  goes 

into  effect 

10859.  Transit    Complaint  of   worn   condi-    Satisfied  by  installation  of  a  new 
Bureau.  tion     of     crossover     on        crossover. 

B.  H.  B.  B.  Ca  Nostrand     avenue  north 

of  Flatbush  avenue 

10860.  Transit   Inadequate  Sunday  service    Covered  by  Case  1882. 
Bureau.  on     Broadway     elevated 

N.  Y.  Consol.  B.  B.  line. 
Co. 

10861.  Kern Failure  to  make  provision    Covered  by  Case  1801. 

N.  Y.  Consol.  B.  B.  In   new   transfer  system 

Co.  for  trip  from   Nostrand 

N.  B.  B.  B.  Co.  Avenue    line    to   Church 

Avenue  line,  and  then 
to  West  End  line. 

10862.  Wlnslow....    Complaint    that   'buses   on    Satisfied   by   answer  of  company 
Fifth     Ave.     Coach        Biverside   Drive   marked        explaining  conditions. 

Co.  "96th   Street"   are   fre- 

quently sent  through, 
while  those  marked  to 
go  through  are  fre- 
quently turned  back. 

10868.  Betticb Poor  service  on  Bockaway    Closed,  default  of  complainant 

Ocean  Elec  By.  Co.        Beach   line   from    Bock- 
away Park  to  Neponset 

10864,    BeardOB....    Dangerous       condition     of    Satisfied  by  repairs  made  by  com- 
So.  Bk.  By.  Co.  Norton's       Point       line        pany. 

cars      when      crowded ; 

they  wobble     back     and 

forth ;     roadbed     should 

be  strengthened. 

10866.  Sabath Befusal  to  accept  transfer    Satisfied  by  explanation  made  by 

N.  Y.  Bys.  Co.  on  Eighth  Street  car  to        company. 

Brooklyn   at    New   York 

end      of      Williamsburg 

bridge,     after    alighting 

from    car    destined  only 

to  New     York     end     of 

bridge. 

10866,  Marks Negligence  In  use  of  fend-    Closed,    ill    founded,    with   state- 

N.  Y.  Bys.  Co.  en  on  Fourth  andMadl-        meni  to  complainant. 

son  Avenue  cars,  which 

results  in  accidents. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

10867,   Hellman.... 
I.   R.  T.   Co. 
N.    Y.    C.    *   H.    R. 
R.  R.  Co. 


10868,       Hlghbridge 

Tazp.   Assn. 
L.  1.   R.   R.  Co. 

10860,  Ideal  Novelty 

&  Toy   Co. 
Bk.  A  No.   RWer  R. 

R.  Co. 
N.  E.  R.  R.  Co. 

10870,       Transit 

Bureau. 
N.  T.  Consol.  R.  R. 

Co. 


10871.  Transit 
Bureau. 

C.  I.  &  B.  R.  R.  Co. 

10872,  Transit 
Bureau. 

B.  H.  R.  R  Co. 
10878,       Transit 

Bureau. 
N.  B.  R.  R.  Co. 

10874.  Transit 
Bureau. 

B.  H.  R.  R  Co. 

10875.  Transit 
Bureau. 

N.  E.  R.  R.  Co. 

10876,  Transit 
Bureau. 

B.  H.  R.  R  Co. 

10877,  Bedell 

C.  I.  *  B.  R.  R  Co. 


10870,  Roberts. 
B.  H.  R.  R  Co. 


10880.  Dorfman .... 
B.  H.  R.  R.  Co. 


10881,  Losere. 
Union  Ry.  Co. 


10882,     West     End 

Board   of  Trade. 
N.  E.  R.  R.  Co. 
B.  H.  R.  R.  Co. 


10888.  Gifford 

N.  Y.  C.  ft  H.  R.  R. 
R.  Co. 


10884.  Stewart 

So.  Bk.  Ry.  Co. 
C.    I.    ft   Grayesend 
Ry.  Co. 


Subject 

Need  of  escalator  at  99tb 
Street  station  of  Third 
Avenue  elevated  line, 
also  at  N.  Y.  C.  ft  H.  R. 
R.  R.  Co.  structure  at 
Park  avenue  and  100th 
street. 

Requests  waiting  room  at 
north  side  of  Dunton 
station,  Atlantic  Divis- 
ion. 

Unable  to  make  trip  from 
St.  John's  Place  car  to 
Bergen  Street  car.  and 
thence  to  Manhattan 
Bridge  line  under  new 
transfer  arrangements. 

Complaint  of  leaky  condi- 
tion of  canopy  over 
eastbound  side  of  plat- 
form at  Gates  Avenue 
station,  Broadway  ele- 
vated line. 

Inadequate  service  on  De 
Kalb  Avenue  line  on 
Sundays. 

Poor  Sunday  service  on 
Gates-Prospect  line. 

Inadequate  Sunday  after- 
noon service  on  Ocean 
Avenue  line. 

Insufficient  Sunday  service 
on  Richmond  Hill  line; 
.  irregular  intervals. 

Inadequate  service  on  30th 
Street  Ferry  -  Coney 
Island  line  on  Sundays. 

Inadequate  service  on 
Tompkins-Culver  line  on 
Sundays. 

Inadequate  service  to  Co- 
ney Island  on  Smith 
Street  line;  many  cars 
turned  back  at  20th 
street. 

Must  pay  two  fares  in- 
volving nse  of  Putnam- 
Halsey  Street  line  to 
Nostrand  avenue,  and 
thence  to  Crosstown 
line. 

Unable  to  make  trip  for 
one  fare  by  transfer 
from  Nostrand  •  Avenue 
car  to  Flushing  line,  and 
then   to  Crosstown   line. 

Noisy  operation  of  cars 
over  defective  rails  on 
Third  avenue  between 
150th  and  160th  streets. 

Inadequate  service  on  SOth 
Street  Ferry-Coney 
Island  line ;  requests 
that  new  short  line  be 
put  on  Fifth  avenue  be- 
low 65th  street 

Demand     of     company   to 

¥iay  for  transportation 
rom  Tarrytown  to 
Grand  Central  station 
when  he  left  his  com- 
mutation ticket  at  home. 
Requests  exchange  of 
transfers  between  Nor- 
ton's Point  line  and 
Surf  Avenue  line. 


Disposition 

Dismissed,  upon  report  of  engi- 
neer showing  no  Justification 
for  installation  of  escalators. 


Dismissed,  upon  report  of  engi- 
n^r  showing  traffic  insufficient 
to  warrant  waiting  room  at 
point  requested. 

Covered  by  Case  1801. 


Satisfied  by  repairs  made  by  com- 
pany. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Covered  by  Case  1801. 


Covered  by  Case  1801. 


Satisfied  by  repairs  made  by  com- 
pany. 

Covered  by  Case  1880. 


Dismissed,  upon  statement  of 
Counsel  that  Commission  has 
no  authority. 


Covered  by  Case  1801. 
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File  No.,  naiLe  of 
complalnaiit  and 
compaiiy  com- 
plained asainst  Subject  DlBpoaltion 

10885,  Merchants,    Reqaests      reetoratltm     of    Covered  by  Case  1851. 
Mfra.,  Bus.  Men*8       transfer     privileges     be- 

A  Tazp.  Assn.  tween   Hamilton  Avenue 

C.  I.  *  B.  R.  R.  Co. ;  line     and     Van      Brunt 

Van  Brunt  St.  it  Street  line. 
Brie  Basin  R.  R. 
Co. 

10886,  Bradley Reouests     Installation     of    Batlsfled   by   installation  of  drip 

N.  Y.  ConsoL  R.  R.  drip  pans    under    tracks        pana  as  requested. 

Co.  •t   City     Line     station. 

Liberty  avenue  and  El- 
dert  Lane,  of  Fulton 
Street  elevated  line. 

10887,  Townsend...    Disgraceful     condition     of    DUmissed,   upon   report  of   engl- 
N.  y.  Consol.  R.  R        open  cars  on  West  End        neer. 

Co.  iine  during    rainy    wea- 

ther. 

10888,  Morewood   Annoyance       caused       by    Satisfied     by     repairs     made     to 
Bealty        Holding       operation    of    Broadway        defective  track. 

Co  branch    cars    with     flat 

42d  St.  M.  A  St  N.        wheels     during       night. 

Ave.  R  R.  Co.  between        113  th        and 

114th  streets. 

10889,  Transit    Inadequate       service       on    Satisfied    by    operation    of    addi- 
Bureau.  Greenpoint  line.  tlonal  cars. 

n     TT     n      D     C^t% 

10890,  *  Transit    Practice  of  crews  on  New    Satisfied   by  answer  of  company 
Bureau.  Rochelle  line  of  remain-        promising  to  discontinue  prac- 

West.    Elec.    R.    R.  !»«  t03  long  on  stand  at        tice. 

Co  West  Farms. 

10891,  Transit  Inadequate   service   during    Covered  by  Case  1848. 
Bureau.  evening  rush  hours     on 

N.   y.  &  Q.   C.   Ry.  34th    Street   ferry   shut- 
Co.  tie  line. 

10892,  Schmid Under    new     transfer    ar-    Covered  by  Case  1801. 

N.  B.  R.  R.  Co.  rangements,   it     is     im- 

Bk.  &  No.  River  R.        P®»«*'>'®  ,.^**>.      transfer 
R.  Co.  irom   Fifth   Avenue  line 

to     Manhattan      Bridge 

line. 

10898.  Steiner Complaint  that  5:40  P.  M.    Satisfied  by  promise  of  company 

L.  I.  R.  R.  Co.  train       from      Flatbush        to  put  on  an  additional  car  to 

avenue  for     Far     Rock-        this   train. 

away     carried    standing 

passengera. 

10894,  Blitsteln Requests       restoration     of    Covered  by  Case  1851. 

C.  I.  *  B.  R.  R.  Co. ;        transfer    privileges     be- 

Van  Brunt  St.  it  tween  Van  Brunt  Street 
Erie  Basin  R.  R  line  and  other  lines,  as 
Co.  heretofore.  «    .  -   ,  . 

10895,  Downing Complaint    of    curtailment    Satisfied  by  promise  of  company 

Manh.     &    Qu.    Tr.        of  service  on  Thompson       to  increase  service. 

Corpn.  Avenue  line. 

10896,  Mendelsohn..    Complaint     that    transfer    Cbsed,    ill    founded,    with    state- 
I.  R.  T.  Co.  exit     at     149th     Street        ment  to  complainant  explaining 

station  of  subway  is  not        conditions, 
used ;    great     inconveni- 
ence. 

10897,  Wemmell....    Suggests    operation    of    a    Dismissed,     with     statement     to 
N.  y.  Rys.  Co.  closed  car     after    every        complainant       showing       very 

fifth   or  sixth   open   car        little  demand   for  closed   cars, 
on  all  lines    to     accom- 
modate    aged,     ill    and 
lame. 

10898,  Plunkltt    A    Injustice     to     discontinue    Covered  by  Case  1851. 
Sons.  exchange     of     transfera 

C.  I.  &  B.  R.  R.  Co. :  between       Van      Brunt 

Van  Brunt  St  A  Street   line   and    Hamil- 

Brie  Basin  R.  R.  ton  Ferry  line. 
Co. 

10899,  Kelly Great  disadvantage  by  dls-    Covered  by  Case  1851. 

C.  I.  A  B.  R.  R.  Co. ;  continuance  of    transfer 

Van  Brunt  St.  A  privilege  between  Van 
Brie  Basin  R.  R.  Brunt  Street  line  and 
Co.  Hamilton  Ferry  line. 
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Pile  No., 
compsiir 


Sobject  DlmorittoB 

lOWO.  Harlcy  A  Co.    CaoDot      undcrmUnd      wbT    CaVFTed  br  C«M  1861. 
CI.  i  B.  R.^  CO.;         tnaifer      prtTlleje      b^ 
It",  l!^".'   2»-   *        ;.-:««-   V?"  Dn.nt   Street 


prtTllege 

Brie  BUuAa  K   £       .._      __,     

*'"•  FeiTj    lipe  baa   been   de- 


IT^i-   ^'*f' l-oag   and    liT«alar   bud-  Batiifled     bjr     improTementa      la 

Mub,     *    Qu.    Tr.        WHTB   betwnai   can     on  service. 

10902.    Wood InaninSS?''      D*amb^r '"of  DlBnil»»ed.      with      statement      to 

l<.  1.  B.  B.  Co.                tralDmea   lo  open   doora  coiuDlalnaut    eipUlnlns     order 

of  Far   Rockanay   traipn  of  Commlaalon. 

Flatbnab  *\veam*  eta' 

10903    PurrlDftoii..     Uowsiraiiied      practice     ol  Msmlaaed,    npon    reimrt    of    ^id- 

B.  1.  By.  Co.                     operatlDg  ■  ■■  dead  ■•  car  n«er  abowlu  opuatloii    ot   an 

OD    tralna   from   Donnn  emptr   car   for  *ecommodsa«ii 

Hllla :  paMe&gera  herded  of  lalraiera. 

'*n!.*.L.„ '""■'*    IfsOeqnate  aerrlce  la  aub-  Satiafled  by  report  iboirins  ade- 

I    n   T  ?;»                           ??'   '"*°    Brooklyn    be-  <)u«'e  ■ervice  operated. 


lOMS. 


BowllDg 


Rn^n^"*'"    '^°^'    '"    PBleetrtana    by    DI.tt 
N  R  ^  »   r„  overlapping  of  a-—  ->        '- 

N.  B.  H.  B.  Co.  large     alt^eaa     c 

Kolns   aroDDd    roi 
Bt-      JobQ'a      plac 

on  of  branam 
-  —-at  line  can 
(hrongb  Grand  street. 
oirtng  to  sewer  ein- 
strnctlon ;  antgeats  di- 
TerllDc  lacb  --■-  -- 
"—poll ran   i 


lOgoT        Ti.....!.    ii_   v^B""""   '"Due. 

Bawan  f 'L^S'"?.. '"'     Brwklyn    Diimlaaed.   upon   report   ot   eoffl- 


Informal  Complaints  —  Railroads 

nie  Kr.,  name  or 
campUlnant  ■□<] 
eompttiij  eom- 
plAlned  acBlnlt  Subject  DlipMltton 

lOOlS.    ToUerU Hegoata    Dpenllon    of    id-    blHidlaBed. 

L.  I.  R.  R.  Ca  diaonnl    crsIHB   to     kdi' 

(ram   Rockawaj   Beach. 

1O910,  Walwr. Retaaal   to  permit   mtata     —   -^    — —   ,_ 

N.   Y,  CddioL   R.   R.        gen    to    board      elevated         mlc   piBsengera   to   board  tralo* 

bound  for  Park  Bow. 
Myrtle  Avenue  elevated 
Une. 

lOOlT,  Draper ReqnegtB  rvllet  from  notee    Closed.   HI   loanded,  upoD   reirart 

N.  i.  Rra.  Co.  of    Eighth    Blreet    ftom-         of  cnKloeer  Bbiwlng  tncks  and 

town  nra  caused  by  flat        equlptncDt  In  good  condition, 
w  b  e  e  1  B,     Bcreecblng 
brake*       and     defective 
track. 
1091S,  floker  &  Co.    witbdrawal      of      transfer    Covered  bj  Caae  IBBl. 
C.  I.  &  B.  R.  R.  Co. ;         privilege      between    Van 
Van    Brant   Bt   A        Brunt    Street    line      and 
Erie  Baaln   B.    R.         Hamilton  Fern  line. 
Ca 
lOBlO,  BroiAlTn    Requeate       reatoratloD     of   Covered  L>r  Caae  1861. 

Fire  Brick  Worfa.        Iranater     privilege      be- 
C.  I.  ft  B.  R.  B.  Co. ;        Iween  Van  Brant  Street 
Van    Brunt   St    li        line         and         HamlltOD 
Erie   Baaln    R,    R.         Ferry   line. 
Co. 
10920.        Townaend    Hardablp     to       par     two    Covered  by  Case  1861. 

Iron  Wotka,  Inc.  fares;  proteata  a«alnit 
C.  I.  A  B.  R  R.  Co. :  wllhdrawal  of  tnnaler 
Van  Bnint  Bt.  A  privilege  between  Van 
Erie  Baaln  R.  R.  Brunt  Street  Ifne  and 
Co.  namllton   Ferry  line. 

109ZI,       Estate      Of    Inconvenience      by    dlacon-    Covered  by  Caaa   IBBl. 

Wm.   Beard.  Hnuance      of      transfer 

C.  I.  *  B.  B.  R.  Co. :  privilege  between  Van 
Van  Brunt  SL  *  femnt  Street  line  and 
Erie  Baaln  H.   R.        Hamilton  Ferry  line. 

Udgerwood   proteets     against     dlacon-    Covered  by  Caw  18G1. 


t 'S  B  "■>    "   "-  ■         *'°''*.°™      .  "F       Iranafer 


Van  Brnnt  St  *       lrun*^lr^t"'"iine    and 

Erie  Baaln  B.   R.        Hamilton  Ferry  line. 

10923.   Manaon standing   paasengen     car-    Clo*ed,   defanlt   of   complaloaot. 

L.  I.  R.  R.  Co.  rted  on  B  :52  P.  M.  train 

from    Pennaylvanla   sta- 


712       Public  Sebvice  Commission  —  Fibst  District 

Fllo  l^o.,  name  of 
complainant  and 
company  com- 
plained against  Subject                                        Disposition 

10028,   Jones TerHflc     noise     at     169tta    Satisfied  by  repairs  made  by  corn- 
Union  Ry.  Co.  street  and  Union  avenue        pany. 

caused  by  defective  rail 

on   westbound   track. 

10929,  Dlstler Vibration  caused  by  opera-    Satisfied  by  repairs  made  by  com- 

N.  E.   R.   R.   Co.  tion   of   Hambunr     Ave-        pany. 

nue  cars  past  fS  Mor- 
gan avenue. 

10930,  Transit  Irregular       headways     on    Covered  by  Case  1880. 
Bureau.  Pulton     Street     surface 

B.  H.   R.  R.  Co.  line  during  rusb  hours. 

10931,  Rosenfeld...  Poor  service  on  Broadway    Covered  by  Cases  1880  and  1882. 
N.  Y.  Consol.  R.  R.  elevated  line  to     Cham- 
Co.  bers  street,  especially  at 

Essex  Street  station. 

10932,  Somen Refusal  to  issue     transfer    Covered  by  Case  1801. 

N.  E.  R.  R  Co.  on     Vanderbilt     Avenue 

car  to  Union  Street  car. 

10933,  Rosenberg...  Refusal   to  accept  commu-    Covered  by  Case  1750. 
L.   I.  R.  R  Co.  tatlon      tickets    between 

Arveme  and  Flatbush 
avenue  on  elevated 
train  when  It  reached 
Long  Island  Railroad 
tracks. 

10984.  Grimes Inconvenience     caused    by    Covered  by  Case  1851. 

C.  I.  ^  B.  R.  R.  Co. :  discontinuance  of  trans- 
Van  Brunt  St.  &  fer  privilege  between 
Erie  Basin  R.  R.  Van  Brunt  Street  line 
Co.  and      Hamilton        Ferry 

line. 

10935,  Keystone  Requests       restoration     of    Covered  by  Case  1851. 
Varnish   Co.  exchange     of     transfers 

C.  1.  &  B.  R.  R.  Co. ;  between       Van       Brunt 

Van   Brunt   St   &  Street  line  and     Hamll- 

Erle  Basin   R.   R.  ton  Ferry  line. 
Co. 

10936,  Hillsberg —  Complaint     of    dlscontlnu-    Covered  by  Case  1851. 
C.  I.  &  B.  R.  R.  Co. ;  ance     of    transfer  prlvl- 

Van   Brunt   St.   &  .  lege  l>etween  Van  Brunt 

Erie  Basin   R.   R.  Street  line  and     Hamil- 

Co.  ton  Ferry  line. 

10937,  Crescent  Hardship  to  employees  by    Covered  by  Case  1851. 
Chemical  Mfg.  Co.  discontinuance  of  trans- 

C.  I.  &  B.  R.  R.  Co. ;  fer       privilege     between 

Van   Brunt   St.   &  Van   Brunt   Street     line 

Erie  Basin   R.   R.  and     Hamilton       Ferry 

Co.  line. 

10938,  Simmons  Hardship  to  employees  by    Covered  by  Case  1851. 
Mfg.  Co.  discontinuance  of  trans- 

C.  I.  ft  B.  R.  R.  Co..  fer     privilege       between 

Van   Brunt   St.   &  Van  Brunt      Street   line 

Erie   Basin   R.   R.  and      Hamilton        Ferry 

Co.  line. 

10939,  Wltteman  Employees    must   pay   two    Covered  by  Case  1851. 
Bros.  fares    by    discontinuance 

C.  I.  &  B.  R.  R.  Co. ;  of     transfer       privilege 

Van   Brunt   St.   &  between       Van       Brunt 

Erie  Basin   R.   R.  Street    line   and    Hamil- 

Co.  ton  Ferry  line. 

10940,  Fowler  &  SlI-  Hardship   to  employees  by    Covered  by  Case  1851. 
berborn.  discontinuance  of  trans- 

C.  I.  &  B.  R.  R.  Co.;  for     privilege       between 

Van   Brunt   St   &  Van   Brunt     Street   line 

Erie   Basin   R.   R.  and        Hamilton     Ferry 

Co.  line. 

10941,  Alart  &  Mc-  Protests     against     dlscon-    Covered  by  Case  1851. 
Gulre  Co.  tinuance       of      transfer 

C.  I.  &  B.  R.  R.  Co. ;  privilege     lietween    Van 

Van   Brunt   St.  &  Brunt    Street    line      and 

T'Me  Basin   R.   R.  Hamilton  Ferry  Hue. 

Co. 

10042.    Fuchs Refusal  to  issue     transfer    Covered  by  Case  1851. 

C.  I.  &  B.  R.  R.  Co.;  from       Hamilton     Ferry 

Van   Brunt   St.   &  line   car  to   Van   Brunt 

Erie  Basin  R.   R.  Street  line  car. 

Co. 

n  .      -     ^ 


Informal  Complaints  —  Railroads  713 

Flic  No.,  name  of 
complainant  and 
company  com- 
plained agalnat  Subject  Disposition 

10043,  McNeil   Iron    Hardship  to  working  peo-    Covered  by  Case  1851. 
Works.  pie  by  discontinuance  of 

C.  1.  &  B.  R.  R.  Co. ;  transfer  prlrllege  be> 
Van  Brunt  St.  A  tween  Van  Brunt  Street 
Erie  Basin  R.  R.  line  and  Hamilton  Ferry 
Co.  line. 

10044,  Long Complaint     of    dlscontlnn-    Covered  by  Case  1851. 

C.  I.  &  B.  R.  R.  Co. ;        ance    of    transfer  prlvl- 

Van  Brunt  St.  A  lege  between  Van  Brunt 
Erie  Basin  R.  R.  Street  line  and  Hamil- 
Co.  ton  Ferry  line. 

10045,  Stone  etal..  Inconvenience    by     dlscon-    Covered  by  Case  1851. 
C.  I.  ft  B.  R.  R.  Co. ;        tlnuance       of     transfer 

Van  Brunt  St.  it  privilege  between  Van 
Erie  Basin  R.  R.  Brunt  Street  line  and 
Co.  Hamilton  Ferry  line. 

10046,  Kane Hardship      to      passengers    Covered  by  Case  1851. 

C.  I.  &  B.  R  R.  Co. :        by       discontinuance     of 

Van  Brunt  St.  it  transfer  privilege  be- 
Erle  Basin  R.  R.  tween  Van  Brunt  Street 
Co.  line    and    Hamllto  n 

Ferry  line. 

10047,  Franklin    Employees    must    pay    two    Covered  by  Case  1851. 
Baker  Co.  fares    by   discontinuance 

C.  I.  &  B.  R.  R.  Co. :  of  transfer  privilege  be- 
Van  Brunt  St.  &  tween  Van  Brunt  Street 
Erie  Basin  R.  R.  line  and  Hamilton  Ferry 
Co.  line. 

10048,  N.    T.    Dock  Complaint     of     dlscontlnu-    Covered  by  Case  1851. 
Co.  ance    of    transfer    privl- 

C.  I.  A  B.  R  R.  Co. ;        lege  between  Van  Brunt 

Van  Brunt  St.  it       Street  line    and    Hamll- 

Brle  Basin  R.   R.        ton  Ferry  line. 

Co. 

10040,  Standard  Hardship  to  emplovees  by    Covered  by  Case  1851. 

Charcoal  Co.  discontinuance  of  trans- 

C.  I.  *  B.  R  R.  Co. ;        fer      privilege      between 

Van  Brunt  St  it       Van    Brunt    Street    line 

Erie  Basin   R.   R.        and     Hamilton    Ferry 

Co.  line. 

10050.  Transit  Inadequate   service   during    Dismissed,   upon   report   of   engl- 
Bureau.  rush  hours  on  28th  and        neer. 

Mld-Croastown  Ry.  20th  Street  crosstown 
Co.  Hue. 

10051.  Obermeyer..  Calls    attention    to     care-    Dismissed,   upon   report   of   engl- 
L.  I.  R.  R.  Co.  lessness    of     flagman  at        q^^      >      k  f  •» 

Central  avenue,  about 
half  way  between  Mer- 
rick road  and  city  line; 
Incompetent. 

10062,  Ben... Abuse  of  mjtorman  on  Car    Satisfied  by  explanation  of  com- 

B.  H.  R.  R.  Co.  No.     4307    of    Nostrand        pany 

Avenue,  when  complain- 
ant and  a  young  lady 
alighted  through  front 
door. 

10063,  Kinsey Noisy  operation  of  Fourth    Satisfied  by  repairs  made  bv  com- 

N.  Y.  Rys.  Co.  and     Madison      Avenue        pany. 

cars  on  Madison  avenue 
between  43d  and  46th 
streets 

10064,  Hohmann...    Requests' that  all  windows    Closed.   Ill   founded,   upon    report 
I.  R.  T.  Co.  in     T  h  1  r  d     Avenue        of    engineer    showing    instruc- 

elevated  cars  be  opened        tions  to  open  windows  in  cars, 
before  they  leave  Bronx 
Park    or   Tremont    Ave- 
nue station. 

10056,   Sparks Inadequate    service    on    Covered  by  Case  1880. 

B.  H.  R.  R.  Co.  Flatbush   avenue  beyond 

Nostrand  avenue. 

10056.  Transit    Overloading  on   New   Lots    Covered  by  Case  1880. 
Bureau.  Avenue     line       between 

N.  B.  R.  R.  Co.  6:45  and  7  A.  M. 

10057.  West     End    Petition    requesting   better    Satisfied  by  arrangements  to  stop 
Cltisens'   League.  service      on      Rockaway        Train    No.    1102    at    Brooklyn 

L.  I.  R.  R.  Co.  Beach  division  to  Brook-        Manor  at  11 :20  P.  M. 

lyn  Manor. 


714       Public  Service  Commission  —  Fibst  District 


File  No.,  name  of 
complainant  and 
company  com- 
plained against 


Subject 


10968,  Transit  Refusal  of  conductor  on 
Bureau.  Car  No.  3786  of  Fnlton 

B.   H.   R.  R.  Co.  Street     surface    line     to 

open  side-door  for  in- 
tending  passengers. 

10959,  Gulon Refusal     to     accept      ccm- 

L.  I.  R.  R.  Co.  mutation      Ucket      from 

Arverne  to  Bast  New 
York,   going  eastbound. 

10960,  Bouncy Requests    that    Sea    Beach 

N.  Y.  Consol.  R.  R.        'buses  make  stop  at 

Co.  11th    avenue. 

10961,  Lewis Poor  service  on  Broadway- 
Third  Ave.  Ry  Co.  Klngsbridge    line    above 

162d  street. 

10962,  Horsman....    Great     annoyance     caused 
N.  Y.  Rys.  Co.  by   turning   back   Broad- 
way    cars     at     Murray 
street 

10963,  EttUnger ....    Inadequate    service    on 
Second   Ave.    R.    R.        Second    Avenue    line    to 

Co  Astor  nlace 

10964,  Sommerlcb..    Calls     attention    to    high 
N.  Y.  Rys.  Co.  steps     on     open     cars; 

dangerous  to  health. 

10066,  Krobn Noise  and  vibration  caused 

B.  H.  R.  R.  Co.  by     defective     track     in 

frsnt     of     497     Myrtle 

avenue. 

10967,  Dixon Complaint    that    Car    No. 

B.  H.  R.  R.  Co.  5004    of    Greene   and 

Gates  avenue,  marked 
for  Park  Row,  was  sent 
to  Fulton  Ferry. 

10968,  Hunt. . .  .^  . .    Unnecessary    noise    and 
8.    I.    Rao.   Transit       fumes    from    locomotives 

R.  R.  Co.  at  New  Brighton. 

10969,  Seymour. . . .    Unnecessary  delays  to  Sea 
N.  Y.  Consol.  R.  R.        Beach     cars;    takes    25 

Co.  minutes  to  go  from  20tb 

avenue  to  62d  street. 

10970,  McDonald. . .    Annoyance   by   practice  of 
L.  I.  R.   R.  Co.  blowing     whistles     lust 

before  trains  reach  Hill- 
side station  eastbound, 
and  Just  before  they 
reach  Brenton  avenue 
crossing   westbound. 

10971,  High  bridge  Requests  extension  of 
Taxp.   Assn.  Richmond    Hill    line    to 

B.  H.  R.  R.  Co.  Jamaica. 

10972,  Moroney ....     Refusal   of   Conductor  No. 
Third  Ave.   Ry.   Co.        386    of    12  5th    Street 

crosstown  line  to  Issue 
transfers  when  request- 
ed several  minutes  after 
be  paid  fares. 

10973,  Sullivan ....     Requests    placing    of    drip 
N.  Y.  CoDsol.  R.  R.        pans      under      elevated 

Co.  structure      at      Jamaica 

avenue,  on  Fulton  Street 
elevated  line. 

10974,  White Inadequate  stairway  faclU- 

N.  Y.  Consol.   R.  R.        ties  at  Franklin  Avenue 

Co.  station ;  one  stairway  is 

kept  closed  by  gate, 
Brighton  Beach  line. 

10975,  Transit  Short  line  trains  on  Mvr- 
Bureau.  tie  Avenue  elevated  line 

N.  Y.  Consol.  R.  R.  discontinued  too  soon, 
Co.  resulting  in  heavy  over- 

loading at  end  of  rush 
hours. 

10976,  Transit  Many  cars  on  28th  and 
Bureau.  29th     Street     crosstown 

Mid-CroBstown  Ry.  line  are  without  destl- 
Co.  nation  slgna 


Disposition 

Satisfied    by    proper    disciplining 
of  conductor. 


Covered  by  Case  1750. 


Satisfied  by  arrangements  to  stop 
'buses  as  soon  as  double  track 
can  be  used. 

Closed,  111  founded,  upon  report 
of  engineer  showing  service 
adequate. 

Dismissed,  with  statement  to 
complainant  showing  necessity 
for  taming  back  of  cars. 

Closed,  ill  founded,  upon  report 
of  engineer  showing  service 
suflldent. 

Dismissed,  with  statement  to 
complainant. 

Satisfied  by  repairs  made  by  com- 
pany. 


Covered  by  Case  1880. 


Closed,  no  jurisdiction. 


Covered   by   Case  1882. 


Dismissed,  upon  report  of  engi- 
neer showing  efforts  of  com- 
pany to  reduce  practice  to  a 
minimum. 


Covered  by  Case  1878. 


Dismissed,  upon  statement  of 
company  that  conductor  was 
right  in  refusing  transfers. 


Dismissed,  In  view  of  reconstmc- 
tion  of  line. 


Satisfied  by  arrangements  to 
operate  gate  by  agent  as 
formerly. 


Covered  by  Case  1882. 


Satisfied  by  action  of  company 
in  equipping  all  cars  wltn 
proper  destination  signs. 


Informal  Complaints  —  Bailboads 


716 


Fl]^  No.,  name  of 
eomplainant  and 
company  com- 
plained against 

10977.  Transit 
Bureau. 

Ocean  Elec.  By.  Co. 

10978.  Transit 
Bureau. 

B.  H.  R.  R.  Co. 


10979,  Brooklyn 
Women  Prln. 
Assn. 

B.  H.  R.  R.  Co. 
N.  E.   R.  R.  Co. 

10980,  Rosenthal... 
I.    R.   T.   Co. 


10981.   Greene 

1.  R.  T.  Co. 


10983.  Transit 
Bureau. 

Third  Ave.  Ry.  Co. 

10984,  Hickey 

N.  T.  Consol.   R.  R 

Co. 

10085/  Queens    Co. 

Jockey   Club. 
Adams  Express  Co. 

10086,      Wssblngton 

Square  Assn. 
N.   Y.    Rys.   Co. 


10987,    Lubarsky... 
N.  Y.  Consol.  R.  R. 

Co. 
L.  I.  R.  R.  Co. 


10988.    Desses, 
I.   R.  T.  Co. 


10989,  Borou|rti  Pre- 
sident of  Queens. 

L.  I.  R.  R.  Co. 

10990,  Thorpe 

N.   E.   R.   R.  Co. 

10991,  Whitney 

N.  Y.  Rys.  Co. 


10992.    Bauer. , 
L.  I.  R  R.  Co. 


Subject 

Inadequate  service  oa 
Rockaway  Beach  line 
between  11  A.  M.  and  7 
P.  M. 

Inadequate  rush  hour  ser- 
vice on  10th  Avenue 
line ;  more  service 
needed  through  to  Bor- 
ough Hall. 

Petition  requesting  that 
second  tranaf en  be  re- 
stored on  Noatrand  Ave- 
nue, Lorimer  Street  and 
St.  John's  Place  lines. 

Passengers  boarding  trains 
in  subway  at  146  th 
street  and  wishing  to  go 
to  Bronx  must  travel  all 
the  way  to  110th  street 
to  make  trip  for  one 
fare;  suggests  transfer 
for  crossover  at  135th 
street 

Lack  of  benches  on  station 
platforms  on  Sixth  and 
Ninth  Avenue  elevated 
lines;  need  for  escalator 
at  155th  street  and 
Eighth  avenue 

Overloading  on  Third 
Avenue  surface  line. 

Wrong  tickets  issued  on 
Brighton  Beach  trains 
for  transfer  at  Coney 
Island. 

Exorbitant  charges  for 
transportation  of  horses 
from  Brooklyn  to  Aque- 
duct, L.  I. 

Defective  condition  of 

rEivement  between 
racks  on  Broadway 
from  Astor  place  to 
Waverly  place  and  from 
Eighth  to  Ninth  streets. 

Late  arrival  of  trains  to 
and  from  Rockaway 
Beach ;  the  5  :S0  express 
did  not  leave  Bowery 
station  until  6:22  P.M. 
on  June  29. 

Obstructions  on  downtown 
station  at  lS7th  street, 
subway  division ;  station 
dirty. 

Very  poor  service  on  Main 
line  to  and  from  Long 
Island  City. 

Noise  caused  by  broken 
rail  In  front  of  950 
Marcy  avenue. 

Annoyance  caused  by 
turning  back  of  Broad- 
way-Seventh Avenue 
cars  at  50th  street,  al- 
though marked  for  59th 
street. 

Had  commutation  ticket 
to  Rockaway  Park 
which  was  accepted  for 
fare  to  Hammels;  was 
forced  to  pay  5c  extra 
fare  from  Rockaway 
Park  to  Hammels. 


Disposition 

Satisfied  by  agreement  of  com- 
pany to  operate  additional 
service. 

Covered  by  Case  1744. 


Covered  by  Case  1801. 


Dismissed,  upon  report  of  engi- 
neer showing  insufficient  need 
for  arrangement  requested. 


Closed,  111  founded,  with  state- 
ment to  complainant  showing 
adequate  provision  for  pas- 
sengers desiring  to  sit  down; 
no  demand  f)r  escalator. 

Dismissed,  upon  report  of  engi- 
neer. 

Dismissed,  with  statement  to 
complainant  showing  possibil- 
ity of  mistakes. 

Covered  bv  Case  1853. 


Satisfied     by     repairs     made     to 
pavement. 


Satisfied   by  answer  of  company 
premising  to  look  after  service. 


Satisfied  by  removal  of  obstruc- 
tions and  efforts  to  keep 
station  clean. 

Covered  by  Case  1891. 


Satisfied  by  repairs  made  by  com- 
pany. 

Satisfied  by  answer  of  company. 


Satisfied  by  new  arrangements  of 
company  to  accept  Rockaway 
Park  tickets  for  fare  to 
Hammels. 


716       Public  Service  Commission  —  First  District 


File  No.,  name  of 
complainant  and 
company  com- 
plained against 


10993,  Marsh.. 
N.  E.  R.  R.  Co. 


10994,   McCoy. 
I.  R.  T.  Co. 


10995,  Thompson. . . 
N.  Y.  ConsoL  R.  R. 

Co. 

10996,  Dodge    Mfg. 
Co. 

Adams  Express  Co. 


10997,  Barle... 
L.  I.  R.  R.  Co. 


10998,  Pothler 

So.  Bk.  Ry.  Co. 

10999,  Wurster    et 
aL 

N.  T.  ConsoL  R.  R. 
Co. 

11000,  Transit   Bu- 
reau 

N.  Y.  ConsoL  R.  R. 
Co. 

11001,  Kennedy.... 
B.  H.  R.  R  Co. 

N.  E.  R.  R.  Co. 


11002,  Howarth 

C.  I.  &  B.  R  R.  Co. 


11003,   Belllck 

N.  Y.  Consol.  R.  R. 
Co. 


11004,  Hawkins 

Amer.   Express  Co. 


11005,   Bell 

N.  Y.  Consol.  R.  R. 
Co. 


11006,  Rutter.. 
L.  I.  R.   R.  Co. 


11007,  Magulre. .... 
N.   Y.   Rys.   Co. 


11008,     28th     Ward 
Taxp.   Prot.  Assn. 
N.   E.   R.   R.   Co. 


Subject 

Overcrowding  of  Church 
Avenue  cars  at  39th 
street  and  Fifth  avenue ; 
long  headways. 

Complaint  that  signboard 
at  foot  of  stairway  at 
180th  Street  station  of 
Third  Avenue  elevated 
line  obstructs  view  of 
stores. 

Unsanitary  conditions  at 
20th  avenue  on  Sea 
Beach  line,  on  account 
of  excavation  work. 

Refusal  of  company  to 
make  refund  for  pulley 
broken  In  transit,  plus 
express    charge    already 

Inadequate  and  Inconveni- 
ent station  at  subway 
level,  Atlantic  avenue. 

Unclean  alleyway  at  ter- 
minal of  Norton's  Point 
line  on  Surf  avenue. 

Petition  requesting  open- 
ing of  stairway  at 
Broadway  Ferry  station 
of  Broadway  elevated 
line. 

Delays  to  Sea  Beach  shut- 
tle cars. 


Requests  restoration  of  old 
transfer  system  Involv- 
ing rides  on  Green  point 
and  Ocean  Avenue 
lines. 

Under  new  transfer  ar- 
rangements, unable  to 
make  trip  from  Smith 
and  Wycloff  streets  to 
Delancey  street,  via 
Williamsburg  bridge,  for 
one  fare. 

Complaint  of  cutting  off 
two  cars  from  Rock- 
away  Beach  train  leav- 
ing Bowery  station  at 
7  :30  P.  M. 

Excessive  charge  for  send- 
ing a  hundred  -  pound 
box  from  234th  street  to 
107th  street. 

Noise  of  switching  Brigh- 
ton Beach  trains  and 
storing  them  at  Sheeps- 
head  Bay  l>etween  mid- 
night and  7  :30  A.  M. 

Inconvenience  caused  by 
holding  of  main  line 
trains  at  Long  Island 
City  and  Jamaica. 

Complaint  that  Broadway- 
Amsterdam  Avenue  cars 
marked  for  125th  street 
and  Broadway  are 
turned  back  at  117th 
street. 

Unable  to  transfer  from 
St.  John*s  Place  line  to 
Vanderbllt  Avenue  line 
going  toward  Myrtle 
avenue. 


Disposition 
Covered  by  Case  1880. 


Dismissed.     Matter  one  for  Bor^ 
ough  authorities. 


Satisfied  by  new  arrangement  at 
that  location. 


Satisfied    by    settlement   of   com- 
pany   for   amount   claimed. 


Covered  by  Case  1891. 


Satisfied  by  efforts  of  company  to 
keep   alleyway   clean. 

Covered  by  Case  1877. 


Satisfied  by  explanation  made  by 
company. 

Covered  by  Case  1801. 


Covered  by  Case  1801. 


Satisfied     by     company     answer 
showing  service  operated. 


Closed,  default  of  complainant. 


Satisfied  by  report  of  engineer 
showing  efforts  of  company  to 
remedy  conditions. 


Dismissed,  upon  report  of  engi- 
neer explaining  physical  dim- 
cultles. 

Dismissed,  upon  statement  of 
company  showing  necessity. 


Covered  by  Case  1801. 


Informal  Complaints  —  Raileoads 


Y17 


File  No.,  name  of 
complainant  and 
company  com- 
pUined  against 

11009,    Bath    Beacb 

Taxp.   Assn. 
N.  Y.  Consol.  R.  R. 

Co. 


11010,    Woodward. 
Tbird  Ave.  Ry.  Co. 


11011.    Kahn... 
L.  I.   R.  R.  Co. 


11012,    Baldwin 

N.  Y.,  N.  H.  &  Hart 
R.  R.  Co. 


11013,  Mirairlia 

N.   Y.  Consol.  R.  R. 

Co. 

11014,  Elson 

N.  Y.  Consol.  R.  R. 

Co. 

11015,  Stroock     & 
Stroock. 

N.  Y.  Transfer  Co. 
Westcott  Bzp. 


11016,    Transit    Bu- 
reau. 
N.  E.  R.  R.  Co. 


11017.   Rosenfeld. . . 
N.  Y.  Consol.   R.  R. 
Co. 


11018,    Rublno. 
L.  I.  R.  R.  Co. 


11019,  Frey 

B.  H.  R.  R.  Co. 


11020,   Wade.. 
N.  Y.  Rys.  Co. 


11021,  Kronold. 
N.  Y.  Rys.  Co. 


11022,  Youngr 

N.  Y.  C.  Int.  Ry.  Co. 

11023,  McGuiness.. 
B.  H.  R.  R.  Co. 

11024,  Brown 

N.  Y.  Consol.  R.   R. 

Co. 

11025,  Vanderroort 
N.  Y.  Rys.  Co. 


Subject 

Complaint  of  reduction  of 
West  End  service  pass- 
ing around  Brooklyn 
end  of  Brooklyn  bridge 
during  evening  rush 
bours. 

Improper  tAgna  on  a 
Broadway  -  Kingsbridge 
car;  caused  bim  great 
inconvenience. 

Standing  passengers  car- 
ried on  train  leaving 
Flatbush  avenue  at  5  :23 
P.  M. 

Car  steps  so  taigb  above 
station  platforms,  espe- 
cially at  Port  Chester, 
that  it  is  impossible  for 
women  to  board  train 
without  assistance. 

Requests  that  65th  Street- 
Sea  Beach  cars  make 
stop  at  11th  avenue. 

Requests  that  65th  Street- 
Sea  Beacb  cars  make 
stop   at   11th   avenue. 

Express  companies  dis- 
criminate against  travel- 
ing salesmen  by  charg- 
ing them  50  cents  to  de- 
liver trunks,  which  is 
usually  done  for  40 
cents. 

Car  No.  689  of  89th  Street 
Ferry-Coney  Island  line 
passed  62d  street  and 
Fifth  avenue  with  head- 
light not  burning. 

Platform  at  Manhattan 
Junction  station  on  up- 
town side  on  Fulton 
Street  line  too  short, 
also  downtown  side  of 
Broadway   elevated   line. 

Standing  passengers  car- 
ried in  5  :23  P.  M.  train 
from  Flatbush  avenue, 
en  route  to  Babylon. 

Protests  against  noisy 
operation  of  Flushing- 
Ridgewood  cars  on 
Fresh  Pond  road  be- 
tween Bleocker  and  Mar- 
shall  streets. 

Refusal  to  issue  transfers 
on  Fourth  and  Madison 
Avenue  line  at  Astor 
place  to  continue  trip  to 
Brooklyn  bridge. 

Indifference  of  motormen 
on  23d  Street  crosstown 
line  when  signalled  to 
stop  at  Sixth  avenue. 

LAck  of  service  on  lines  of 
company,  especially 
180th  Street  line. 

Broken  rail  In  front  of 
632  Manhattan  avenue, 
which  causes  vibration. 

Requests  opening  of  stair- 
way to  elevated  station 
at  Adams  and  Johnson 
streets. 

Noisy  operation  of  cars  on 
116th  Street  crosstown 
line,  especially  at  Man- 
hattan avenue  curve. 


Disposition 
Covered  by  Case  1882. 


Closed,  ill  founded,  with  state- 
ment to  complainant  explaining 
manner  of  designating  those 
cars. 

Satisfied  by  increase  of  two  cars 
to  that  train. 


Satisfied  by  answer  of  company. 


Satisfied  by  new  arrangements  to 
make  stop  at  point  requested. 

Satisfied  by  new  arrangements  to 
make  stop  at  location  desired. 

Dismissed,  upon  report  of  engi- 
neer snowing  charge  in  ac- 
cordance with  published  tartCT. 


Dismissed,    upon    report   showing 
error  in  number  of  car. 


Dismissed,  with  statement  to 
complainant  advising  of  recon- 
struction work  contemplated. 


Satisfied  by  report  of  engineer 
showing  new  schedule  to  go  in 
effect. 

Satisfied  by  repairs  made  by  .com- 
pany. 


Closed,  ill  founded,  with  state- 
ment to  complainant  showing 
rule  reasonable  to  require 
passengers  to  board  proper 
cars  in  first  instance. 

Dismissed,  upon  report  of  engi- 
neer. 


Closed,   ill   founded,   upon   report 
of  engineer. 

Satisfied  by  repairs  made  by  com- 
pany. 

Satisfied  by  instructions  to  keep 
stairway  open. 


Closed,  ill  founded,  upon  report 
of  engineer  showing  no  un- 
necessary noise. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject  DiBposition 

11026.  Neier. Delays    to    Fulton    Street    Closed,   ill   founded,   upon   report 

N.  Y.  Consol.  R.  R        elevated     trains     at       of  engineer  showing  complaint 

Co.  Franklin  Avenue     sta-        not  Justified. 

tion. 

11027.  Caimey Unable    to  make    trip    by    Covered  by  Case  1801. 

N.  E.  R.  R.  Co.  transfer  via      Cnurch 

C.  I.  &  B.  R.  R.  Co.        Avenue    line    to    Smith 

Street  line,  and  then  to 
15th   Street  line. 

11028.  Bums No  baggage  checked  or  re-    Dismissed,   upon   report   of   engl- 

N.  Y.  C.  &  H.  R.  R.        ceived    to    Inwood    sta-        neer. 

R.  Co.  tion,    although    there   is 

a   station   agent   there. 

1.1029,  Handler Poor  service  in  the  mom-    Dismissed,   upon   report   of   engi- 

N.  Y.  Consol.  R.  R.        ing     from      Rockaway        neer  showfng   phyi^cal  difflcnl- 
Co.  Beach    to    Bowery    sta*        ties  In  adding  more  trains. 

tion. 

11030,  Haber Overloading  on  8-car  train    Satisfied   bv  addition   of  cars   to 

L.  I.  R.  R.  Co.  leaving         Pennsylvania        this    train;    service    now    ade- 

Station   at   2:40    P.    M.  quate. 
for   Far   Rockawav. 

11031,  Crossman...    Suggests    operation    of  Closed,    ill    founded,     report    of 
I.  R.  T.  Co.                        Ninth     Avenue     express  engineer     showing     suggestion 

trains   so   as   to  accom-  impracticable,    on    account    of 

modate   passengers   with  danger. 

seats. 

11032,  Sigmund....    Overcharge  for   fare   from  Satisfied   by  answer  of  company 
L.  I.  R.  R.  Co.                Rockaway     Beach     to  showing  fare  charged  correct. 

Pennsylvania   Station. 

11083,    Ritchie Refusal    to   issue    transfer    Closed,    ill    founded*   with   state- 

42d  St.,  M.  ft  St.  N.        on  Tenth  Avenue  branch        ment  to  complainant  explaining 
Ave.    R.    R.    Co. ;        car   to   Amsterdam   ave-        transfer  arrangements. 
N.  Y.  Rys.  Co.  nue  at  ld2d  street  after 

a  ride  on  a  Sixth  and 
Amsterdam   car 

11034,  Singer Unreasonable   to   hold   Sea    Covered  by  Case  1882. 

N.  Y.  Consol.   R.  R.        Beach   cars  for  25   min- 

Co.  utes  on  a  siding;  takes 

45  minutes  to  make  trip 
from  King's  highway  to 
New  Utrecht  avenue. 

11035,  Schell Inconvenience   in   transfer-    Closed,    ill   founded,    with    state- 

N.  Y.  Rys.  Co. ;  42d        ring  from  Broadway       ment  to  complainant  explaining 

St.,   M.   &   St.   N.        cars  to  Seventh  Avenue        transfer  arrangements. 
Ave.   R.   R.  Co.  cars. 

11086,    Martin Unsanitary     condition     of    Satisfied   by  answer  of  company 

N.  Y.  Consol.  R.  R.        elevated    cars    on    Fifth        showing    efforts    to    keep    cars 
Co.  Avenue-Bay    Ridge    Ave-        clean. 

nue  line  leaving  65th 
street  for  Park  Row, 
mornings. 

11037,  Swedish  Hos-    Noisy  operation  of  Rogers    Satisfied  by  repairs  made  by  com- 
pital.  Avenue  and  Ocean  Ave-        pany. 

N.  E.  R.  R.  Co.  nue     cars     at     Sterling 

place  and  Rogers  ave- 
nue. 

11038,  Dilg Failure   to  stop  Main  line    Closed,  d3rmant. 

N.  Y.,  N.  H.  &  Hart        trains   at   stations   in 

R.   R.  Co.  Bronx. 

11030,  Schapiro Lack   of   signs   at   Bowery    Satisfied    by    report    of    engineer 

N.  Y.  Consol.  R.  R.  station    to    show    where        showing  installation   of  proper 

Co.  trains    msy    be    boarded        signs. 

for  Rockaway  Beach. 

11040,  Kohart Overcrowding     on     Church    Covered  by  Case  1880. 

N.   E.  R.   R.  Co.  Avenue  line. 

11041,  Rosenblum. .  Disfi^raceful     condition     on    Covered  by  Case  1880. 
N.   E.  R.  R.  Co.  St.     John*s     Place     line 

east  of  Buffalo  avenue ; 
requests  extension  of  line 
to  Kookaway  and  Liberty 
avenues,  or  at  least  to 
Ralph  avenue. 


Informal  Complaints  —  Railroads 


719 


File  No.,  name  of 
complainant  and 
company  com- 
plained against 

11042.  Boesch  et  al. 
B.  H.  R.  R.  Co. 


11048,  Riordan  et  al 
B.  H.  R.  R.  Ca 


11044.  Ratigan 

N.   Y.  &  Q.   C.   Ry. 

Co. 

11045,  Boule 

C.  I.  &  B.  R.  R.  Ca 


11046,  Equipment 
Inspection  Bu- 
reau. 

Third  Ave.   Ry.  Co. 


11047,   Sharpe... 
B.   H.   R.  R.   Co. 


11048,   Kohart.. 
B.   H.   R.  R.   Co. 


11040.    Hayes. 
Ml'^-Crosstown 
Co. 


Ry. 


11050.  Kip 

So.   Bk.   Ry.  Co. 

11051.  Scbllling.. 
S.  J.  Ry.  Co. 


1 1052,   Adelman 

B.  H.  R.  R.  Co. ;  N. 

E.  R.  R.  Co. ;  Bk. 

ft  No.  River  R.  R. 

Co. 


11058,    Wolf 

42d  St..  M.  ft  St.  N. 
Ave.  R.  R  Co. 


11054.   Fellman 

42d  St..  M.  ft  St.  N. 
Ave.  R.  R.  Co. 


11055,    Business 

Men's  Assn. 
N.    T.   ft  Q.   C.   Ry. 

Co. 


Subject 

Petition  protesting  against 
noise  and  vibration 
caused  by  operation  of 
Flusbing  avenue  cars 
along  Junction  avenue 
between  Corona  and  Al- 
styne  avenues. 

Petition  complaining  of 
condition  of  tracks  on 
Noetrand  avenue  be- 
tween Lexington  and 
Greene  avenues. 

Requests  operation  of  cars 
on  Broadway  line  speci- 
ally for  laborers. 

Long  headways  between 
cars  on  DeKalb  Avenue 
line  at  Bleecker  and 
Seneca   streets. 

Report  showing  8  -  foot 
piece  of  rail  which  is 
loose  in  front  of  Engine 
House  No.  38,  154  th 
street  and  Amsterdam 
avenue. 

Unnecessary  noise  caused 
by  Cars  Nos.  4308,  4384 
and  4804  of  Nostrand 
Avenue  line. 

Inconvenience  caused  by 
switching  of  cars  on 
Flatbnsh  avenue  at  East 
40th   street  and  Avenue 

"  N." 
Complaint  of  operation  of 
Car  No.  1148  of  28th 
and  29th  Street  cross- 
town  line  with  a  flat 
wheel  f9r  about  three 
weeks. 

Noisy  operation  of  Nor- 
ton's Point  line  cars  at 
Sea  Gate. 

Waiting  room  and  agent's 
room  at  Bltlngville  sta- 
tion in  such  condition 
that  it  is  dangerous  to 
health. 

Refusal  to  issue  transfer 
to  Church  Avenue  car  in 
trip  Involving  Brooklyn 
and  North  River  car, 
transfer  to  leth  avenue 
and  thence  to  Church 
avenue.  ^ 

Complaint  of  noise  tff  cars 
operated  on  Broadway 
from  96th  to  90th 
streets;  track  in  poor 
condition. 

Annoyance  caused  by  turn- 
ing back  Car  No.  1099 
of  Tenth  Avenue  branch 
line  at  12  9th  street 
and  Amsterdam  avenue, 
althou^  marked  for 
162d    street. 

Transfers  issued  on  Flush- 
ing Avenue  cars  at 
Flushing  Bridge  good 
onlv  on  Jamaica  cars; 
this  arrangement  un- 
satisfactory. 


Disposition 

Satisfied  by  repairs  made  by  com- 
pany. 


Satisfied   by   installation   of   new 
rail. 


Satisfied  by  arrangements  of  com- 
pany to  operate  flat  cars  for 
accommodation  of  laborers. 

Covered  bv  Case  1880. 


Dismissed,  upon  report  of  engl* 
neer  showing  slijght  cormga' 
Hon. 


gstisfied  by  repairs  made  to  cars 
complained  of. 


(*overed  by  Case  1880. 


Satisfied    by    action    of   company 
in  removing  fiat  wheel. 


Satisfied    by    efforts    of   company 
to  remedy  conditions. 

Satisfied  by  repairs  made  by  com- 
pany. 


Satisfied   by  explanation  of  com- 

Kny  that  transfer  should  have 
en  issued ;  conductor  com- 
plained of  has  been  repri- 
manded. 


Covered  by  Case  1893. 


Clorjed.   default   of   complainant. 


Satisfied   by  answer  of  compsny. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

11056.    Furst 

C.  I.  &  B.  R.  R.  Co. 


11057.    Johnston.... 
N.   E.   R.   R.   Co. 


11058,    Liederman . . 
N.  Y.  Consol.   R.  R 
Co. 

11050.  Dixon 

N.   Y.   Consol.   R.  R. 
Co. 


11060.    Crowell. 
L.   I.   R.  R.  Ca 


-«r"-  — 1 

11061.    Knightly 

Club. 
I.    R.    T.    Co. 


11062,  Oppenbeimer 
L.    I.    R.    R.    Co. 

1 1063,  Ryan 

B..  Q.  C.  &  Sub.  R. 

R.  Co. 


11064.   Ilogan 

Ocean  Elec.   Ry.  Co. 


11065.  Wall  et  al. 
i\  I.  &  B.  R.  R.  Co. ; 
B..  Q.  C.  ft  Sub.  R. 

R.  Co. 

11066.  Smith 

I.    R   T.    Co. 


11067.  Anonymous.. 
42d  St..  M.  &  St.  N. 
Ave.  R.  R.  Co. 


1 1068.   Case 

.\dams    Express   Co. 
McKlnney's    Express 


11069.  Dept.     of 
Health. 

N.   Y.  Consol.   R.  R. 
Co. 

11070,  Graham 

N.  E.  R.  R.  Co.  •  C. 

I.  &  B.  R.  R.  Co. ; 
Bk.  &  No.  River 
R  B.  Co. 


Subject 

Noise  and  Tibration  caused 
by     cars     passing     over 
poor   track   at  curve  at 
corner    of    Ninth    street 
and  Prospect  Park  West. 
Refusal     of    motormen  on 
Ocean    Avenue    cars    to 
stop    for   passengers    at 
Avenue  '*K*';  last  Ind* 
dent   involved  conductor 
No.  1285. 
No     bench       on  downtown 
platform       a  t       Grand 
street  station  of  Myrtle 
Avenue  elevated  line. 
Dangerous     conditions     at 
Park     Row,     caused     by 
crowding    and    pushing, 
West  End  line. 
I  n  adequate       accommoda- 
tions   on    train    leaving 
Brooklyn  Manor  at  7  :57 
A.   M.,   Rockaway  Beach 
Division. 
Great  congestion  at  169th 
street  and  at  Claremont 
avenue    stations    of   3rd 
Avenue      elevated      line 
during  rush  hours. 
General  complaint  of  inad- 
equate  service    on     Far 
Rockaway   Branch. 
Terriflc    noise    caused    by 
cars  passing  over  defec- 
tive  crossover  on   Utlca 
avenue       between        St. 
John's    Place    and   Lin- 
coln Place. 
Inadequate       service       on 
Rockaway  Beach  line  be- 
tween   Rockaway    Beach 
and  Neponset. 
Failure     of     Smith    street 
and  Reid  Avenue  cars  to 
stop    for    passengers    at 
Avenue  "  Q." 
Failure  of  Guard  0599  on 
a  subway  train  to  open 
side  door  of  last  car  at 
72d  Street  station. 
Requests   that  Tenth   Ave* 
nue    branch    cars    be 
operated     up     Broadway 
over      the      Kingsbridge 
line  Instead  of  stopping 
at  162d  street. 
Sent  trunk  from  Brooklyn 
to    Richmond   Hill,    bav- 
in?  idven    the   trunk    to 
McKinney's  Express,  for 
which  a  charge     of     50 
cents     was     made,     and 
then  that  company  turn- 
ed   the    trunk    over    to 
Adams  Express  Co..   for 
which       an       additional 
charge   of   50   cents  was 
made. 
Noise  of  trains  when  mak- 
ing  curve    from     Fulton 
street  into  Flatbush  ave- 
nue.   Fifth    Avenue   ele- 
vated line. 
Terriflc    noise    caused    by 
cars  passing  over  broken 
rails       on       WiUoughby 
street  near  Gold  street. 


DispofitlMi 

Satisfied  by  repairs  made  by  com- 
pany. 


Satisfied  by  discipline  admin- 
istered by  company  to  con- 
ductor concerned. 


Satisfied  by  action  of  company  in 
placing  a  bench  on  platform 
in  question. 

Satisfied  by  promise  of  company 
to  assign  additional  platform 
men. 

Satisfied  by  addition  of  two  car^ 
to  train  complained  of. 


SatiKfied  by  report  of  engineer 
showing  construction  of  an 
additional  stairway  at  169th 
street  and  reconstruction  work 
contemplated. 

Closed,  ill  founded,  opon  report 
of  engineer. 

Satisfied  by  repairs  made  by  com- 
pany. 


Satisfied  by  explanation  made  by 
company. 


Satisfied    by    instructions    to    all 
crews  to  stop  at  Avenue  "Q." 


Closed,  default  of  complainant. 


Dismissed,  upon  statement  of 
company  that  request  would  be 
impracticable. 


Closed,  no  jurisdiction. 


Satisfied      by      instructions      to 
grease  curve  five  times  daily. 


Satisfied  by  repairs  made  by  com- 
.pany. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject  DlBposltlon 

11071,  Smith Failure  of  Midland  Beach    Satisfied  by  explanation  of  com- 

S.  I.  Mid.  Ry.  Co.  can  to  take  on  passen-        pany    showing    unusual    condl- 

gera  when  making  return        tlons. 
trip  from  Midland  Beach 
to  St.  George. 

11072,  Brady Failure    of    Fifth   Avenue    Dismissed,  with  statement  of  ez- 

N.  Y.  Consol.  R.  R.        elevated    trains   to   stop       planation  to  complainant. 

Co.  at  Union  Street  station. 

11073,  Paxton  et  al    Refusal  of  65th  Street-Sea    Satisfied    by    agreement   of   com- 
N.  Y.  Consol.  R.  R.        Beach  cars  to  make  stop        pany  to  stop  cars  at  that  loca- 

Co.  at  11th  avenue.  tion. 

11074,  Neugass Careless      and      Inefficient    Closed,  default  of  complainant. 

Ocean  Elec.  Ry.  Co.        employees  on  Far  Rock- 
away     line;     his     child 

narrowly  escaped  Injury 
by  car  starting  when 
child  was  about  to 
board. 

11075,  Von  Buckow.    Noise  caused  by  cars  pass-    Satisfied  by  promise  of  company 
N.   E.   R.   R.   Co.  ing  over   broken   rail  in        to  make  renairs 

front  of  218  Ralph  ave-  «p«i«. 
nue,  Brooklyn. 

11076,  Sudbrink Inadequate  Sunday  service  hnilsfied  by  explanation  made  to 

L.  I.  R.  R.  Co.                on    Rockaway   Beach   di-  ccmplalnant. 

vision  from  Hammel's 
station. 

11077,  O'Donnell. . .    Refusal  of  motorman  on  8    SntiBfled  by  action  of  company  m 
B.  H.  R.  R.  Co.  Sd  Avenue  surface  car  to       disciplining  motorman. 

ston  for  waiting  passen- 
g  e  r  s  at  IJvingston 
street  and  Elm  place  at 
10:25  P.  M.,  during 
heavy  rain. 

11078,  Equipment  Crossover  on  Jackson  ave-  Satisfied  by  installation  of  new 
Inspection  Bureau        nue    opposite    N.    Y.    &        crossover. 

N.   Y.   &  Q.   C.   Ry.        Queens  electric  Light  & 
Co.  Power  Co.,  in  need  of  re- 

pairs. 

11079,  Jacobs Inadequate       service       on    Cohered  by  Case  1884. 

N.  Y.  Consol.   R.   R.        Broadway    elevated    line 

Co.  from    Essex    Street    sta- 

tion   during    rush  hours. 

11080,  Newtown  Resolution  requesting  regu-  Dismissed,  upon  report  of  engl- 
IjocbI  Board  of  Intlon  of  gates  at  Ver-  neer;  traffic  has  diminished 
Imps.  non  avenue,  L.  I.,  so  as        greatly  over  crossing. 

L.  I.  R.  R.  Co.  to     minimise      Inconven- 

ience    caused     to  Indus- 
trial interests  of  city. 
l^^S^'m^"^*^"®'-    Un<«lean  condition  of  Man-    Sattsfled    by    measures    taken    by 
I.   R.   T.  Co.  hattan  Street  station  of        company  to  keep  station  clean. 

Broadway       subway; 
stairways  filthy. 

^^??2\^"?®.''Vf '^^    ^****y  operation  of  Broad-    Covered  by  Case  1893. 

Real  Estate  Co.  way  cars  operating  over 

42d  St.,  M.  &  St.  N.        defective  tracks  at  110th 
Ave.  R.  R.  Co.  street  and  Broadway. 

11083.   Henry Can    operating    on    upper    Covered  hv  rflR»  iftOA 

42d  St.,  M.  &  St.  N.        BroaJway     around     90^s    ^^^^^^  ^^  ^*««  l^^S- 

Ave.    R.    R.   Co.  very  noisy. 

110S4    Myers. . ....    Impossible  to  sleep  because    Satisfied   by  issuance  of  Instruc- 

L  I.  R.  R.  Co.  of   practice    of    blowing        tlons    to    discontinue    all    un- 

whlstles   and    ringing  of        necessary  noises, 
bells     during     night     at 
Jamaica     avenue     cross- 
ing. 

11085.  Transit    Report  showing  traffic  con- 
Bureau,  ditlons     to     and     from    Dismissed. 

C.  I.  &  B.  R.  R.  Co. ;        beaches  on  Sundays. 
N.   E.    R.   R.   Co. ; 
L.     I.     Elec.     Ry. 
Co. ;         Richmond 
Lt.  &  R.  R.  Co. 

11086,  Payne General   complaint   of   ser-    Coveted  bv  €!&■*  1882 

N.  Y.  Consol.  R.  R.        vice  on  Culver  line.  ^«^«"Ja  oj  v^se  loo^. 

Co. 
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File  No.,  name  of 
complainant  and 

company       com-  ^^        .^ 

plained  against  Subject  Disposition 

11087,  Dreyer. Complaint   of  late   arrlral    Dismissed,   upon   report  of  engi- 

N.  Y.  Consol.  R.  R.       of     Rockaway     Beach        neer. 

Co.  trains;    inadequate    ser- 

L.  I.  R.  R.  Co.  vice.  ^,  ^  w     ^        -ooa 

11088,  Bannon Poor     service     on     Smith    Covered  by  Case  1880. 

C.  I.  ft  B.  B.  B.  Co.        Street     line    from    Park 

Row  between  6  and  7 
P    M 

11089,  Dore Befusal   to   accept   8   cent    Closed,   default   of  complainant. 

N.  Y.  C.  Int.  By.  Co.        transfer    from    elevated 

line  to  westbound  cars 
from  Central  Bridge  to 
Amsterdam  avenue,  Og« 
den  Avenue  line.  «.,  ^^w  **•- 

11090,  Smith No  through  service  during    SatlRfled  by  arrangements  to  Is- 

N.  Y.  &  Q.  C.   By.        night   on   College   Point       suf     transfers     »' .   t«ra-«»jk 

Qiy  iiQ0  Doint  to  shuttle  going  to  Col- 

lege  Point. 

11091,  Mischke Complaint  of  turning  back    Covered  by  Case  1882. 

N.  T.  ConsoL  R.  B.        West     End     trains     at 

Co.  Sands    street,     although 

marked  for  Park  Row; 
inadequate  service.  .     .      ^         .^..       ^  ^         ^     *. 

11092,  State   Insur-    Danger    to    employees    by    Dismissed,     with     statement     to 
ance  Fund.  exposed  third  rail  from        complainant    explaining    sltna- 

N.  Y.  Consol.  R.  B.        Chambers     and     Centre        tion. 
Co.  streets  to  Delancey  and 

Essex     streets,     Centre 

11093,  Winship Complaint^at  6:18  P.  M.    Covered  by  Case  1891. 

L.  I.  B.  B.  Co.  train  from  Flatbush  ave- 

nue has  discontinued  to 

stop  at  Morris  Park  sta- 
tion. ^  .  .      ^        - «-« 

11004,       Equipment   Practice  of  operating  steam    Covered  by  Case  1878. 
Inspection  Bureau       engines    on    same  track 

L.  I.  R.  R.  Co.  as    passenger    trains  in 

Atlantic  Avenue  tunnel ; 
one  passenger  train  was 
filled  with  smoke.  ^,      ^     ,„    ^       ^  ^       ,^^     ^  ^ 

11095,  McLean Shuttle  trains  leaving  Wil-    Closed,    ill    founded,    with    state- 

I.   R.  T.  Co.  lis   avenue   very   seldom        ment  to  complainant  explaining 

make     connections    with        conditions, 
through  trains  at  129th 

11096,  White Slow    movement    of   trains    Covered  by  Case  1882. 

N.  Y.  Consol.  R.  R.       on  West  End  line  to  Park 

Co.  Row.  «    .  ^  ^  ..  s 

11097,  Lippman Complaint  of  turning  back    Satisfied  by  answer  of  comnany. 

N.  Y.  Consol.  R.  R.       Brighton     Beach     trains 
Co.  marked  for  Park  Row  at 

Sands  street.  «  ..  ^  ^  ^     .  ..    i 

11098,  Blumenthal..    rx)ng  headways  on   Brtgh-    Satisfied  by  improvements  in  ser- 
N.  Y.  Consol.  B.  B.        ton  Beach  line  at  Ocean        vice. 

Co.  Pflrkwav. 

11099,  Manacher. . .    Congested     conditions     at    Covered  by  Case  1884. 
N.  Y.  Consol.  B.  B.        Bowery     and      Essex 

Co.                                  Street    stations;  insuffi- 
cient service. 

11100,  O'Beilly Unbearable     noise  caused    Dismissed,     with     statement     to 

N.  Y.  Consol.  B.  B.       by     elevated  trains       complainant  pointing  out  that 

Co.  rounding  curve  at  Adams        curve  is  greased  several  tlmen 

and  Sands  streets.  daily. 

11101,  Byrne Failure    of    Fulton    street    Closed,    ill    founded,    with    stat^ 

B.  H.  B.  B.  Co.  cars  to  stop  at  WiUough-        ment  to  complainant. 

by  street,  although  there 
Is  a  sign  designating 
that  street  as  a  trolley 
station. 

11102,  Benes Complaint  that  4 :28  A.  M.    Satisfied    by    statement    to    com- 

N.  Y.  Q.  C.  By.  Co.       car       from       Flushing        plainant   that  company  is   not 

Bridge    on    Corona   line        obligated   to   make   public   any 
leaves  14  minutes  earlier       change  in  time-tables, 
without       announcement 
to  public. 


Imfobmal  Complaints  —  Kailboads 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

11103,  Gilchrist 

Westcott  Exp.  Co. 


Subject 

Overcharge  for  delivery  of 
trunk  to  Erie  It.  R.  office 
at  26  Court  street. 


11104,  Mortmer Complaint  of  high  running 

C.  I.  &  B.  R.  R.  Co.        boards  on  open  cars  op- 

erated  on  Smith  Street, 
Franklin  Avenue  and  De- 
Kalb  Avenue  lines. 

11105,  Provenzano. .    Ix>ng     headways     between 
N.  Y.  Consol.  a  R.       66th     Street-Sea     Beach 

Co.  shuttle     cars     at     Fort 

Hamilton  Parkway  sta- 
tion. 

11106,  Jackson Poor   service   on    Brighton 

N.  Y.  Consol.  R.  R.        Beach    line    from    Coney 

Co.  Island  on  Sundays. 

11107,  Putnam Noise     as     Eighth     Street 

N.  Y.  Rys.  Co.  Croeslown  cars  turn  in- 

to Greenwich  avenue. 

11108,  Treat P3or  service  on  28d  Street 

N.  Y.  Rys.  Co.  Crosstown  line. 

11100.  Shirke Irregular     service     on     3d 

B.  H.  R.  R.  Co.  Avenue  surface  line, 
lino,   Southerland.    Refusal  of  companv  to  sell 
L.   I.  R.  R.  Co.                commutation  ticket  from 

September  1st  to  15th 
with  commutation  for 
full  month  of  August. 

11111,  Scboenherr. .    Refusal   to  accept   DeKalb 

C.  I.  &  B.  R.  R.  Co.        Avenue  line  transfer  on 

Dekalb  Avenue-Coney  Is- 
land car. 

11112,  Gompers Rowdyism    on     rear    plat- 

N.  Y.  Consol.  R.  R.        forms  of  trains  on  Ful- 

Co.  ton  Street  elevated  line. 

11113,  Geery Noiso  from   Marcy  Avenue 

N.  E.  R.  R.  Co.  surface  cars  passing 

over  defective  track  at 
Marcy  avenue  and  Penn 
street. 

11114,  Ryan Broken     rail     directly     in 

B.  II.  R.  R.  Co.  front   of   56   Willoughby 

street.  Brooklyn. 

11115,  Borough  Dangerous  condition  of 
President  of  Rich-  bridges  at  Fingerboard 
mond.  Road,   at   Grasmere  and 

S.  I.  Rap.  Transit  at  Ft.  Wadsworth ;  they 
Ry.  Co.  are  of  old  wooden  type. 

1 11 16,  Walton Inadequate    service    on 

C.  I.  &  B.  R.  R.  Co.        Hamilton  Ferry  line. 

11117,  Rumler Inconvenience  and  discom- 

N.  Y.  Rys.  Co.  fort    caused    by    use    of 

new  stepless  can  on 
Broadway  line ;  confu- 
sion between  boarding 
and  alighting  passen- 
gera. 

11118,  Darling Noise    and    screeching    of 

N.  Y.  Consol.  R.  R.        brakes  on   Fifth  Avenue 

Co.  elevated      line      between 

Fourth  and  Fifth  streets. 

11119,  Bruchhausen    Unable    to    open    windows 
U  I.  R.  R.  Co.  on  Long  Island  Railroad 

trains  so  as  to  permit  of 
free  passage  of  air. 


11120.  Sonnek. 
L.  I.  R.  R.  Co. 


No  train  leaving  Union 
Course  between  8:28  and 
8 :58  A.  M.  for  Flatbnsh 
avenue. 


Disposition 

Dismissed,  with  statement  to 
complainant  that  rate  charged 
is  in  accordance  with  published 
Uriff. 

Dismissed. 


Dismissed,  upon  report  of  engi- 
neer showing  service  will  be 
improved  when  double-track 
operation  is  resumed. 

Closed,  ill  founded,  with  state- 
ment to  complainant  explain- 
ing conditions. 

Satisfied  by  instructions  to  keep 
curve  greased. 

Closed,    ill    founded,    with    state- 
ment to  complainant. 
Covered  by  Case  1880. 

Closed,  ill  founded,  with  state- 
ment of  explanation  to  com- 
plainant. 


Covered  by  Case  1801. 


Covered  by  Case  1608. 

Satisfied  by  repain  made  by  com- 
pany. 


Satisfied  by  repain  made  by  com- 
pany. 

Satisfied     by     repaira     made     to 
bridges. 


Covered  by  Case  1880. 

Closed,  ill  founded,  with  state- 
ment of  explanation  to  com- 
plainant. 


Covered  by  Case  1746. 


Satisfied  by  explanation  to  com- 
plainant showing  efforts  to 
keep  windows  in  conditions  so 
that  they  may  be  readily  open- 
ed. 

Covered  by  Case  1801. 
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File  No.,  name  of 
complainant  and 
c<Mnpany  com- 
plained against 


Subject 


11121,  Boardman...    No  announcement  made  of 
C.  I.  &  B.  R.  R.  Co.        re-routing      of      DeKalb 

.Avenue  cam  through 
Washington  street  on  ac- 
count OMT  construction  of 
new  crossing  at  Fulton 
and  Jay  streets. 

11122,  Hardy,  Voor-  Refusal  to  issue  transfers 
hees  Co.  from     Flushing     Avenue 

B.  H.  R.  R.  Co.;  B.,  cars  to  WyckotT  Avenue, 
Q.  C.  &  Sub.  R.  Union,  Flushing-Knicker. 
B.  Co.  bocker     and      Bushwick 

Avenue  lines. 

11123,  Quinn Inadequate  service  on  Lex- 

N.  Y.  Consol.  R.  K.        Ington    Avenue    elevated 

Co.  line   from   Cypress   Hills 

to  Chambers  street  dur- 
ing A.  M.  rush  hours. 

11124,  Cokefair Misleading     statement     on 

B.  H.  R.  R.  Co.  65th    Street-Ft.    HamU- 

ton  Avenue  line  transfer 
as  to  its  use. 

11125,  Graff Deplorable     condition      of 

B.  H.  R.  R.  Co. ;  N.        crossing  at  Junction  and 
Y.  &  Q.  C.  Ry.  Co.        Kingsland  avenues ;  ter- 
rific noise  and  Jar. 

11126,  Steckler. . . . .    Unsafe  crossing  at  Channel 
L.  I.  R.  R.  Co.  and     Atlantic     avenues. 

Far  Rockaway ;  impos- 
sible to  see  approaching 
trains. 

11127,  Stonebridge.    Complaint    of    smoking    In 
City   Island  Pelham        motor    cars    and    stages 

Pk.    Ry.    Co.  running  to  City  Island. 

11128,  Anonymous..    Complaint  of  turning  hack 
N.  T.  Rys.  Co.  Fourth  and  Madison  Ave- 
nue cars  at  134th  street, 
alth9ugh      marked      for 
125th  street,  southbound. 

11129,  Gordon Considerable   time   lost   in 

N.  Y.  Consol.  R.  R.        making    connections    be- 

Co.  tween  West  End  shuttle 

and  eastbound  Culver 
and  Bay  Ridge  combina- 
tion trains,  between  2 
and  5  A.  M. 

11130,  Prospect  Pk.  Requests  change  in  second 
West   Civic   Assn.        fare     points     on     Smith 

N.  B.  R.  R.  Co.;  C.  Street,  Union  Street. 
I.  &  B.  R.  R.  Co.        Ninth  Avenue  and   iSth 

Street  lines. 
11131   Eberlin Refusal    of     Smith     Street 

C.  I.  &  B.  R.  R.  Co.        cars  to  stop  for  passen- 

gers on  Coney  Island 
aveoue  in  the  morning. 

11132,  Rockwood  &  Unnecessary  noise  from 
Co.  Lexington     Avenue     ele- 

N.  Y.  Consol.  R.  R.  vated  trains  at  Park 
Co.  and      Washington      ave- 

nues. 

11 133,  Doyle Inadequate     service     to 

S.  I.  Mid.  Ry.  Co.  handle  crowds  on  Mid- 
land Beach  line  from 
Midland  Beach. 

11134,  Tiesikin Poor  service  to  Coney  Is- 

C.  1.  &  B.  R-  B.  Co.        land  from  Ridgewood  on 

DeKalb   Avenue   line 

11135,  Wolf Insolence      of      conductors 

N.   E.   R.   R.  Co.  on  Bergen  Street  cars. 

11136,  Rosenmeyer.    t'nnecessary  noise  of  Ford- 
Union  Ry.  Cj.  ham  and  W^oodlawn  cars 

at  Fordham  Road  and 
Lorin  Place. 

11137,  Harrison Noisy  operation  of  Lexlng- 

N.   Y.   Rys.   Co.  ton  Avenue  cars  at  38th 

street,  caused  by  rough 
and  uneven  track  and 
broken  Joints. 


Disposition 

Closed,    ill    founded,    with    state- 
ment to  complainant. 


Covered  by  Case  1801. 


Covered  by  Case  1882. 


Covered  by  Case  1801. 


Satisfied  by  installation  of  a  new 
crossover. 


Covered  by  Case  1881: 


Closed,  no  Jurisdiction. 


Satisfied  by  report  of  engineer 
showing  arrangements  made  by 
company   for  through  service. 


Satisfied  bv  action  of  company  to 
avoid   all  unnecessary  delays. 


CDvered  by  Case  1871. 


Dismissed,     with     statement     to 
complainant. 


Satisfied     by     arrangements     to 
grease  curve  more  often. 


Covered  by  Case  1772. 


Satisfied  by  promise  of  company 
to  increase  service. 

Closed,   default  of  complainant. 

Satisfied  by  report  of  engineer 
sh)wlng  efforts  of  company  to 
eliminate  unnecessary  noise. 

Satisfied  by  repairs  made  by  com- 
pany. 
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File  No.,  name  of 
complainant  and 
comiMiny  com- 
plained against 


Subject 


11188,   Taylor Defective  track  on  Lexlng- 

N.  T.  Rya  Co.  ton  avenue  In  neighbor- 

hood of  38th  street. 

11139,  Miller Requests    that     Broadway- 

N.  T.   Rys.   Co.  I^xington  Avenue  trans- 

fers be  accepted  on  Len- 
ox -  Lexington  Avenue 
cars  at  Lexington  ave- 
nue and  116th  street. 

11140,  Dearborn....    Noisy  operation  of  Broad- 
42d  St.,  M.  &  St.  N.        way   branch   cars   in   vl- 

Ave.  R.  R.  Co.  cinlty    of    113th    street; 

Door  roadbed 

11141,  Knpfer Failure    of     125th     Street 

Third  Ave.   Ry.  Co.        Crosstown   cars   to   stop 

at  Manhattan  street,  en 
route  to  Ft.  Lee  Ferry. 

11142,  Barnes Inadequate    service    on 

C.  I.  &  B.  R.  R.  Co.        Franklin  Avenue  line. 

11148,    Schley Slow  movement  of  Cypress 

N.  T.  Consol.  R.  R.        Hills      trains      crossing 

Co.  Williamsburg    bridge    in 

the  morning. 

11144,  Fetterly Overcrowding      of      Ocean 

N.  E.  R.  R.  Co.  Avenue   cars    to  Sheeps- 

head  Bay  at  Rogers  ave- 
nue and  St.  John's 
Place. 

11145,  Kensinjgton  &  Complaint  of  dlscontinu- 
Parkville  Imp.  ance  of  Park  Row  service 
League.  on   Culver  line   on   Sun- 

N.  Y.  Consol.  R.  R.        days. 
Co. 

11146,  Plischke 

N.  T.   Consol.  R.  R. 

Co. 


11147.  Mints. 

N.  T.  ConsoL  R.  R. 
Co. 


11148,  WylUe. 
N.  Y.  Rys.  Co. 


11140.   Liebmann... 
N.  Y.  Rys.  Co. 


11 150,   Lambert 

L.  I.  R.  R.  Co. 


11151,  Barton.. 
N.  Y.  Rys.  Co. 


11152,    Hart 

Third  Ave.   Ry.   Co. 
B.  H.  R.  R.  Co. 


11158,   Plerando.... 
L.  I.  R.  R.  Co. 


Complaint  of  turning  back 
West  End  train  at 
Sands  street,  although 
marked  to  go  to  Park 
Row. 

Requests  immediate  en- 
largement of  stations  at 
Sutter  avenue  and  at 
Eastern  Parkway-Broad- 
way Elevated  line. 

Noisy  operation  of  Lexing- 
ton Avenue  cars  in 
front  of  491  Lexington 
avenue. 

Requests  that  cars  of  Un- 
ion Railway  Company 
crossing  viaduct  be  re- 
quired  to  exchange 
transfers  with  Eighth 
Avenue  line,  so  that 
passengers  may  go  to 
Central  Bridge. 

Failure  of  34th  Street 
ferryboats  to  connect 
with  trains  at  Long  Is- 
land Cltv. 

Loud  and  unnecessary 
ringing  of  g3ngs  on  new 
cars. 

Defective  condition  o  f 
tracks  on  Greene  avenue 
between  Classen  and 
Franklin  avenues :  car 
No.  1000  of  Third  and 
Amsterdam  Avenue  line 
marked  "  Ft.  George " 
turned  back  short  of 
destination. 

Refusal  of  collectors  on 
Rockaway  Beach  trains 
to  sell  excursion  tickets 
between  Railroad  ave- 
nue and  Broad  Channel. 


Disposition 

Satisfied  by  repairs  made  by  com- 
pany. 

Satisfied  by  explanation  made  by 
company. 


Covered  by  Case  1893. 


Closed,  ill  founded,  upon  report 
of  engineer  showing  regulation 
of  operation  of  cars  by  trafllc 
policeman  at  that  crossing. 

C:>vered  by  Case  1880. 

Covered  by  Case  1882. 


Covered  by  Case  1880. 


Dismissed,     with     statement     to 
complainant  stating  conditions. 


Satisfied  by  explanation  made  by 
company. 


Dismissed,   upon   report  of  engi- 
neer. 


Dismissed,  upon  report  of  engi- 
neer showing  track  in  good 
condition. 

Dismissed,  with  statement  to 
complainant  explaining  situa- 
tion with  respect  to  transfers. 


Dismissed,  with  statement  to 
complainant  explaining  condi- 
tions. 

Closed,  ill  founded,  upon  report 
of  engineer. 

Closed,  ill  founded,  upon  report 
of  engineer  showing  track  in 
good  condition,  and  upon  state- 
ment of  Third  Avenue  Ry.  Co. 
giving  reason  for  turning  back 
of  car. 


Satisfied  by  agreement  of  com- 
pany to  Hell  commutation  tick- 
ets when  stations  are  closed. 


726       Public  Sebvice  Commission  —  First  Distbict 


File  No.,  name  of 
complainant  and 
company  com- 
plained against 

11154.  DeTine  et  al 
U  I.  R.  B.  Co. 


Subject 


Petition      reqnestlnc    that 
train    No.    1807  leaylnff 


g 
Bockaway  Park  at  6:28 
A.  M.  make  stop  at 
Broad  Channel  on  week 
days. 

11156,  Irwin Refusal   to   accept  Church 

B.  H.  B.  B.  Co.  Avenue  line  transfers  on 

Nostrand     Avenue    cars. 

11157,  Langlots. . . .    Noisy    operation    of    Fifth 
N.  T.  Consol.  B.  B.        Avenue     elevated    trains 

Co.  in    front    of    896    Third 

street,  Brooklyn. 

11158,  Hanrahan...    Refusal   of  Conductor  No. 
N.  B.  B.  B.  Co.  671  of  Fifth  Avenue  car 

to  accept  transfers  from 
Third  Avenue  and  Ham- 
ilton Avenue  lines. 

11159,  Kunstler Defective  track  in  front  of 

C.  I.  &  B.  B.  B.  Co.        174  South  Eighth  street. 

Brooklyn  -  Franklin  Ave- 
nue line. 

11160,  Nowak Failure    to    deliver    couch 

Adams  Express  Co.  bed  sent  from  Brooklyn 

to  Meadowmere,  Ja- 
maica. 

11161,  Adams Noisy    operation    of    cars 

N.  T.  Bys.  Co.  switching  around  curves 

at  Amsterdam  avenue 
and  106th  street. 

11162,  Bronx    Tin-    Delay   to   vehicular   traflic 
smith   Supply  Co.        by  water  car  pulling  in 

Union  By.  Co.  on  a  dead  tracK  at  Bos- 

ton road  and  177th 
street. 

11163,  Schland Inadequate    service    on 

N.  Y.  Consol.  B.  B.        Rockaway      Beach      line 

Co.  from      Manhattan      to 

L.  I.  B.  B.  Co.  Bockaway   Beach. 

1 1 164,  Leon Noisy  operation  of  cars  at 

42d  St.,  M.  &  St.  N.        42d    street   and   Lexing- 

Ave.    B.    B.    Co.;        ton    avenue;    track    de- 
N.  Y.  Bys.  Co.  fectlve. 

11165,  Keenan Complaint      that      Second 

L   B.  T.  Co.  Aveune     elevated     train 

skipped  stations  from 
42a  street  to  72d  street 
without  announcement. 

11166,  Hitsel Failure  of  ticket  aeent  at 

N.  Y.  Consol.  B.  B.        62d  street  and  New  Ut- 

Co.  recht   avenue   to   supply 

continuing  trip  tickets 
to  64th  street  feeder 
line. 

11167,  Pierando....    Complaint  of  condition  of 
L.  I.  R.  R.  Co.  crossing  at   Euclid   ave- 
nue; only  part  of  cross- 
ing planked. 

11168,  Wasserman. .    Noisy  operation  of  Lorimer 
B.  H.  R.  R.  Co.  Street  cars  over  broken 

track  in  front  of  158 
Lorimer  street. 

11169,  Kelly Dangerous  practice  of  pas- 

N.  Y.  Consol.  R.  R.        sengers    at    Bowery  sta- 

Co.  tlon   of   entering   trains 

through  car  windows. 

11170,  Stem Long     headway      between 

N.  Y.  ConsoL  R.  R.        cars  on  Sea  Beach  line : 

Co.  lack    of   shelter   at   62d 

street. 

11171  Mints Overcrowding  of  Rockaway 

N.  Y.  Consol.  R.  R.        Beach   trains   on   Satur- 
Co.  days  and  Sundays. 

11172,  Marks Protests    against     practice 

N.  Y.,  N.  H.  &  Hart.        of  engineers  on  locomo- 
B.  B.  Co.  tives  of  blowing  exhaust 

unnecessarily ;  1  m  p  o  s  • 
slble  to  sleep. 


Disposition 

Satisfied  by  action  of  company  In 
stopping  of  train  at  Broad 
Channel. 


Satisfied  by  arrangements  of 
company  so  that  transfers  may 
be  accepted. 

Satisfied  by  report  of  engineer. 


Satisfied  by  explanation  of  trana^ 
fer  arrangements  and  by  disci- 
pline of  conductor  in  question. 


Satisfied  by  repairs  made  by  com- 
pany. 


Satisfied  by  settlement  of  claim 
for  $8. 


Satisfied  by  arrangements  of  com- 
iny    to    grease     tracks    twice 


Closed,  ill  founded,  upon  state- 
ment of  engineer  showing  com- 
pany within  its  rights. 


Dismissed,  with  statement  to 
complainant  showing  physical 
conditions. 

Satisfied  by  repairs  made  by  com- 
pany. 


Dismissed,     with     statement     to 
complainant. 


Satisfied  by  posting  of  notices  at 
West  End  terminal  to  secure 
transfer  tickets  at  that  ter> 
minal. 


Satisfied     by     placing     of     new 
planking. 


Satisfied  by  repairs  made  by  com- 
pany. 


Covered  by  Case  1884. 


Dismissed,  in  view  of  reconstruc- 
tion work  going  on. 


Dismissed,   upon   report  of  engi- 
neer. 

Satisfied  by  action  of  company  in 
reducing  noise  to  a  minimum. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 


11178.  Hunt, 
I.  R.  T.  Co. 


11174,   Cunningliam. 
C.  I.  &  B.  R.  R.  Co. 


11175,  Bernard 

N.  Y.  Consol.  R.  R. 
Co. 


11176.    Scbiff 

N.   E.   R.   R.  Co. 


11177,  Monheimer. . 
C.  I.  &  B.  R.  R.  Co. 

11178.  Thiemer 

B.  H.  R.  R.  Co. 


11179.       Transit 

Bureau. 
So.   Bk.   Ry.  Co. 


11180,  Hamilton... 
B..  Q.  C.  &  Sub.  R. 

R.  Co. 

11181,  Atlas  Ribbon 
Co.,  Inc. 

L.  I.  R.  R.  Co. 

11182,  Levy 

N.   E.   R.   R.  Co. 


11183,    Byrne 

Westcott   Exp.   Co. 


11184.  O'Brien 
Assn. 

S.  I.  Ry.  Co. 

11185.  SpilUne 

Third  Ave.   Ry.   Co. 


11186,  Bond 

N.  E.  R.  R.  Co.;  N. 

Y.   Consol.    R.    R. 
Co. 

11187,  West  End 
Bd.  of  Trade. 

N.  E.  R  R.  Co. 

11188,  Lentllbon... 
L.  I.  Elec.  Ry.  Co. 


11189.   Scbmalstich. 
I.  R.  T.  Co. 

11100,  Com 

Union    Ry.    Co. ;    N. 
Y.  C.  Int.  Ry.  Co. 


Subject 

Overcrowding  on  Third 
Avenue  elevated  line 
northbound  during  P.M. 
rush  hours. 

Complaint  of  insolence  of 
conductor  on  Car  No. 
363  of  Franklin  Avenue 
line. 

Unable  to  sleep  because  of 
noisy  operation  of  Fifth 
Avenue  elevated  trains 
in  front  of  88  Fifth  Ave- 
nue, Brooklyn. 

Complaint  that  Ocean  Ave- 
nue cars  passing 
through  Marcy  avenue 
raise  so  much  dust  that 
it  is  dangerous  t  o 
health. 

Dangerous  practice  of  pas- 
sengers of  boarding  cars 
at  Coney  Island. 

Vibration  caused  by  opera- 
tion of  Nostrand  Ave- 
nue cars  over  switch  in 
front  of  528  Nostrand 
avenue. 

Car  No.  2918  of  Norton's 
Point  line  was  operated 
with  headlight  not  burn- 
ing at  11:50  P.  M.  on 
August  16th. 

Noisy  operation  of  Broad- 
way cars. 

Requests  restoration  of 
6:26  P.  M.  train  at 
Whitestone. 

Poor  service  on  Church 
Avenue  and  Rogers  Ave- 
nue lines. 

Overcharge  on  a  small 
trunk  sent  from  Barclay 
street.  New  York,  to 
Brooklyn. 

Complaint  of  unsanitary 
condition  of  toilet  at 
Tottenville   station. 

Noisy  operation  of  Third 
Avenue  cars  over  elec- 
tric switch  between  87th 
and  88th  streets. 

Overcrowding  on  Ocean 
Avenue  surface  line  and 
on  Brighton  Beach  ele- 
vated line. 

Overcrowding  of  6  5th 
Street-86tb  Street  line; 
cars  sent  to  bams. 

Complaint  of  turning  back 
Car  No.  109  of  Far  Rock- 
away  line  between  Hook 
Creek  and  the  end  of  the 
meadow. 

Slow  movement  of  subway 
trains  from  Bronx  after 
they  enter  the  tube. 

Refusal  to  accept  149th 
Street  Crosstown  trans- 
fer on  Southern  Boule- 
vard car  southbound  at 
167th  street,  after  rides 
on  a  Webster  Avenue 
car  and  on  a  167th 
Street  Crosstown  car. 


Disposition 

Dismissed,  with  statement  to 
complainant  explaining  condi- 
tions. 

Closed,  default  of  complaint. 


Satisfied    by     repairs    made    to 
noisy  cars. 


Closed,  no  Jurisdiction. 


Covered  by  Case  1880. 

Satisfied  by  repairs  made  by  com- 
pany. 


Satisfied  bv  action  of  company  in 
disciplining  motorman. 


Covered  by  Case  1746. 


Dismissed,     with 
complauiant. 


statement     to 


Covered  by  Case  1880. 


Dismissed,  with  statement  to 
complainant  that  charge  is  in 
accordance  with  published 
tariff. 

Satisfied  by  repairs  made  to  toil- 
et. 

Satisfied  by  Installation  of  new 
crossover. 


Covered  by  Cases  1880  and  1882. 


Dismissed,  with  statement  to 
complainant  explaining  condi- 
tions. 

Satisfied  by  explanation  made  by 
company. 


Satisfied  by  answer  of  company. 

Closed,  ill  founded,  with  state* 
ment  to  complainant  explain- 
ing transfer  arrangements. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

11191,  Moffett 

N.  Y.  C3n8ol.  K.  R. 

Co. 

11192,  TauBslg 

Tbird  Ave.    Ry.   Co. 


11193.  Vernon 

N.  Y.  Consol.  R.  R. 

Co. 
L.   I.  R.   R.   Co. 

11194.  Apel 

N.  E.  R.   R.   Co. 

11195.  Crawford... 
N.  E.   R.   R.  Co. 


11196,    CUrk. 
I.   R.   T.   Co. 


11197,  Transit 
Bureau. 

N.   Y.  Consol.  R.  R. 
Co. 

11198,  Grodenwald. 
N.  Y.  Consol.  R.  R. 

Co. 

11199,  Brtnton 

Manb.    &    Qu.     Tr. 

Corporation. 


11200,   Edwards.... 
N.  E.  R.   R.  Co. 


11201,   Honerkamp.. 
B.,  Q.  C.  &  Sab.  R. 
R.  Co. 


11202,    Madel... 
N.    Y.    Rys.    Co. 


11208,   Duignan.... 

N.  Y.  Rys.  Co.;  D. 
D.  E.  B'way.  & 
Batt.  R.  R.  Co. 

11204,  Property 
Owners*  Imp. 
Corporation. 

I.   R.   T.   Co. 

11205,  Weber -Mc- 
Lougblin  Co. 

N.  Y.  C.  &  H.  R.  R. 
R.  Co. 

11206,  Hartung. . . . 
I.   R.   T.   Co. 


Subject 

Danger  of  practice  of 
throwing  missiles  from 
elevated  cars  on  Broad- 
way line. 

Complaint  that  Conductor 
No.  251  of  Third  and 
Amsterdam  Av^iue  line 
was  very  Insulting. 

Overcrowding  of  Rockaway 
Beach  trains. 


Defective  track  in  front 
of  87  Bergen  street, 
Brooklyn. 

Complaint  of  depressions 
in  pavement  at  south- 
west comer  of  St.  John's 
Place  and  New  York 
avenue,  making  car  steps 
very  high. 

Suggests  that  all  windows 
of  subway  trains  at  Van 
Cortlandt  Park  be 
opened  15  minutes  be- 
fore  going  into  opera- 
tion. 

Overloading  on  Brighton 
Beach  trains  Saturday 
afternoons. 

Requests  that  bill  board 
at  foot  of  Vanderbilt 
avenue  stairway  be  re- 
moved permanently. 

Was  drenched  by  sprinkler 
car  passing  by  wnen  she 
was  walking  on  the  in- 
side  of  sidewalk  of 
Queens  boulevard;  oper- 
ator put  on  more  pres- 
sure on  purpose. 

Refusal  of  Conductor  No. 
2482  of  St.  John's  Place 
Car  No.  5083  to  irive 
transfer  at  time  fare 
was  paid. 

Noisy  operation  of  cars  on 
Reid  avenue  between 
Jefferson  avenue  and 
Halsey  street. 

Depression  in  pavement 
along  side  of  track  at 
31  St  street  and  7th  ave- 
nue. 

Vibration  caused  by  cars 
on  Ninth  Avenue  sur- 
face line  between  Des- 
brosses  and  Vestry 
streets. 

Inadequate  subway  service 
from  145th  street  and 
Lenox  avenue. 

Complaint  of  condition  of 
I32d  street  crossing;  im- 
possible to  do  any  truck- 
ing across  that  cross- 
ing. 

Noise  from  banging  of 
windows  and  doors  of 
subway  cars  stored  on 
Southern  Boulevard  be- 
tween Freeman  and 
Home  streets. 


Disposition 
Satisfied  by  answer  of  company. 


Closed,  ill  founded,  with  state- 
ment to  complainant  that  Com- 
mission has  no  authority. 

Dismissed,  with  statement  to 
complainant  explaining  condi- 
tions. 

Satisfied  by  repairs  made  by  com- 
pany. 

Closed,  no  jurisdiction. 


Satisfied  by  answer  of  company. 


Covered  by  Case  1882. 


Dismissed,   upon   report   of  engi- 
neer. 


Dismissed,     upon     statement     of 
company. 


Dismissed,  with  statement  to 
complainant  that  Commission 
has  no  supervision  over  em- 
ployees of  railroad   companies. 

Satisfied  by  repairs  made  by  com- 
pany. 


Satisfied  by  repairs  made  by  com- 
pany. 

Satisfied  by  repairs  made  bv  com- 
pany. 


Closed,  ill  founded,  with  state- 
ment to  complainant  explain- 
ing condltimis. 

Covered  by  Case  1872. 


Satisfied   by   efforts   of   company 
to  reduce  noise. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

11207.         Richmond 

Hill   Civic  Aran. 
L.  I.  R.  R.  Co. 


11208,  GiUia 

N.  Y.  Consol.  R.  R. 
Co. 

11200,  Bropby 

N.   E.   R.   R.  Co. 


11210.    Franck. 
N.  Y.  Rya.  Co. 


11211,   Gibson 

N.   Y.  Consol.  R.  R. 
Co. 


11212.  Adklns 

L.  I.  R.  R.  Co. 

11213.  Dongan  Hills 
Imp.   Society. 

Richmond   Lt.    &   R. 
R.    Co. 

11214.  Kimmel 

N.   Y.   Consol.   R.   R. 

Co. 

11*J15.    Block 

C.  I.  &  B.  R.  R.  Co. 


11216,    Biickland... 
N.    Y.  Consol.  R   R. 

Co. 
L.  I.   R.  R.  Co. 


11217,  Janton 

N.  Y.  Consol.  R.  R. 
Co. 

1121R.    Cadwell 

N.    Y.    &   Q.    C.    Ry. 

Co. 


11219.  Adlon    Con- 
struction  Co. 

N.    Y.    Rys.   Co. 

11220.  Drpyfus 

I>.  I.  R.  R.  Co. 

11221.  Sonnenstrabl 
N.  Y.  Consol.  R.  R. 

Co. 


11222,   Sonnenstrabl 
N.  Y.  Consol.  R.  R. 
Co. 


11228,    Clark 

N.  B.  R.  R.  Co.;  B. 
H.   R.  R.  Co. 


Subject 

Complaint  tbat  time-tables 
of  Atlantic  division  do 
not  show  running  time 
of  trains  between  Dnn- 
ton  and  Flatbusb  ave- 
nue. 

Overcrowding  of  8  -  c  a  r 
trains  on  west  End  line 
from  Coney   Island. 

Refusal  to  permit  com- 
plainant to  continue  trip 
on  Ocean  Avenue  car  to 
Sbeepsbead  Bay  when 
block  occurred. 

Noise  caused  by  operation 
of  heavy  cars  over  cor- 
rugated rails  and  de- 
f tressed  Joints  on  Ijcx- 
ngton  avenue. 

Complaint  of  operation  of 
defective  equipment  on 
Lexington  Avenue  ele- 
vated line  in  early 
morning  boors. 

No  service  furnished  at 
Wbitestone  between  1 :20 
and  5:80  A.  M. 

Dangerous  operation  o  f 
Richmond  line  cars  at 
Richmond  road  and 
Four  Corners  road. 

Failure  to  operate  trains 
from  Rockaway  Beach 
between  7  :10  and  8 :14 
A.  M. 

Long  headways  on  DeKalb 
Avenue  line  at  Grand- 
view  avenue  during 
night. 

Insufficient  service  from 
Bowery  station  to  Rock- 
away  Beach:  watted 
from  5  :45  to  6  :45  P.  M. 
for  a  train  to  Rockaway 
Beach. 

No  guard  rails  on  platform 
at  Chambers  Street  sta- 
tion ;  great  confusion 
and  crowding. 

Was  struck  by  a  tomato 
hurled  at  Motorman  No. 
871  of  a  Jamaica  Ave- 
nue car  by  a  man  on 
street ;  motorman  was 
Joking  with  man. 

Noise  caused  by  Seventh 
Avenue  cars  at  53d 
street. 

Poor  service  to  Far  Rock- 
away  during  night. 

Noisy  operation  of  Myrtle 
Avenue  elevated  trains 
between  Fleet  Place  and 
Hudson  avenue :  curve 
not  well  greased. 

Complaint  that  windows 
in  his  house  at  188 
Myrtle  avenue  were 
broken  by  rowdies  rid- 
ing on  rear  platforms  of 
Myrtle  Avenue  elevated 
trains. 

Noise  and  vibration  caused 
by  cars  passing  over  de- 
fective crossing  at  Nos- 
trand  avenue  and  St. 
John's  place. 


Disposition 

Dismissed,   upon   report  of  engi- 
neer. 


Satisfied  by  improvements  in  ser- 
vice. 

Satisfied  by  answer  of  company. 


Dismissed,  upon  report  of  engi- 
neer showing  conditions  caused 
by  subway  work. 


Closed,  default  of  complainant. 


Closed,  default  of  complainant. 


Satisfied  by  company  answer. 


Dismissed,   upon   report  of   engi- 
neer. 


Covered  by  Case  1880. 


Dismissed,  with  statement  to 
complainant  explaining  condi- 
tions. 


Covered  by  Case  1884. 


Satisfied  bv  action  of  company  in 
disciplining  motorman. 


Satisfied  by  repairs  made  by  com- 
pany. 

Satisfied  by  improvements  In  ser- 
vice. 

Satisfied  by  arrangements  to 
grease  curve. 


Covered  by  Case  1698. 


Satisfied  by  repairs  made  by  com- 
pany. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject  Dispoeition 

11224,  Equipment    Report  that  Car  No.  4090    Satisfied    by    action   of   company 
Inspection  Bureau       northbound     on     Broad-        in    replacing   all   missing   car- 

N.  Y.  Rys.  Co.  way  at  Chambers  street        tains. 

was  not  properly  equip- 
ped  with  curtains. 

11225,  Semken Needless  crowding  and  de-    Closed,    ill   founded,    with    state- 

N.  Y.  Rys.  Co.  lay  caused  by  use  of  P.        ment  to  complainant 

A.  Y.  E.  cars  on  86th 
Street  Crosstown  line. 

11226,  Hummel    et   Dust    nuisance    on    Myrtle    Dismissed,     with     statement     to 
al.  avenue   from   Ridgewood        complainant. 

B.  H.  R.  R.  Co.  to  Broadway  caused   by 

f  a  1 1  ur  e  to  sprinkle 
street. 

11227,  Lowe Unable   to   make   trip   for    Dismissed,   upon   report  of  engl- 

42d  St.  M.  ft  St  N.        one     fare     by     boarding        neer. 

Ave.  R.  R.  Co.  First     Avenue     car     at 

First  avenue  and  50th 
street  en  route  to  72d 
street  and  Broadway. 

11228,  Bogart   ft   Delay   in   replacing   tracks    Satisfied  by  action  of  company  in 
Bogart.  on  Tompkins  avenue  be-        relaying  tracks. 

B.  H.  R.  R.  Co.  tween    Myrtle    and    De- 

Kalb  avenues  since  sew- 
er work  has  been  com- 
pleted. 

11229,  Transit   Inadequate  service  on  14th    Dismlssedt   upon    report   of  engi- 
Bureau.  Street     Crosstown     line        neer. 

N.  Y.  Rys.  Co.  between  5  :15  and  6 :45 

A.    M.    and    between    7 
and  9  A.  M. 
11230t  Wvckoff  Hts.    Poor     service     on     Myrtle    Dismissed,   upon    report  of  engl- 

Taxp.  Assn.  Avenue  elevated  line.  neer. 

N.  Y.  ConsoL   R.   R. 
Co. 

11281,  Walser. Complaint    of    practice    of    Closed,    ill    founded,    with    state- 
Wells  -  Fargo      Ex-       company  of  charging  25        ment      to      complainant      that 

press  Co.                       cents  for  return  of  C.  O.  charge   is   In   accordance   with 

D.  collections.  published  tariff. 

11282,  Wayne. Complaint  of  turning  back  Dlsmtwed,   upon   report  of  engi- 

42d  St.,  M.  ft  St  N.        Broadway    branch    cars  neer. 

Ave.   R.   R.  Co.  at  First  avenue  and  42d 

street    although    marked 

"  Broadway." 
11288,  Swartley,  Jr.    No  collection  and  delivery    Closed,  no  Jurisdiction. 
Adams   Express  Co.       service     at     Manhasset, 

L.  T. 

11284,  Longhran. . .    Northbound   Sixth    .Avonue    Satisfied  by  answer  of  company. 
N.  Y.  Rys.  Co.  cars  turned  back  at  28d 

street  between  7  and  0 
A.  M. 

11285,  McTtgue....    Unprotected     crossing     of    Satisfied    by    report    of    engineer 
L.  I.   R.  R.  Co.  spur  on  Comago  avenuo        showing     measures     taken      to 

between     Grove     and        eliminate  danger. 

White  streets.  Far  Rock- 

awav. 

11286,  Stamm Long  headways  on  Broad-    Satisfied  by  action  of  company  in 

N.  Y.  ConsDi.  R.  R.        way  shuttle  line  during       making  the  service  regular. 

Co.  A.   M.   and    P.   M.   rnsh 

hours. 
11237,    Winkopp....    Considerable    noise   caused    EHsmissed,     with     statement      to 
N.  Y.  Consol.  R.  R        by     Broadway     elevated        complainant   that   there   is    no 
Co.  trains  passing  ovpr  new        way  of  eliminating  noise. 

Ridgewood  loop  at 
Broadway  via  Myrtle 
avenue. 

112.'18,    Wright Lack     of     ventilation     on    Closed,    ill    founded,   upon    state- 

N.  Y.  C.  ft  H.  R.  R.        lower    level    track    plat-        ment  of  engineer. 
R.  Co.  forms  at  Grand  Central 

Station. 
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File  No.,  name  of 
complaliuuit  and 
company  com- 
plained against 

11280,  Brownf elder. 
I.   R.  T.  Co. 


11240.  Bull.. 
8.  I.  By.  Co. 


11241,    Goldberg. 
N.  Y.  Rys.  Go. 


11242.    Klein... 
B.  H.  R.  R.  Co. 


11248,  Anonymous.. 
B.  H.  R.  R.  Co. 

11244,  Brownley... 
N.  Y.  Consol.  R.  R. 

Co. 
N.  E.  R.  R.  Co. 

11245,  Transit 
Bureau. 

N.  Y.  Rys.  Co. 

11246,  Van   Houten 
N.  Y.  Consol.  R.  R. 

Co. 


11247.  Leube.. 
Union  Ry.  Go. 


11248,    Bonta 

42d  St.,  M.  it  8t  N. 
Ave.  R.  R.  Co. 

11240.  Conklln 

N.  Y.  Consol.  B.   R. 
Co. 


11250.   Splnrad. 
I.  R.  T.  Co. 


11251,  Jacob 

N.  Y.  GonsoL   R.  R. 
Co. 


11262.    BalUn... 
N.  B.  R.  R.  Co. 


11263.    Brown. 
I.  R.  T.  Co. 


Subject 

Considerable  trouble  caus- 
ed by  operation  of  Tblrd 
Avenue  elevated  trains 
during  rush  hours  on  ac- 
count  of  <H>ngft<inon 
caused  by  Second  Ave- 
nue elevated  trains 
crossing  the  line  at 
140th  street 

Discomfort  caused  by  burn- 
ing of  soft  coal  In  en- 
glnes  operated  betvreen 
t  George  and  Totten- 
vllle. 

Noise  caused  b.v  Kiglith 
Avenue    surface    cam 

Sasslng  over  crossluf;  at 
8d  street. 

Totally  Inadequate  service 
on  Williamsburg  bridge 
local  cars ;  long  head- 
ways. 

Overcrowding  on  Putnam- 
Halsey  Street  line. 

General  complaint  of  ser- 
vice to  Ft.  Hamilton  and 
to  Bay  Ridge. 

Overloading  on  14th  Street 
Croestown  line  e  a  s  t  - 
bound  In  the  evening. 

Complaint  of  service  on 
Lexington  Avenue  ele- 
vated line  to  Cypress 
Hills :  Inadequate  pro- 
vision for  handling 
crowds  during  rush 
hours  on  Chambers 
street  platform. 

Requests  through  opera- 
tion at  all  times  on  Pel- 
ham  Bay  Park  line  from 
140th  street  to  the  park 
without  transfer. 

Intolerable  noise  caused 
by  Broadway  branch 
cars  operating  In  front 
of  hotel  at  04th  street. 

Two-car  trains  operated  on 
Bay  Ridge  line  New 
York  bound  from  65th 
street  and  Third  ave- 
nue :  enough  passengers 
to  fill  three  cars. 

Failure  of  Guard  01740  of 
Car  No.  8436  In  subway 
to  open  side-door  at 
110th  Street  station. 

Complaint  that  Myrtle 
Avenue  elevated  trains 
westbound  between  7 
and  8  P.  M.  skip  sta- 
tions between  WyckofT 
avenue  and  Broadway 
and  es  St  bound  between 
8  and  11  P.  M. 

Calls  attention  to  accumu- 
lation of  dirt  between 
tracks  of  stations  at 
84th  street.  West  End 
line. 

Complaint  that  Car  No. 
1678  of  a  Ninth  Avenue 
express  train  had  half 
of  platform  flUed  with 
large  packages  of  news- 
papers. 


Disposition 

Dismissed,     In     view     of     third- 
tracking  plans. 


Dismissed,     with     statement     to 
complainant. 


Satisfied  by  repairs  made  by  com* 
pany. 

Covered  by  Case  1880. 


Covered  by  Case  1880. 
Covered  by  Case  1880. 

Satisfied   by   Increase   in   service. 
Covered  by  Case  1882. 


Closed.    Ill    founded,    with    state- 
ment to  complainant. 


Covered  by  Case  1803. 


Covered  by  Case  1882. 


Satisfied   by   answer  of   company 
in  reprimanding  guard. 


Covered  by  Case  1882. 


Satisfied  by  thorough  cleaning  of 
station  and  surroundings. 


Satisfied  by  answer  of  company. 
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File  Nom  name  of 
complainant  and 
company  com- 
plained against 


11254,    Ward..., 
B.  H.  R.  B.  Co. 


11255,  Transit 
Bureau. 

B..  Q.  C.  ft  Sub.  B. 
R.  Co. 

11256,  Transit 
Bureau. 

N.   £.  R.   R.  Co. 

11257,  Transit 
Bureau. 

N.   Y.   Rys.  CO. 

11258,  Guldone     ft 
Co. 

Union  Rj.  Co. 


11259,   Washington. 
N.  Y.  Rys.  Co. 


11260,  Berlnsteln. . . 
Bk.  ft  No.  River  R. 
R.  Co. 


11261,  Barton 

Third  Ave.   Ry.  Co. 


11262,  Edwards 

I.  R.  T.  Co. 

11263,  Andrews. . . . 
N.  Y.  Consol.  R.  R. 

Co. 

11264,  Equipment 
Inspection  Bureau 

N.  Y.  Consol.  R.  R. 
Co. 


11265,    Jones.. 
Union  Ry.  Co. 


11266,  Henlg 

B.  H.  R.  R.  Co. ;  N. 

Y.    Consol.    R.    R. 
Co. 

11267,  Brlce 

42d  St.,  M.  ft  St.  N. 

Ave.  R.  R.  Co. 


Subject 

Suggests  Installation  of  a 
switch  at  Park  avenue 
and  Franklin  avenue  to 
operate   cars  up   Frank- 

'  lln  avenue  to  Myrtle 
avenue  Instead  of  oper- 
ating cars  through  Park 
avenue  as  planned  on 
account  of  sewer  con- 
struction work,  Myrtle 
Avenue  surface  line. 

Report  showlns  Inadequate 
service  on  Sumner  Ave- 
nue line  during  P.  M. 
rush   hours. 

Suggests  additional  service 
in  A.  M.  rush  hours  on 
Ralph-Rockaway  Avenue 
line. 

Overloading  on  Broadway 
lines  at  Union  Square. 

Nolsv  operation  of  Kings- 
bridge  line  cars  operat- 
ing through  Fordham 
Road  In  neighborhood 
of  Grand  avenue. 

Calls  attention  to  condi- 
tion of  pavement  along 
side  of  car  tracks  on 
Broadway  In  front  of 
the  Postofflce,  down- 
town. 

Refusal  of  conductor  to  is- 
sue transfer  because  he 
boarded  car  in  Manhat- 
tan Just  after  it  left 
Manhattan  bridge. 

Suggests  that  cars  be  stop- 
ped on  both  sides  of 
transfer  intersections. 

Overcrowding  1  n  Bronx 
subway  express  trains 
Saturday  evenings. 

Inadequate  service  to  Cy- 
press Hills  on  I^xlngton 
Avenue  elevated  line  be- 
tween 8.80  and  4  P.  M. 

Dangerous  conditions  at 
Llnwood  Street  station 
of  Broadway  elevated 
line;  children  play 
arouna  station,  cross 
the  tracks,  and  have 
been  known  to  Jump 
from  station  roof  and 
ride  on  top  of  cars  to 
next  station. 

Noise  of  Fordham-Wood- 
lawn  cars  between  11  P. 
M.  and  6  A.  M.  when 
taking  curve  at  high 
rate  of  speed  in  neigh- 
borhood of  Maron  ave- 
nue. 

Unable  to  transfer  from 
Flatbush  Avenue  line  to 
Brighton  Beach  line. 

Complaint  that  employee 
No.  1220  was  riding  on 
a  Broadway  branch  car 
and  occupied  seat  to  ex- 
clusion of  passenger. 


Disposition 
Satisfied  by  company  answer. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Dismissed,     upon     statement     of 
company. 

Closed,  default  of  complainant. 


Closed,  ill  founded,  up^n  report 
of  engineer  showing  subway 
construction  work  going  on. 


Closed,  ill  founded,  with  state- 
ment to  complainant  explain- 
ing transfer  arrangements. 


Satisfied  by  action  of  company  in 
ohtnlnlng  permission  to  make 
far  ride  stops  at  a  number  of 
points. 

Closed,  ill  founded,  with  state- 
ment to  complainant  explaining 
conditions. 

Covered  by  Case  1882. 


Coveied  by  Case  1882. 


Satisfied  by  efforts  of  company  to 
minimise  noise. 


Covered  by  Case  1801. 


Satisfied  by  answer  of  company. 
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File  No.,  name  of 
complmlnant  and 
company  com- 
plained against  Subject  Dlspoeltlon 

11208.     Forest    Pk.  Congestion  on  stairways  at  Dismissed,     with     statement     to 

Tazp.  Assn.  Cypress    llllls   during        complainant  advising  of  plans 

N.  Y.  Consol.  R.  R.  rush     hours,     Lexington        for  reconstruction  work. 

Co.  Avenue  elevated  Une. 

11269,  Churchill Requests   that   trolley   sta-  Satisfied   by  answer  of  company 

B.  H.  B.  R.  Co.  tlon    on    Flatbush    ave-        designating  new  trolley  stop. 

nue  at  Clarendon  avenue 
be  changed  to  a  point 
north  or  to  Dorchester 
Road. 

11270,  Koven Refusal  of  company  to  re-    Closed,   111    founded,    with   state- 

L.  I.  R.  R.  Co.  fund  overcharge  on  two        ment    of   explanation    to    com- 

tlckets     between     Penn-        plalnant. 
sylvanla     Station     and 
uammels. 

11271,  DnrlandClub   Great   congestion  and  push-    Covered  by  Case  1884. 
N.  Y.  Consot  R.  R.        Ing    at    Bowery    station 

Co.  during   rush   hours;    re- 

?[uests   railings  on  plat* 
orms. 

11272,  Hlrshorn. . . .    Standing     passengers    car-    Satisfied  by  answer  of  company. . 
L.  I.  R.  R.  Co.  rled  on  8:07  A.  M.  from 

Forest  Hills  on  Main 
Une. 

1127&,  Ruoir Practice  of  motormen  and    Satisfied  by  efforts  of  company  to 

B.,  Q.  C.  k  Sub.  R.        conductors    on    Jamaica       discontinue  practice. 
R.  Co.  Avenue  cars  of  running 

by  passengers  who  sig- 
nal for  them  to  stop. 

11274.  Hogan General  complaint  of  11ml-    Covered  by  Case  1801. 

B.  H.  R.  R.  Co. ;  N.  tatlons  In  use  of  trans- 
Y.  Consol.  R.  R.  fers  from  30th  Street 
Co. :  N.  E.  R.  R.  Ferry-Ft.  Hamilton, 
Co.  65th    Street-Sea    Beach, 

West  Bnd,  Church  Ave- 
nue and  Rogers  Avenue 
lines. 

11276,  Transit    Inadequate    service    on    Covered  by  Case  1880. 
Bureau.  Crosstown  Une  during  A. 

B.  H.  R.  R.  Co.  M.  and  P.  M.  rush  hours. 

ySJO.    Cone. Refusal    to   Issue    transfer    Satisfied  by  answer  of  company. 

Union  Ry.  Co.  on   Car   No.   018   of   Je- 

rome Avenue  Une  bound 
for  Yonkers. 

11277,  McKenna....    Poor  service  on  West  End    Covered  by  Case  1882. 
N.  Y.  Consol.  R.  R.        line  In  the  morning. 

Co. 

11278,  Fox. Inadequate    morning    rush    Satisfied  by  Increase  In  service. 

Union  Ry.  Co.  hour  service   on   Jerome 

Avenue  Une  at  Tremont. 
11270,   Bernstein...    Suggests   that   28d    Street    Dismissed,     with     statement     to 
N.  Y.   Rys.  Co.  Crosstown  can  stop  on        complainant. 

both  sides  of  street. 
11280.   Heldenrelch.    Complaint     that    sand-box    Satisfied  by  action  of  company  to 
N.  Y.  Consol.  R.  R.       at    Van  Slcklen    Avenue        remedy  complaint. 
Co.  station.  Is   directly   over 

sidewalk     In     front     of 
2772  Fulton  street;  pa- 
pers,   cigar    butts    and 
sand  fall  to  street. 
11282.    DeT^vante. .    Refusal   of   Conductor   No.    Satisfied  by  company  answer. 
Union  Ry.  Co.  34  on  a  Westchester  and 

Walker    Avenue    car    to 
Issue  transfer  when  fare 
was  paid. 
11288,   Seekamp. ...    Waited  from  8:56  to  0:80    Satisfied   by  placing  of  signs   to 
N.  Y.  Consol.  R.  R.        A.   M.   at   Sands    Street        direct     passengers     to     proper 
Co.  station     for     train      to       platform  to  board  trains. 

Rldgewood,  Myrtle  Ave- 
nue line. 

11284,  Se^amp. . . .    Excessive  charge  for  stor-    Dismissed,     with     statement     to 
L.  I.  R.  R.  Co.  Ing  small  bag.  complainant  that  charge  Is  In 

accordance       with       pubUshed 
tariff. 

11285,  Wolff. Delay  In   boarding   centre-    Closed.    Ul   founded,    with    state- 

B.  H.  R.  R.  Co.  entrance  car  by  compell-        ment   to   complainant   explain- 

ing   passengers    to    use       ing  conditions. 

only  one  aisle. 
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File  No.,  name  .of 
complaliiaiit  and 
company  com- 
plained  against 

11286,  Auto  Service 

k  Supply  Co. 
Third  Ave.   Ry.   Co. 
Union  Ry.  Co. 


11287,   Garcia. 
8.  I.  By.  Co. 


11288,   Werner. 
N.  Y.  Rys.  Co. 


11289.   Bott 

B.  H.   R.  R.  Co. 
So.  Bk.  Ry.  Co. 


11290,  O'Dea . . . 

Third  Ave.  Ry.  Co. 


11291,  Heins 

Westcott   Exp.   Co. 

11292,  Eagleton 

N.  Y.  CoDBol.  R.  R. 

Co. 

11293,  Fetscber 

L.  I.  R.  R.  Co. 


11294,  Bedell 

Manh.  Bridge  Three 

Cent  Line. 

11295,  Greenhood... 
Third  Ave.   Ry.  Co. 


11296,  Transit 
Bureau. 

D.   D..   B.    Bway.   ft 
Batt.  R.  R.  Co. 

11297.  Stark 

N.  Y.  Rys.  Co. 


11298.  Hemberger. . 
So.  Bk.  Ry.  Co. 


11299,    Frledleben.. 
Third  Ave.   Ry.  Co. 


IISOO,   6ween«r* .  •  • 
C.  I.  ft  B.  R.  R.  Co. 


11801,     St     AltM«B 

Imp.  Assn. 
L.  I.  R.  R.  Co. 


Subject 

Noise  caused  by  cars  pass- 
ing through  neighbor- 
hood of  4820  Broadway, 
Broadway  •  KlngsbHdge 
line.  .     ^ 

No  protection  under  plank- 
ing on  bridge  at  Finger- 
board road  when  trains 
are  passing  under. 

New  near  sloe  stop  regula- 
tion a  great  hardship  at 
southeast  corner  of 
Eighth  street  and  Sixth 
avenue. 

Requests  that  16th  Avenue 
line  cars  stop  at  Alber- 
marle  Road ;  dangerous 
operation  of  dirt  trains 
on  Gravesend  avenue. 

Complaint  that  Conductor 
No.  265  of  Third  Avenue 
line  closed  door  as  he 
was  boarding  car;  was 
almost  thrown  olT  car. 

Delay  In  delivery  of  a 
trunk  fr^m  28d  street 
to  118th  street. 

Sudden  surtlns;  and  stop- 

Slng  of  trains  on  Fulton 
treet  and  Brighton 
Beach  elevated  lines. 

Calls  attention  to  loss  of 
a  pump  on  a  bicycle  sent 
from  Central  isllp  to 
Jamaica ;  requests  set- 
tlement If  lost. 

Smoking  was  permitted  by 
Conductor  No.  103  In 
Car  No.  22. 

Noisy  operation  of  Third 
and  Amsterdam  Avenue 
cars  at  181st  street 
crossing  and  between 
188d  and  186th  streets. 

Irregular  headways  on 
Post  Office  line. 


Excessive  amount  of  noise 
made  by  some  of  the 
Fourth  and  Madison 
Avenue     cars     as     they 

stop' 
Complaint    of    Impassable 

condition  of  80th  street, 
Coney  Island;  tracks  be- 
low grade  and  danger- 
ous. 

Refusal  to  Issue  transfers 
from  Third  and  Amster- 
dam Avenue  cars  to 
shuttle  running  from 
125th    to    129th    streets. 

Noisy  operation  of  Frank- 
lin Avenue  cars  on 
Franklin  avenue  between 
Qulncy  street  and  Lex- 
ington  avenue. 

Requests  that  Train  No. 
39  leaving  RockvlUe 
Centre  at  9:86  P.  M. 
stop  at  St  Albans,  also 
Train  No.  80  leaving 
Jamaica  at  12:48  A.  M. 


Disposition 
Covered  by  Case  1898. 


Satisfied  by  nailing  boards  under- 
neath cracks  In  planking^ 

Satisfied  by  Instructions  to  crews 
to  stop  on  both  sides  of  street. 


Satisfied  by  arrangements  to  stop 
cars  at  Albemarle  road ;  doaed, 
no  action,  as  to  dangerous  op- 
eration of  dirt  trains. 

Satisfied  by  answer  of  company 
disciplining  conductor. 


Satisfied  by  explanation  made  by 
company. 

Satisfied  by  statement  to  com- 
plainant explaining  conditions. 

Dismissed,  with  statement  tu 
complainant  that  Second  Dl»- 
trlct  Commission  has  Jurisdic- 
tion. 

Satisfied  by  Installation  of  signs 
In  all  cars  prohibiting  smoklns. 

Covered  by  Case  1898. 


Dismissed,  upon  statement  of 
company  snowing  conditions 
due  to  traffic  congestion  alone 
the  Bowery.  ^        ^ 

Dismissed,  upon  report  of  engi- 
neer snowing  track  In  good 
condition. 


Closed,    no    jurisdiction,    matter 
one  for  City  authorities. 


Satisfied    by   statement   to    com- 
plainant explaining  condltlona. 


Satisfied  by  repairs  made  by  com- 
pany. 


Covered  by  Case  1891. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

11802.      New     Lot! 

Prot.  ft  Tax  p. 

Assn. 
N.  Y.  Consol.  IL  B. 

Co.;  N.  E.  B.  R. 

Co. 

11808,  Wood  side 

Imp.  Assn. 
Manb.     ft    Qu.     Tr. 

Corporation. 
11804,  Biting  et  aL 
C.  I.  ft  B.  R.  B.  Co. 


11805,  Staeetaj., 
N.  Y.  Bye.  Co. 


11306,  American 
Bank  Note  Co. 
Employees. 

I.   R.   T.   Co. 


11307,      Jamaica 

South   Imp.  Assn. 

L.   I.   Elec.    Ry.   Co. 

11808.   Davis 

N.  Y.  C.  Int.  Ry.  Co. 
Union  Ry.  Co. 


11809,  McCabe 

C.  I.  ft  B.  R.  R.  Co. 


11810.   Forsyth. 
N.  Y.  Rys.  Co. 


11812,  Flowerman 
I.  R.  T.  Co. 


11818.   Klrke 

N.  Y.  Consol.  R.  R. 
Co. 

11814,   Blancbard... 
C.  I.  ft  B.  R.  R.  Co. 


11815.  Richmond 
Hill   ClTic  Assn. 

N.  Y.  Consol.  R.  R. 
Co. 

11816.  Transit 
Bnreaa. 

B.  H.  R.  R.  Co. 

11817,  Transit 
Bureau. 

Union  Ry.  Co. 

11818,  Transit 
Bureau. 

Manh.     ft    Qu.     Tr. 
Corporation. 


Subject 

Complaint  that  Canarsie- 
Chamber  Street  trains 
have  been  discontinued 
before  8  A.  M. ;  New 
Iiots  Avenue  cars  on  80- 
minute  headway  on  Sep- 
tember 21. 

Poor  service  on  Thompson 
Avenue  line  from 
Jamaica  during  A.  M. 
rush  hours. 

Poor  service  on  Hmith 
Street  and  Franklin 
Avenue  line  between  8 
and  8  :80  A.  M. 

Excessive  noise  made  by 
L«xington  Avenue  cars 
with  flat  wheels;  sleep 
impossible. 

Requests  Second  Avenue 
elevated  train  at  Free- 
man Street  station  at 
6 :15  P.  M.  on  week  days 
and  1 :15  P.  M.  on  Sat- 
urdays. 

Complaint  of  fllthy  condi- 
tions of  cars. 

Long  headways  on  Ague- 
duct  Avenue,  west 
Farms  and  Southern 
Boulevard  lines;  re- 
quests better  connections 
be  made  at  transfer 
points. 

Long  headways  on  Smith 
Street  line  between  5 
and    5:80    P.    M. ;    re- 

?uests  that  more  of  the 
*ark  Circle  cars  be  seut 
through  to  King's  high- 
way. 

Overcrowding  on  Sixth  and 
Amsterdam  Avenue  cars 
in  the  morning  and 
evening. 

Dangerous  crowding  at 
149th  Street  elevated 
station  between  6  and  7 
A.  M. ;  stairway  very 
narrow. 

Refusal  of  Conductor  No. 
1552  on  a  Brighton 
Beach  train  to  stop 
smoking  on  his  car. 

Overcrowding  on  Smith 
Street  line ;  many  pas- 
sengers forced  to  ride 
on  running  boards, 
which  is  dangerous. 

Delay  at  Cypress  Hills 
during  rush  hours 
caused  by  holding  trains 
at  either  side  of  plat- 
form. 

Overloading  on  Nassau 
Avenue  line  between  6 
and  7  P.  M. 

Overloading  on  White 
Plains  Avenue  line  be- 
tween 12:80  and  4:80 
P.  M. 

Inadequate  s  e  r  v  ic  e  on 
Thompson  Avenue  line. 


Disposition 
Covered  by  Cases  1880  and  1882. 


Satisfled  by  answer  of  company 
advising  of  new  time-table  to 
go  in  effect. 

Covered  by  Case  1880. 


Dismissed,  with  statement  to 
complainant  that  conditions 
are  due  to  subway  construction 
work. 

Closed,  ill  founded,  upon  report 
showing  service  ample  at  Free- 
man street. 


Satisfled  by  promise  of  company 
to  keep  cars  clean. 

Closed,   ill   founded,  upon  report 
showing  service  adequate. 


Covered  by  Case  1880. 


Satisfled  by  answer  of  company. 


Closed,  ill  founded,  with  state- 
ment to  complainant  advising 
of  reconstruction  plans. 


Satisfled   by  answer  of  company 
disciplining  conductor  involved. 


Covered  by  Case  1880. 


Covered  by  Case  1882. 


Covered  by  Case  1880. 


Satisfled  by  increase  in  service. 


Satisfled  by  improvements  in  ser- 
vice. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

11819.      Transit 

Bureau. 
B.  H.  R.  B.  Co. 


11820,      Trans i  t 

Bureau. 
N.  Y.  Consol.  K  B. 

Co. 


11821,  Bgbert 

N.  Y.  Bys.  Co. 

11822,  Townsend  ft 
Co. 

B.  U.  R.  B.  Co. 
N.  B.  B.  B.  Co. 

11828,   Owers 

N.  B.  B.  R.  Co. 

11824,  Ooets  ft  Co.. 
B.    H.    a    B.    Co. 


11826,  Marshall. . . . 
Third  Ave.   By.   Co. 


11826,  Donahue. . . . 
N.Y.  C.  Int.  By.  Co. 

11327,  Magulre 

N.  Y.  ConsoL  B.  B 
Co. 


11828,  Douglas 

42d  St.,  M.  ft  St.  N. 

Ave.  B.  B.  Co. 

11829.  Heller 

N.  Y.  Consol.  B.  B. 

Co. 


11380,  Transit 
Bureau. 

L.   I.   B.   B.  Co. 

11381,  Armstrong.. 
B.   H.   B.  R.  Co. 


11882,   Trowbridge.. 
Manb.    ft    Qu.    Tr. 
Corporation. 


11888,   Chalski.. 
N.  E.  R.  R.  Co. 


11884,   O'Coonell. . . 
I.  R.  T.  Co.  . 


11885,   Hepburn. . . . 
L.  I.  R.  R.  Co. 


Subject 

Report  that  Conductor  No. 
4816  on  a  Flatbush  Ave- 
nue car  gave  wrong  in- 
formation as  to  trans- 
ferring. 

Report  that  Car  2740  of 
65th  Street -Sea  Beach 
shuttle  carried  sign 
reading  "  Norton's 
Point." 

Shrieking  noise  of  Car  No. 
1487  of  145th  Street 
crosstown  line. 

Defective  crossing  at  St. 
John's  place  and  Nos- 
trand  avenue. 

Complaint  of  turning  back 
St.  John's  Place  cars  at 
Kingston  avenue. 

Noisy  operation  of  cars  at 
curve  at  Court  and  Liv- 
ingston streets,  Brook- 
lyn. 

Complaint  that  motormen 
on  Third  Avenue  cars 
throw  their  controllers 
around  too  quickly,  caus- 
ing cars  to  Jerk. 

Operation  of  open  cars  in 
cold  weather  on  149th 
Street  crosstown  line. 

Complaint  of  operation  of 
2-car  train  on  Brighton 
Beach  line,  one  closed 
and  one  open ;  at  King's 
highway  closed  car  was 
cut  off  and  passengers 
were  compelled  to  ride 
in  open  car  although  it 
was  raining. 

Noise  made  by  surface  cars 
operated  with  flat 
wn  eels,  Broadway 
branch  line. 

Complaint  that  6-car 
trains  on  Broadway- 
Chambers  Street  have 
been  reduced  to  4  cars; 
overcrowding. 
Inadequate  service  on 
Main  Line,  Port  Wash- 
ington branch  and  Long 
Beach  branch. 
Refusal  of  conductor  to 
allow  him  to  board  be- 
cause he  carried  glass 
show  case,  although  he 
was  allowed  to  board 
car  from  which  he  trans- 
ferred. 
Overcrowding  on  Jamaica 
line  car  arriving  at 
Forest  Hills  at  7:30  A. 

M. 

Complaint  that  St.  Johns 
Place  cars  are  turned 
back  at  Kingston  ave- 
nue. 

Failure  to  notify  passen- 
gers on  Third  Avenue 
elevated  line  when 
blocks  occur. 

Annoying  practice  of  hav- 
ing to  show  tickets  four 
times  between  Brooklyn 
and  Oyster  Bay. 


Disposition 

Satisfied  by  answer  of  company 
that  conductor  was  new  on 
line. 


Satisfied  by  action  of  company  in 
disciplining  crew. 


Satisfied  by  repairs  made  to  car. 


Satisfied  by  promise  of  company 
to  make  repairs. 


Covered  by  Case  1880. 


Satisfied  by  action  of  company  in 
keeping  curve  greased. 

Closed,    ill    founded,   with    state- 
ment to  complainant. 


Satisfied  by  explanation  made  by 
company. 

Satisfied  by  explanation  made  by 
company. 


Covered  by  Case  1893. 


Covered  by  Case  1882. 


Satisfied  by  action  of  company  in 
adding  more  cars  to  trains. 

Closed,   ill   founded,    with    state- 
ment to  complainant. 


Satisfied  by  promise  of  company 
to  pot  in  effect  new  schedule 
providing  for  additional  ser- 
vice. 

Covered  by  Case  1880. 


Covered  by  Case  1420. 


Dismissed,  upon  statement  of 
gtneer. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained  against  Subject  Disposition 

11836,  Johnston....    Requests     through     opera-    Satisfied  by  report  of  engineer. 
L.  L  B.  R.  Co.  non   of  Whitest  one 

trains  to  Pennsylvania 
Station. 

11837,  Transit   Overloading    on    Bushwick    Covered  by  Case  1880. 
Bureau.  Avenue      line      between 

B.  H.   B.  B.  Co.  6:45  and  7:16  A.  M. 

11388,  Whitestone    Bequests   that   train   leav-    Dlsmlssedp   upon   report  of  engi- 
Imp.  Assn.  ing  Whitestone  at  5 :55        neer  showing  schedule  working 

L.  I.  B.  B.  Co.  P.    M.    be    scheduled    to        satisfactorily. 

leave  at  6:15  P.  M.  in- 
stead. 

11389,  Dusseldorf . .    Bequests  that  crossing  on    Closed,   ill    founded,    with   state- 
N.  T.  Consol.  B.  B.        Gravesend  avenue  be  re-        ment  to  complainant  that  line 

Co.  paired     with     Belgian        is  to  be  elevated. 

blocks. 
11840,   Police   Dept.    Suggests   re-routing   of    Covered  by  Case  1885. 
N.  Y.  Rys.  Co.  Chambers    and    Madison 

Street     line     owing     to 

great  congestion  on  Park 

Bow  and  New  Chambers 

street. 

11341,  Peterson Irregular  service  on   West    Covered  by  Cases  1880  and  1882. 

N.  Y.  Consol.   B.  B.        End     line     from     Ninth 

Ca  Street    station;     failure 

of  Bay  Bidge  trains  to 
take  on  passengers  at 
65th  street  on  two 
occasions. 

11342,  Savers  et  al.    Complaint  of  reduction  of    Covered  by  Case  1879. 
N.  Y.,  N.  H.  k  Hart        service     to     and     from 

B.   B.  Co.  City   Island. 

11348,  Bell Long  headways  between    Covered  by  Case  1882. 

N.  Y.  Consol.  B.  B.        Broadway     •     Chambers 
Co.  Street     line     trains     at 

Halsey  Street  station. 
l?^4*«^^^"'**    Irregular   service   on   84th    Dismissed,  with  statement  of  ex- 
N.  Y.  Bys.  Co.  Street    crosstown     line;        planation  to  complainant. 

cars  turned  back  short 
of  destination. 

y^i^'  i^®*°«,'' ;.*  •  ;*•    Inadequate  stolrwayfacili-    satisfied  by  answer  of  company. 
N.  Y.  Consol.  B.  B.        ties  at   Graham   Avenue 
Co.  station   of   Broadway 

elevated  line. 

11846,  Smith. Dangerous   crossing   at    Satisfied  by  assignment  of  a  po- 

L.  I.  R.  R.  Co.  Benedict  avenue  on  At-        Uceman  during  school  hours 

lantic  division. 

11847.  Buggeln. . . . .    Requests    that    action    be    Covered  by  Case  1884. 
N.  Y.  Consol.  R.  R.        taken  to  stop  rowdyism 

Co.  and    congestion    at 

Chambers     Street     loop 

during     evening     rush 

hours. 
11348,  Mown. . . . .    Failure  of  Jamaica  Avenue    Satisfied  by  arrangements  of  com- 
B.,  Q.  C.  A  Sub.  R.        cars    to   stop   at   Eldert        nany  to  stop  cars 
R.  Co.  lane.  f         . 

11350,    Strobel Complaint  that  three  pas-    Satisfied  by  explanation  made  by 

B.  H.  R.  R.  Co.  sengers      were      ejected        company 

from      16th      Avenue  i^** 

through  car  at  Green- 
wood, who  tendered  for 

fare      transfers      from 

16th   Avenue   short   line 

car. 
11851,   Schenck. ....    Requests  that  windows  be    Closed,    ill    founded,    with   state- 
N.  Y.  Rys.  Co.  replaced  in  new  stepless        ment  to  complainant  of  impos- 

cars  on  Broadway  line.  slbllity  to  satisfy  divided  pub- 

lic opinion. 

11352,  Grundmann..    Overloading     on     Brighton    Covered  by  Case  1882. 
N.  Y.  Consol.  R.  B.        Beach    trains    during 

Co.  non-rush   hours. 

11353.  Bast    Bronx    Complaint     that     on     two    Closed,   ill  founded,   upon   report 
Prop.  Own.  Assn.       occasions     escalator     at        of  en^neer  showing  no  danger 

I.   B.  T.  Co.  West  Farms  has  stopped  from    escalator    sliding    badi; 

and  slid  backward ;  con-  no      unusual      congestion      at 

gestion    at    ticket    win-  ticket  booth, 
dows. 
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738       Public  Service  Commission  —  Fibst  District 


File  No.,  name  of 
complainant  and 
company  com- 
plained against  Subject 

11854,  Weir llequesta  that  34th   Street 

N.  Y.  Rya.  Co.  crosstown  cars  en  route 

to  42d  Street  ferry  make 
stop  at  southwest  comer 
of  42d  street  and  Tenth 
avenue. 

11855.  Roller Failure    of    motormen    on 

42d  St,  M.  i  St.  N.        42d   Street  crosstown 

Ave.   R.   R.   Co.  cars     to     comply     with 

new  near-side  stop  or- 
dinance at  Broadway 
and   42d  street. 

11 856    Cody Complaint    that    Car.    No. 

N.  Y.  RysTCo.  20&   of  Lexington  Av^ 

nue  line  was  turned 
back  at  99th  street,  al- 
though marked  for 
130th   street 

11857,   Hersey./. . . .     Station  at  Bpuyten  Duyvll 

N.  Y.  C.  &  H.  R.  R.  is  closed  at  6  P.  M..  al- 
Q    qq  though  trains  stop  there 

until  midnight. 

11358  George Crowding   and   pushing   at 

NY*  Conwf  R.  R.        Chambers      Street      sta- 

qq  tion ;     suggests     women 

board  at  one  end  and 
men  at  other  end  of 
each  car. 

11359  Block        . . .     l)t?fective    track    on    59th 
Belt     Line     R y.        street  between  Fifth  and 

Corporation.  Sixth      avenues;      noisy 

operation  of  cars. 

11360,       Transit  Overloading     on     Lorimer 

Bureau.  Street   line   during  rush 

B    H    R  '  R    Co.  hours. 

11301        Transit  Unsatisfactory      eaatbonnd 

Bureau  service   on  Broadway  line 

B.,  Q.  C*  ft  Sub.  R.  during  P.  M.  rush  hours. 

R.  Co. 

11362,  Transit 
Bureau. 

B.,  Q.  C.  ft  Sub.  R. 
R.  Co. 

11363,  Transit 
Bureau. 

B.  H.  R.  R.  Co. 


Disposition 

Satisfied  by  efforts  of  company  to 
obtain  permission  to  make 
stop  desired. 


Satisfied  by  answer  of  company. 


Satisfied  by  action  of  company  In 
reprimanding  employees  con- 
cerned. 


Satisfied  by  arrangements  of  com- 
pany to  keep  station  open. 


Covered  by  Case  1884. 


11364,  Transit 
Bureau. 

B.   H.  R.   R.  Co. 

11365,  Transit 
Bureau. 

B.  H.  R.  R.  Co. 


11366,  Transit 
Bureau. 

B.  H.   R.  R.  Co. 

11367,  Transit 
Bureau. 

B.  H,  R.  R.  Co. 


11868,      T  r  a  n  s  i  t 

Bureau. 
B.  H.   R.  R.  Co. 

11369.  Transit 
Bureau. 

B.,  Q.  C.  ft  Sub.  R. 
R.  Co. 

11370.  Transit 
Bureau. 

B.   H.   R.    R.   Co. 


Inadequate  s  e  r  v  ic  e  on 
Iteid  Avenue  line  be- 
tween 6  and  6:15  P.  M. 
eastbound. 

Inadequate  service  on 
Richmond  Hill  line  dur- 
ing A.  M.  and  P.  M.  rush 
hours. 

Insufficient  service  on  Cy- 
press Hills  line  between 
6  and  6:30  P.  M.  east- 
bound. 

Inadequate  s  e  r  v  ic  e  on 
Flushing  Avenue  line  to 
and  from  Park  Row  dur- 
ing A.  M.  and  P.  M. 
rush  hours. 

Standing  passengers  car- 
ried on  Graham  Avenue 
line  during  P.  M.  rush 
hours. 

Service  entirely  inade- 
quate on  Flushing- 
Knickerbocker  Avenue 
line  during  A.  M.  and 
P.  M.  rush  hours. 

Inadequate  s  e  r  v  ic  e  on 
Grand  Street  line  during 
A.  M.  and  P.  M.  rush 
hours. 

Inadequate  service  on 
Metropolitan  Avenue 
line  between  5 :45  and 
6:15  P.  M. 

Service  insufficient  on 
Tompkins  Avenue  line 
durini?  A.  M.  and  P.  M. 
rush  hours. 


Satisfied  by  promise  of  company 
to  make  repairs. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Informal  Complaints  -^  Railroads 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

11371.  Rossiter. 

N.    Y.    ft   Q.    C.    Ry. 

Co. 

11872.    Hllle 

N.  Y.  Consol.  R.  R. 

Co. 


11373,   Reeves... 
N.   E.   R.   R.   Co. 


11374,   Jarecki 

Belt     Line     Ry. 
Corporation. 


11375,  Wilson 

N.    Y.    Rys.    Co. 

11376,  Lewis 

42d  8t.,  M.  ft  St.  N. 

Ave.    R.    R.    Co.: 
N.   y.   Rys.   Co. 


11377,    Kohn. 
I.   R.  T.   Co. 


11378,    Taylor 

C.  I.  ft  B.  R.  R.  Co. 

11879,   Schumacher. 
N.  Y.  Consol.  R.   R. 
Co. 


11880,   Coleman 

Ij.  I.  R.  R.  Co. 


11381.    Riesgo.. 
L.  I.  R.  R.  Co. 


11382,   Atlantic   Co. 
B.  H.  R.  R.  Co. 


11383,   Piatt 

N.  Y.  Consol.  R.  R. 
Co. 


11384.  Dlchter 

N.  Y.  Consol.  R.  R. 

Co. 

11385.  Transit 
Burean. 

N.  Y.  Consol.   R.   R. 
Co. 


11388.   South  Bronx 
Prop.  Own.   Assn. 
Union  Ry.  Co. 

11387,   Seekamp 

N.   Y.  Consol.  R.  R. 
Co. 


Subject 

Noisy  operation  of  Flush- 
ing cars  at  Sanford  aye- 
nue  and  Lawrence  street. 

Was  injured  In  rush  when 
alighting  from  a  Broad- 
way train  at  Chambers 
Street  station.  Centre 
Street  Loop  line. 

Noisy  operation  of  St. 
John's  Place  cars  at 
Rogers  avenue  and  St. 
John's  place. 

Insolence  of  Conductor  No. 
3072  of  60th  Street 
crosstown  line  when 
asked  question  about 
transfer  he  gave. 

Noisy  operation  of  Lexing- 
ton Avenue  can;  defec- 
tive  equipment. 

Failure  of  Broadway 
branch  and  Broadway 
Amsterdam  Avenue  cars 
to  stop  at  71st  street 
on  Broadway;  great  in- 
convenience. 

Inadequate  service  on 
Sundays  southbound  in 
subway,  Broadway  divi- 
sion. 

Long  headways  on  Frank- 
lin Avenue  line  about 
8:15  A.  M. 

Complaint  that  bill  boards 
at  Greene  Avenue  sta- 
tion of  Lexington  Avenue 
elevated  line  shut  out 
light  and  air  from  liv- 
ing rooms  in  adjacent 
buildings. 

Failure  to  provide  time- 
tables at  Flatbush  Ave- 
nue  station. 

Standing  passengers  car- 
ried on  train  leaving 
Forest  Hills  at  8:06  A. 
M. 

Inadequate  morning  and 
evening  rush  hour  serv- 
ice on  Putnam  •  Halsey 
Street  line,  also  on  Sun- 
day afternoons. 

Irregular  service  on  Lex- 
ington Avenue  elevated 
line  from  Cypress  Hills 
between  7  :80  and   8 :30 

Ijkci  of  lights  at  49th 
Street  station  of  West 
End  line. 

Wire  screening  at  Crescent 
Street  station,  protect- 
ing first  landing,  has 
large  hole  broken 
through ;  boys  climb 
through  this  opening 
and  on  to  station  plat- 
form. 

Insufflclent  service  on 
Third  Avenue.  White 
Plains  and  Westchester 
Avenue  lines. 

Poor  service  Saturday 
afternoons  on  Lexing- 
ton Avenue  line  to  Cy- 
press Hills. 


Disposition 

Satisfied  by  repairs  made  by  com- 
pany. 

Covered  by  Case  1884. 


Satisfied  by  efPorts  of  company  to 
reduce  noise;  track  greased  six 
times  a  day. 

Satisfied  by  action  taken  by  com- 
pany. 


Covered  by  Case  1746. 

Closed,  ill  founded,  upon  report 
of  engineer  showing  traffic  con- 
gestion at  71st  street. 


Satisfied  by  answer  of  company 
showing  unusual  riding. 

Covered  by  Case  1880. 
Closed,  no  Jurisdiction. 


Satisfied  by  efforts  of  company  to 

keep     stations     well     supplied 

with  time-tables. 
Satisfied     by     improvements     in 

service ;  one  car  has  been  added 

to  train  in  question. 

Covered  by  Case  1880. 


Covered  by  Case  1882. 


Satisfied  by  action  of  company  to 
have  all   "  '  ' 
night 


lights   burning  every 


Satisfied     by     repairs    made     to 
screening. 


Closed,    ill   founded,    with    state- 
ment to  complainant. 


Covered  by  Case  1882. 


740       Public  Sebvioe  Commission  —  First  District 


File  No.,  name  of 
complainant  and 
company  com- 
plained against 

11888.   Bierman 

U  I.  B.  R-  Co. 


11880,   Morton 

B.,  Q.  C.  A  Sub.  R. 

R.   Co. 

11890,    Bauer 

B..  Q.  C.  ft  Sub.  R. 

R.   Co. 


11891.   Quayle... 
N.  E.  R.  R.  Co. 


11892,  Cypress  Hills 
Republican  Club. 

N.  y:  Consol.  R.  R. 
Co. 

11898,  Transit 
Bureau. 

N.  Y.  Rys.  Co. 


11896,  St.  Joseph's 
Commercial  H.  S. 

N.  Y.  Consol.  R.  R. 
Co. 

'  \  , 
11896,  Stebbins.... 
I.  R.   T.   Co. 


11898,    Ackerman. . . 
Third  Ave.  Ry.  Co. 


J 


11899,   Sweeney.... 
N.  Y.  Consol.  R.  R. 
Co. 

11400,  South  Brook- 
lyn Bd.  of  Trade. 

N.  Y.  Consol.  R.  R. 
Co. 

11401.  DeLonff 

N.  Y.  C.  Int.  Ry.  Co. 


11402,   Huebsch .... 
N.  Y.  Rys.  Co. 


11408.    Miller 

N.  Y.  Rys.  Co. :  42d 

St.,    M.    &   St.    N. 

Ave.    R.   R.  Co. 


11404.      Transit 

Bureau. 
B.  H.  R.  R.  Co. 


Subject 

Noisy  operation  of  steam 
locomotives  drawing 
freight  trains  through 
Atlantic  Avenue   tunneL 

I^ong  headways  on  Reid 
Avenue  line. 

Near-side  stop  results  in 
danger  and  incon- 
venience at  Broadway, 
Flushing  and  Graham 
avenues,  especially  in 
winter. 

Failure  to  sprinkle  north 
side  of  Bergen  street: 
pavement  torn  up  and 
dust  a  great  nuisance. 

Crowded  condition  of 
trains  during  rush 
hours  on  Lexington 
Avenue  elevated  line. 

Overloading  on  Fourth 
and  Madison  Avenue 
line  on  September  30th, 
which  was  a  Jewish 
holiday. 

Sidewalk  in  front  of  842 
Bridge  street,  Brooklyn, 
littered  with  newspapers 
and  gum  wrappers 
dropped  from  elevated 
station  at  Bridge  street. 

Dangerous  practice  of 
Guard  01078  who  went 
to  rear  platform  of  last 
car  of  a  subway  train 
and  turned  one  of  the 
tail  lights  from  red  to 
green,  just  before  train 
reached   Borough    Hall. 

Offensive  language  used  by 
Conductor  No.  46  on  a 
Third  Avenue  car  when 
asked  why  car  did  not 
stop  at  Bowery  and 
James   street. 

No  toilet  facilities  at 
Utica  Avenue  station  of 
Fulton  Street  elevated 
line. 

Inadequate  stairway  facili- 
ties at  Ninth  Street  sta- 
tion on  Fifth  Avenue 
elevated  line;  great  con- 
gestion. 

Frequent  failure  of  con- 
ductors on  Ogdcn  Ave- 
nue line  to  supply  8-cent 
transfers  in  the  morn- 
ing. 

Suggests  through  opera- 
tion of  Lexington  Ave- 
nue cars  south  of  23d 
street  on  Sundays  and 
holidays. 

Thinks  66th  street  is  far 
more  convenient  and 
safe  for  transferring 
from  Broadway  branch 
cars  to  Sixth  and  Am- 
sterdam Avenue  cars 
than   72d   street. 

Inadequate  service  during 
momine  rush  hours  on 
liOrlmer  Street  line. 


Disposition 

Satisfied   bv   efforts  of   company 
to  minimize  noise. 


Covered  by  Case  1880. 


Satisfied  by  action  of  company 
in  placing  signs  directing 
where  can  stop. 


Dismissed,  with  statement  to 
complainant  that  the  matter 
apparently  comes  under  juris- 
diction of  Dept.  of  Street 
Cleaning. 

Covered  by  Case  1882. 


Dismissed,  upon  statement  of 
company  explaining  difBculties 
under  the  circumstances. 

Satisfied  by  efforts  of  company  to 
prevent  the  practice  as  far  as 
possible. 


Dismissed,  with  statement  to 
complainant  explaining  rules  of 
company. 


Dismissed,  with  statement  to 
complainant  that  Commission 
has  no  authority  to  intervene 
in  disputes  involving  personal 
conduct  of  employees. 

Dismissed,  with  statement  to 
complainant  advising  of  recon- 
struction work  contemplated. 

Dismissed,  with  statement  to 
complainant  that  conditions 
will  be  relieved  by  opening  of 
Fourth   Avenue  subway. 

Satisfied  by  action  taken  by  com- 
pany. 


Dismissed,     with     statement     of 
explanation. 


Dismissed,  with  statemeiit  to 
complainant  explaining  condi> 
tions. 


Covered  by  Case  1880. 


Informat.  Complaints  —  Kailboads 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

11405,  Transit 
Bureau. 

N.  B.  R.  B.  Co. 

11406,  Transit 
Bureau. 

N.  S.  R.  R.  Co. 

11407,  Heilbronn... 
Adams   Express   Co. 


11408.  Epstein. 
B.  H.  R.  R.  Co. 


11400,    Gaer 

B.  H.  R.   R.  Co. 


11411.   Ctaestresmith 
N.  Y.  Rya.  Co. 


11412.   Tanner. , 
N.  B.  R.  R.  Co. 


11418.   Cobn.. 
N.  Y.  Rys.  Co. 


11414.  Transit 
Bureau. 

Bk.  ft  No.  River  R. 
R.  Co. 

11415.  Transit 
Bureau. 

Union  Ry.  Co. 

11416.  Creaver. 


Subject 

Improper  destinaticm  sicrns 
on  St.  John's  Place  line 
cars. 

Improper  destination  signs 
on  Church  Avenue  line 
cars. 

Complaint  of  demand  of 
company  for  a  charge  of 
40  cents  for  return  of  a 
package  taken  by  mis- 
take. 

I^ck     of     protection     for 

? passengers  at  New  Bed- 
ord  Avenue  station  on 
Williamsburg  bridge. 

Refusal  of  motormen  on 
Nostrand  Avenue  cars  to 
stop  for  waiting  pas- 
sengers at  Stockton 
street. 

Complaint  of  turning  back 
Fourth  and  Biadison 
Avenue  car  No.  282  at 
Canal  street,  although 
marked  for  Brooklyn 
bridge. 

Complaint  of  reduction  of 
short  line  service  from 
86th  street  and  Fifth 
avenue ;  through  cars 
crowded  when  thev 
reach  that  point.  Fifth 
Avenue  surface   line. 

Refusal  to  accept  Amster- 
dam Avenue  line  trans- 
fer on  Broadway-Colum- 
bus Avenue  car  at  53d 
street. 

Complaint  of  turning  back 
cars  short  of  destina- 
tion. 


Disposition 
Covered  by  Case  1880. 


Covered  by  Case  1880. 


Satisfied  by  action  taken  by  com- 
pany in  returning  package 
without  charge. 


Closed,  no  Jurisdiction ;  complain- 
ant referred  to  Dept.  of 
Bridges. 

Closed,  default  of  complainant. 


Satisfied  by  efforts  taken  by  com- 
pany to  prevent  practice  of 
turning  back  cars  unnecessa- 
rily. 


Covered  by  Case  1880. 


Satisfied  by  explanation  made  by 
company. 


Dismissed,     upon     statement     of 
company  showing  necessity. 


Overloading      on       1  6  8  d    Satisfied  by  action  of  company  in 
Street  crosstown  line.  operating  additional   can. 


N.  Y.  ConsoL  R.  R. 
Co. 


11417.  Haggerty.. . . 
Ocean  Blec.  Ry.  Co. 


11418,    Goldberg 

I.   R.  T.   Co. 


11419.  Burrell 

N.  Y.  Consol.  R.  R. 

Co. 

11420.  Transit 
Bureau. 

N.  Y.  Consol.  R.  R. 
Co. 

11421.  Transit 
Bureau. 

N.  Y.  Consol.  R.  R. 
Co. 

11428.   Naime 

N.  Y.  Consol.  R.  R. 
Co. 


Indecent  crowding  on 
Broadway  -  Chamb- 
ers Street  line,  especial- 
ly from  8  :30  to  0  :16  A. 
M. 

Noisy  operation  of  Rocka- 
wav  Beach  cars  over 
switch  at  Boulevard  and 
Washington  avenue, 

Rockaway  Park. 

Requests  that  arrange- 
ments be  made  so  that 
elevated  tickets  may  be 
used  at  Simpson  Street 
station,  also  at  other 
stations   of   subway. 

Overcrowding  on  Brighton 
Beach  trains  leaving 
Church  Avenue  station 
about  8  A.  M. 

Failure  of  company  to  fur- 
nish adequate  service  on 
Broadway  elevated  Une 
on  Jewish  holidays. 

Report  that  several  nanes 
of  glass  have  been  brok- 
en on  bridge  at  Manhat- 
tan Junction,  Broadway 
elevated  line. 

Inadequate  service  during 
non-rush  hours  on 
Brighton  Beach  elevated 
line. 


Covered  by  Case  1882. 


Satisfied     by     action     taken     to 
remedy  defects. 


Closed,  ill  founded,  with  state- 
ment to  complainant  showing 
such  arrangements  would  in- 
terfere with  accounting  sys- 
tem. 

Covered  by  Case  1882. 


Covered  by  Case  1882. 


Satisfied  by  repairs  made  by  com- 
pany. 


Covered  by  Case  1882. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

11425,        H  e  c  k  e  r 

Cereal  Co. 
li.  I.  B.  R.  Co. 


11426,  H  e  c  k  e  r- 
Jones-Jewell  Mill- 
ing  Co. 

L.  I.  R.  R.  Co. 

11427,  Grandgerard 
N.  y.  C.  Int.  Ry.  Co. 


11428.    Roys 

N.  Y.  Consol.   R.  R. 
Co. 

11430,  Fallon 

N.  Y.  Consol.  R.  R. 
Co. 


11431,   Greenwood.. 
N.   B.  R.   R.  Co. 


11482.   BarL 

N.  Y.  C.  Int.  Ry.  Co. 


11433,    Peck 

42d  St..  M.  ft  St.  N. 
Ave.  R.  R.  Co. 


11434.    Watts 

N.  Y.  Consol.   R.  R. 
Co. 


11436,       Equipment 
Inspection  Bureau. 
B.  H.  R.  R.  Co. 

11486,     Cbagnon    ft 

Co. 
N.  Y.  Rys.  Co. 


11437,  Hellmann... 
L.   I.  R.   R.   Co.;   N. 

Y.,  N.  H.  ft  Hart 
R.   B.  Co. 

11438,  Kurzman.. . . 
N.  Y.   Rys.   Co. 


11439,  Seligsberg. . . 
L.  I.  R.  R.  Co. 

11440.  Van   Riper.. 
B.   H.   R.   R.  Co. 


11441,    Long 

N.  Y.  ft  NoAh  Shore 
Tr.  Co. 


Subject 

New  class  rate  tariffs  ad- 
vance rates  approximate- 
ly 15  per  cent,  wbicb  is 
unjust  and  discrimina- 
tory. 

New  class  rate  tariffs  are 
discriminatory,  unreas- 
onable and  unjustifiable. 

Conductors  on  Ogden  Ave- 
nue can  are  usually  all 
out  of  8-cent  transfers 
on  rainy   mornings. 

Overcrowding  on  Lexing- 
ton Avenue  elevated 
line  caused  by  operation 
of  2-car  trains. 

Requests  that  during  win- 
ter transfers  be  given 
from  Culver  line  to  Sea 
Gate  line :  no  shelter  at 
Norton's  Point  terminal. 

Many  Bergen  Street  cars 
are  turned  back  at  bams 
near  Albanv  avenue  and 
passengers  nave  to  stand 
and  wait  10  to  15  min- 
utes for  through  cars. 

Refusal  of  149th  Street 
cross  town  car  to  stop  at 
Morris  avenue  and  149th 
street  for  waiting  pas- 
sengers. 

Refusal  to  Issue  transfers 
on  Broadway  branch  car 
turned  back  at  Fifth  ave- 
nue, because  It  was  not 
asked  for  at  time  of  pay- 
ment of  fare. 

Crowding  and  pushing  at 
Lexington  Avenue  ele- 
vated platform  at  Park 
Bow ;  policemen  should 
be  assigned  to  maintain 
order. 

Beport  that  piece  of  rail 
head  is  missing  on  Inside 
rail  of  curve  at  Flatbush 
and  Irving  avenues. 

Broken  rail  opposite  353 
Seventh  avenue,  which 
causes  a  great  amount 
of  npise  when  cars  pass 
over  It. 

Delay  in  shipment  of  car 
of  potatoes  from  Harlem 
Biver  station  to  Bush- 
wick  Avenue  station, 
Brooklyn. 

Refusal  to  accept  Fourth 
and  Madison  Avenue 
line  transfer  at  Delancey 
street  on  through  car  of 
same  line. 

No  train  leaving  Far  Rock- 
away  for  Valley  Stream 
after  10  P.  M. 

Unbearable  nuisance  caus- 
ed by  cars  Jumping 
switch  in  front  of  867 
Halsey  street;  noise  and 
vibration. 

Complaint  of  condition  of 
pavement  between 
tracks  on  Crocheron  ave- 
nue between  Bell  avenue 
and  Whiteetone,  Queens. 


Disposition 

Covered  by  special  permission  to 
reduce  rates. 


Covered  by  special  permission  to 
reduce  rates. 


Closed,  default  of  complainant. 


Covered  by  Case  1882. 


Covered  by  Cases  1880  and  1882. 


Closed,  ill  founded,  with  state- 
ment to  complainant  advising 
of  operation  of  cars  on  that 
line. 


Closed,  default  of  complainant. 


Satisfied  by  explanation  made  by 
company. 


Satisfied  by  new  arrangements 
made  by  company  for  loading 
of  trains. 


Satisfied  by   installation   of  new 
rail. 


Satisfied  by  repairs  made  by  corn* 
pany. 


Satisfied  by  explanation  made  by 
company. 


Satisfied  by  answer  of  company 
explaining  transfer  arrange- 
ments. 


Closed,  no  Jurisdiction. 


Satisfied  by  installation  of  a  new 
crossover. 


Satisfied  by  repairs  made  by  com' 
pany. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 


Subject 


11442,  Taxp.    Alli-    Requests  operation  of  Sec- 
ance  of  The  Bronx       ond      Ayenne      elevated 

I.  R.  T.  Co.  trains  over  Harlem  Riv- 

er bridge  to  West  Farms 
subway  station. 

11443,  Hancock....    No  train  stopping  at  Bel- 
Li.  I.  R.  R.  Co.  laire  between   7  :19   and 

8:14  A.  M.;  suggests 
stopping  of  steam  train 
from  Hempstead  about 
7:41  A.  M. 

11444,  American    Forced      to     pay      double 
lAibricants  Co.  charges     on     shipments 

L.  I.  B.  R.  Co.  from  Flushing  to  Brook- 

lyn through  error  of 
company  in  sending 
shipment  to  wrong  sta- 
tion. 
11446,  Hotel  Neth-  Noisy  operation  of  59th 
erlands.  Street  crosstown  cars  at 

Belt     Line     Ry.        Fifth  avenue,  due  to  nn- 

Corporation.  even  tracks. 

11446.  ParkviUe    Inadequate    service    on 

Club.  Smith   Street  line  below 

C.  I.  ft  B.  R.  R.  Co.        Park  Circle. 

11448,  Smith Failure    of    Ninth    Avenue 

I.  B.  T.  Co.  elevated    trains    to    con- 

nect with  Staten  Island 
ferry,  which  is  cause  of 
long  waits. 

11449,  Morley Noise     of     cars     crossing 

B.  H.  R.  R.  Co.  Williamsburg  bridge ;  de- 

fective track. 

11450,  Clark Reckless  manner  of  start- 

I.   R.   T.   Co.  ing  subway  local  trains. 

11451,  Munson Comolaint    that    new    fall 

li.  I.  R.  R.  Co.  schedule  shows  no  train 

to  Brooklyn  Manor  be- 
tween 8  :1S  and  11 :41  P. 
M. 

11452,  Weber. .....    Operation     of     open     cars 

L.  I.  Elec.   Ry.   Co.       in  early  morning  hours. 

Far  Rockaway  line  and 
City  line. 

11463,    Ros^blatt. .    Requests    additional    stair- 

I.   R.  T.   Co.  way  at  northbound  28th 

Street  station  of  Third 
Avenue  elevated  line. 

11454,    Maloney ....    Intolerable      nuisance      at 

B.  H.  R.  B.  Co.  Avenue  "  F "  and  Flat- 

bush  avenue,  caused  by 
car  crews  talking  aloud; 
inadequate  service  on 
Flatbush  Avenue  line 
from  Park  Row  during 
P.  M.  rush  hours. 

11466,    Woolsey Poor  service  on  West  End 

N.  Y.  Consol.   R.  R.        line. 
Co. 

11466,  Knick 

B.  H.  R.  R.  Co. 


Disposition 

Dismissed,  with  statement  to 
complainant  showing  impracti- 
cability of  such  operation  at 
present  on  account  of  third- 
tracking  work. 

Satisfied  by  arrangements  to  stop 
Train  No.  716  at  Bellaire  at 
7:63   A.    M. 


Satisfied  by  explanation  made  by 
company. 


Satisfied  by  repairs  made  by  com* 
pany. 

Covered  by  Case  1880. 


Satisfied  by  arrangement  made 
by  Dock  Dept.  to  make  boats 
connect  with  the  trains  from 
1 :30  to  3  :30  A.  M. 

Satisfied  by  action  of.  Dept.  of 
Bridges  to  make  necessary  re- 
pairs. 

Closed,  ill  founded,  upon  report 
of  engineer. 

Covered  by  Case  1891. 


Satisfied  by  action  of  company  in 
removing  all  open  cars  from 
service. 

Dismissed,  with  statement  to 
complainant  explaining  condi- 
tions. 

Satisfied  by  action  of  company  as 
to  loud  talking,  and  covered  by 
Case  1880  as  to  service. 


Covered  by  Case  1882. 


11467,  Nassaner.... 
B.  H.   R.  R.  Co. 

11468,  Karlsruher. . 
li.  I.  R.  R.  Co. 


11469,       Transit 

Bureau. 
N.  E.  R.  R.  Co. 


Noise  and  vibration  caused    Satisfied  by  repairs  made  by  corn- 
by  cars  Jumping  switch        pany. 
on    Halsey    street. 

Inadequate  service  on  16th    Covered  by  Case  1744. 
Avenue  line  during  rush 
hours. 

Failure     to    supply     time-    Satisfied  by  answer  of  company, 
tables  at  East  New  York 
station,     Atlantic     divi- 
sion. 

Careless   operation   of  Car    Satisfied    by    discipline    adminis- 
No.   4169  of  Fifth   Ave-        tered  by  company, 
nue  line. 
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File  No.,  name  of 
compUunant  and 
company  com- 
plained against  Subject 

11460,  Segal Sliding   platform  at   Flat- 
ly I.  B.  B.  Ca  bush      Avenue      station 

dangerous  partly  because 
of  lack  of  light  on  plat- 
J      ]  form     and     partly     be- 

cause of  gap  between 
station  platform  and 
car. 

11461,  Bobrbach . . .    Failure     of     company     to 
B.  H.  B.  B.  Co.  sprinkle      street      along 

tbeir  Bichmond  Hill 
line. 

11462,  Goldschmidt    Overcrowding   of   5:12    P. 
L.  I.  B.  B.  Ca  M.   train  from   Flatbush 

avenue ;  general  schedule 

poor. 

11468,   Walsh BcSusal  to  stop  1 :05  P.  M. 

Lb  I.  B.  B.  Co.  train    from    Far    Bocka- 

way    at    Cedar    Manor; 

next   train    stopping   at 

Cedar    Manor    is    8:40 

P   M 
iJ^5^»  Ben^elmer. .    Noise  of  cars  during  night 
N.  Y.  Bys.  Co.  in  vicinity  of  72d  street. 

^^T^^'ogton  Avenue  line. 

11*66,  Mmx.. Noise  and   vibration   cans- 

B.  H.  B.  B.  Co.  ed  by  cars  passing  over 

/  switch   in   front   of   865 

Halsey  street. 

y *«?•  ■P^^'^i Overcrowding    of    Seventh 

N.  B.  B.   B.  Co.  Avenue    cars,   especially 

--^—     «^..  during  P.  M.  rush  hours. 

11467,    White. Complaint  of  defective  oon- 

B.  H.  B  B.  Co.  dition  of  track  at  Mon- 
tague and  Hicks  streets; 

«r  defective  equipment. 

!?*??»  V^®"l®'u-  •  :.*  Dangerous      condition      of 

N.  Y.  Consol.  B.  B.  flooring  at  Halsey  Street 

Co.  station.     Broadway    ele- 
vated line. 

11469,  EJqulpment  Beport  that  Car  No.  540  of 
Inspection  Bureau.  Church  Avenue  line  car- 

N.  B.  B.  B.  Co.  ried  fender  folded  up  in 

front. 

11470,  Taxp.  Assn.  Petition  protesting  against 
of  10th,  llth  and  noise  caused  by  switch 
17th  Wards.  on   86th   street   between 

Second    Ave.    B.    B.        First    and    Second    ave- 

Co. 

11472,    Brown 

N.  Y.  C.  St  H.  B.  B. 

B.  Co. 


Disposition 

Closed,  ill  founded,  upon  report 
of  engineer  ezplalmng  situa- 
tion. 


Closed,  no  Jurisdiction,  with 
statement  to  complainant  that 
matter  comes  under  authority 
of  Bureau  of  Highways. 

Covered  by  Case  1801. 


Covered  by  Case  1801. 


11478,  Camerden . . . 
N.  Y.  Consol.  B.  B. 
Co. 


11474,  Peterson    et 
al. 

B.   H.   B.  B.  Co. 

11475,  Walte 

42d  St.,  M.  &  St  N. 

Ave.    B.    B.    Co. ; 
N.  Y.  Rys.  Co. 

11476,  McGovem... 
N.  Y.  Consol.   B.  B. 

Co. 


11477,  Greengold... 
I.    R.  T.   Co. 


nues. 

Bequests  that  gateman  at 
180th  Street  crossing  be 
Instructed  to  raise  rates 
to  full  perpendicular,  or 
nearly  so. 

Unable  to  make  trip  by 
transfer  from  Smith 
Street  line  to  Church 
Avenue  line,  and  Uien  to 
West  Bnd  line. 

Complaint  of  worn-out 
condition  of  rails  on 
Nassau  avenue,  Brook- 
lyn. 

Poor  service  to  34th  Street 
ferry  on  Broadway 
branch  and  84th  Street 
crosstown  line. 

Inadequate  service  on  Ful- 
ton Street  elevated  line, 
espedslly  east  of  Frsnk- 
lln  avenue  during  A.  M. 
rush  hours. 

Complaint  of  dirty  condi- 
tion of  subway  car  wln- 
dowR ;  unable  to  see  sta- 
tion  signs. 


Covered  by  Case  1746. 


Satisfied  by  insUllatlon  of  a  new 
crossover. 


Covered  by  Case  1880. 


Dismissed,     with     statement     to 
complainant. 

Satisfied  by  repairs  made  by  com- 
pany. 


Dismissed,  upon  statement  of 
company  advising  that  fender 
was  defective. 

Dismissed,  upon  report  of  engi- 
neer. 


Satisfied  by  explanation  made  by 
company. 


Closed,  no  jurisdiction,  with 
statement  to  complainant  that 
Commission  has  no  authority 
to  order  transfers  between 
street  surface  lines  and  rapid 
transit  lines. 

Dismissed,  with  statement  to 
Dept.  of  Public  Works  of 
Brooklyn. 

Satisfied  by  explanation  made  by 
companies. 


Covered  by  Case  1882. 


Closed,  ill  founded,  upon  report 
of  engineer  showing  car  win- 
dows  cleaned   frequently. 
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File  No.,  name  of 
complainant  and 
comiMiny  com- 
plained against 

11478.  Jabs 

N.  Y.  Coneol.  R.  B. 
Co. 


11479.    Baker... 
B.  H.  B.  B.  Co. 


11480,  Blchardaon.. 
N.  Y.  Consol.  B.  B. 

Co. 

11481,  Manning.... 
N.  Y.  Consol.  B.  B. 

Co. 


11482,  Jacobs.. 
L.  I.  B.  B.  Co. 


11485.       Transit 

Bureau. 
C.  I.  ft  B.  B.  B.  Co. 


11486,  Hewes 

N.  Y.  Consol.  B.  B. 

Co. 

11487,  Moran 

C.  I.  &  B.  B.  B.  Co. 

11488,  Hammann... 
N.  Y.  Consol.  B.  B. 

Co. 

11489,  Transit 
Bureau. 

N.   B.   B.   B.  Co. 


11490,  B  u  c  h  m  a  n 
Prop.  Own.  Assn. 

N.  Y.  Consol.  B.  B. 
Co. 


11491,   Melners 

N.  Y.  Consol.  B.  B. 
Co. 

11498,       Woodstock 

Tazp.  Assn. 
Union  By.  Co. 
11496,    Strassburger 
L.  I.  B.  B.  Co. 


11496,   Samuel. 
B.  H.  B.  B.  Co. 


11497,  Flnlej 

N.  Y.  Consol.  B.  B. 

Co. 

11498,  D'Angelo.... 
N.  Y.  Bys.  Co. 


Subject 

Poor  sendee  on  Myrtle 
Ayenue  elerated  line 
from  Metropolitan  are- 
nue  during  morning  rash 
hours. 

Lack  of  ventilation  In  step- 
less  cars,  especially 
those  operated  on  Flat- 
bush  ayenue. 

No  shelter  for  waiting  pas* 
sengers  at  62d  street 
and  New  Utrecht  ayenue. 
Sea  Beach  line. 

Overcrowding  on  Bay 
Bldge  trains  during 
evening  non-rush  hours 
and  on  Sundays. 

Lack  of  heat  In  Tral.*i  No. 
1007  leaving  Far  Bocka- 
way  at  7 :02  A.  M.  on 
October  28th   and   81st. 

Failure  of  Car  No.  460  of 
Smith  Street  line  to 
stop  for  two  Intending 
passengers  at  near  side 
of   Wvckoff  street. 

Congestion  at  Park  Bow 
terminal  between  6  and 
6  P.  M.,  Lexington  Ave> 
nue  elevated  line. 

Overloading  on  '  Smith 
Street  une  at  about  7 
A.t  ja.  

Overcrowding  on  West  End 
line. 

Report  that  Car  No.  2196 
of  Fifth  Avenue  line  was 
In  operation  without 
lights  of  any  description 
during  night  of  October 
26th. 

Lights  In  rear  cars  of 
trains  on  Myrtle  Avenue 
line,  leaving  WyckoflC 
Avenue  station,  are  of  ten 
turned  out  by  boys  on 
rear  platforms ;  over- 
crowding at  Canal  Street 
and  Chambers  Street 
stations. 

No  eastbound  Fulton 
Street  elevated  train  at 
Flatbush  Avenue  station 
from  8  :05  to  8 :21  A.  M. 

Requests  waiting  room  at 
16l8t  street  and  Third 
avenue. 

InsuflBdent  service  to 
Woodmere  on  Far  Rock- 
away  division. 

Inadequate  service  on 
Greenpolnt  line  on  ac- 
count of  type  of  cars 
operated. 

Lack  of  shelter  at  62d 
street  and  New  Utrecht 
avenue.  Sea  Beach  line. 

Noisy  operation  of  116th 
Street  crosstown  cars  at 
Manhattan  avenue  and 
114th  street. 


Disposition 
Covered  by  Case  1882. 


Satisfied    by    report   of   engineer 
showing  fans  working  In  every 


Covered  by  Case  1706. 


Covered  by  Case  1882. 


Closed,  111  founded,  with  state- 
ment to  complainant  that  or- 
der has  not  been  violated. 

Satisfied  by  action  of  company  In 
reprimanding  motorman. 


Satisfied  by  new  arrangements  to 
load  trains. 


Covered  by  Case  1880. 


Covered  by  Case  1882. 


Satisfied  by  explanation  made  by 
company;  fuse  burned  out. 

'  '  '         » 

>  ^  r  1  I 


Covered  by  Cases  1882  and  1884. 


Covered  by  Case  1882. 


Dismissed,     with     statement     to 
complainant  showing  no  'need. 

Covered  by  Case  1891. 


Covered  by  Case  1880. 


Covered  by  Case  1706. 


Satisfied  by  repairs  made  to  cer- 
tain noisy  cars. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 


Subject 


11409.  Forest  Park  l*oor  service  on  Fulton 
Tazp.  Assn.  Street     and     Broadway 

B.  H.  R.  R.  Co. ;  B..        Unee       at       Manbattan 
Q.   C   &   Sub.   R.        Junction     and     Cypress 
R.     Co.;     N.     T.        Hills;    great    congestion 
ConsoL  R.  R.  Co.        at  Cypress   Hills  termi- 
nal of  trolley  lines  and 
Lexington     Avenue    ele- 
vated line. 
11502.   Klein Long   headways   on   West- 
Union  Ry.  Co.  Chester  and  Walker  Ave- 
nue and  Tremont  Avenue 
lines. 

11603,  Lewis. Complaint      that      present 

I.   R    T.   Co.  schedule      for      12  9th 

Street  shuttle  does  not 
make  connections  with 
Westchester  and  Boston 
trains. 

11604,  Transit  Report  that  freight  car 
Bureau.  No.       9138,       unloading 

N.  E.   R.  R.  Co.  flour  on  street  in  front 

of  1131  39th  street,  de- 
layed westbound  Church 
Avenue  cars. 

11605,  Hauzhurst..    Inadequate       service       on 
B.  H.  R.  R.  Co.  Greenpoint    line    caused 

by    operation   of   single- 
truck  cars. 
11506,         Woodside    Dangerous       crossing       at 
Imp.  Assn.  Woodside  avenue,  wood- 

L.   I.    R.   R.  Co.  sWe,     L.     I. ;     requests 

overhead  bridge. 

11607,  Knauth Refusal  to  accent  Seventh 

N.  Y.  Rys.  Co.;  42d  Avenue  line  transfer  on 
St.,  M.  &  St.  N.  42d  Street  crosstown  car 
Ave.    R.    R.    Co.      ^  at  Tenth  avenue. 

11508,  Krapp Overcrowding   on   5:42    P. 

L.  I.  R.  R.  Co.  M.   train   from   Pennsyl- 

vania station.  Far  Rock- 
away   division. 

11509,  Heuel Refusal   of   Conductor   No. 

Belt     Line     Ry.        ^^^^   on   a   59th    Street 

Corporation.  crosstown    car    to   issue 

transfer. 

11510,  Rogers Complaint     of     delay     in 

L.  I.  R.  R.  Co.  transferring  from  steam 

to  electric  trains  at  Ja- 
maica. 

11511,  Sondheim  et  Complaint  of  service  to 
al.  Far    Rockaway    on    Far 

L.  I.  R.  R.  Co.  ,   Rockaway  division. 

11512,  Kris Uncertainty      and      inade- 

N.  Y.  Consol.  R.  R.        quacy     of     service     on 

Co.  Broadway    elevated    line 

to  and  from  Chambers 
street. 

11514.  Woodside    Noise   of   engines   drawing 

Imp.   Assn.  freight    trains    at    Win- 

L.  I.  R.  R.  Co.  flelo    and    Woodside    be- 

tween 10  P.  M.  and  3  A. 
M. 

11516.    Hardin Noise  caused  by  emergency 

N.  Y.  Rys.  Co.  switch   on   Central   Park 

West  between  64th  and 
65th   streets. 

11516,  Mentsel Lack  of  heat  in  West  End 

N.  Y.  Consol.   R.   R.        trains. 

Co. 

11517.  Robinson  et  Petition  requesting  that 
al.  6  :18  P.  M.  express  train 

L.  I.   R.  R.  Co.  from     Flatbusn     avenue 

make  stop  at  Morris 
Park. 


Dispoflition 
Covered  by  Cases  1880  and  1882. 


Satisfied  by  explanation  made  by 
company  that  sewer  work  has 
been  interfering  with  opera- 
tion. 
Satisfied  by  answer  of  company 
showing  shuttle  trains  connect- 
ing wlui  all  incoming  and  out- 
going  trains  of  Westchester  ft 
loeton  Ry. 

Dismissed,   upon   report   of   engi- 
neer. 


Covered  by  Case  1880. 


Satisfied    by    plans    to   eliminate 
crossing  in   near  future. 


Closed,  ill  founded,  with  state- 
ment to  complainant  explain- 
ing  transfer  arrangements. 

Satisfied  by  improvements  made 
In  service;  seats  for  pas- 
sengers now  operated  on  that 
train. 

Closed,  ill  founded,  with  state- 
ment to  complainant  that 
transfers  must  l^  asked  for  at 
the  time  fare  is  paid. 

Covered  by  Case  1891. 


Covered  by  Case  1891. 


Covered  by  Case  1882. 


Closed,  no  Jurisdiction. 


Satisfied     by     repairs     made     to 
crossover. 


Covered  by  Case  1426. 


Covered  by  Case  1891. 
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File  No.,  name  of 
complainant  and 
comiMuiy  com- 
plained against 

11619,  Filedlaender. 
N.  Y.  Steam  Co. 


11620,    Harrington. . 

D.   D.,  B.   B'way   & 

Bati  R.  B.  Co. 


11521,    Schoenrock.. 
N.  Y.  Rya.  Co. 


11628,  Anonymous.. 
B.,  Q.  C.  ft  Snb.  B. 

B.  Co. 
11624,   Newman.... 
N.  Y.  Consol.  B.  B. 

Co. 

11526,   Yemon 

N.  Y.  ConsoL  B.  B. 

Co.;  B.   H.   B.  B. 

Co. 

11526,  BlaoTelt.... 
N.  Y.  Consol.  B.  B. 
Co. 


11627,  Byergreen 
Board  of  Trade. 

N.  Y.  Consol.  B.  B. 
Co. 

11628,  York 

Belt     Line     By. 

Corporation. 


11629,  Bosenthal... 
N.  Y.  Rys.  Co. 


11530,  McNamara . . 

N.  B.  B.  B.  Co.;  C. 

I.  &  B.  B.  R  Co. 


11681,   Curtis 

C.  I.  ft  B.  B.  B.  Co. 


11582.  Walbancke.. 
B.  H.  B.  B.  Co. 


11583.  PodoUk. 
I.  B.  T.  Co. 


11684,  PhiUipa.. 
N.  B.  B.  B.  Co. 


11585,  DeLocaetal. 
N.  Y.  Consol.  B.  B. 
Co. 


Subject 

Uefuaal  of  company  to  fur- 
nish steam  service  un- 
less deposit  of  |75  is 
made  as  guarantee  for 
payment  of  bills. 

Insolence  of  conductor  on 
Car  No.  704  of  Grand 
Street  line  when  asked 
headway  of  cars  on  that 
line. 

Unsanitary  condition  of 
Car  No.  162  of  Fourth 
and  Madison  Avenue 
line;  someone  had  vom- 
ited in  it. 

Noisy  operation  of  Broad- 
way cars  caused  by 
faulty  brakes. 

Cold  cars  operated  on 
West  Bnd  line. 

Requests  that  Bay  Bldge 
trains  make  connections 
with  66th  Street-Fort 
Hamilton  cars  at  65th 
street* 

No  heat  in  Fulton  Street 
elevated  train  arriving 
at  Utica  Avenue  station 
at  6 :30  P.  M.  on  Novem- 
9th. 

InsuflScient  service  to  Park 
Row  in  the  morning  on 
Myrtle  Avenue  elevated 
line. 

Incessant  noise  of  69  th 
Street  crosstown  cars 
c  r  o  s  s  i  ng  intersecting 
rails  Just  east  of  Colum- 
bus Circle. 

I  jack  of  heat  in  Columbus* 
Lenox       Avenue       cars, 
especially    new    stepless. 
type  which  has  no  ves- 
tibules. 

Unable  to  make  trip  from 
Smith  and  Union  streets 
to  Long  Island  Bailroad 
station  for  one  fare,  in- 
volving transfer  from 
Union  Street  line  to 
Fifth  Avenue  line. 

Noisy  operation  of  Frank- 
lin Avenue  cars  between 
Atlantic  avenue  and  Pa- 
cific street 

Complaint  of  dust  nuisance 
on  Myrtle  avenue  from 
Wyckoff  avenue  through 
Forest  Park,  Bichmond 
Hill  line. 

Complaint  that  subway 
trains  from  180th  street 
are  operated  with  win- 
dows and  doors  open, 
and  no  heat. 

Calls  attention  to  insol- 
ence and  impertinence 
of  Conductor  No.  262  of 
Fifth  Avenue  line  when 
asked    to    stop    another 

Sassenger  from  smoking, 
lure  to  send  Lexington 
Avenue  elevated  train, 
which  was  marked 
"Broadway  -  Chambers 
Street,"  through  to  des- 
tination. 


Disposition 

Dismissed,  upon  receipt  of  state- 
ment from  complauiant  with- 
drawing complaint 


Satisfied  by  action  taken  by  com- 
pany in  disciplining  employee 
concerned. 


Dismissed,   upon   report  of  engi- 
neer. 


Covered  by  Case  1746. 


Covered  by  Case  1426. 


Covered  by  Cases  1882  and  1880. 


Covered  by  Case  1426. 


Covered  by  Case  1882. 


Dismissed,  with  statement  to 
complainant  that  new  track 
has  recently  been  installed. 


Covered  by  Case  1426. 


Covered  by  Case  1801. 


Satisfied  by  repairs  made  by  com- 
pany. 

Closed,  no  jurisdiction. 


Closed,  ill  founded,  with  state- 
ment to  complainant  showing 
no  violations  of  order. 


Satisfied    by    discipline    adminis- 
tered by  company. 


Closed,  ill  founded,  upon  state- 
ment of  company  showing  de- 
fect in  equipment. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

11686,  Holm  et  al. . 
B.  H.  B.   B.  Co. 


11687,    Volght 

N.  Y.  ConsoL  R.  B. 

Co.;  B.   H.  B.  B. 

Co. 


11638.   Miller 

C.  I.  ft  B.  B.  B.  Co. 

116S9,   Jacksoxi. .... 
N.  Y.  Consol.  B.  B. 
Co. 


11640,    Weltemeyer. 
N.  Y.  Consol.  B.  B. 
Co. 


11641.  Winter. 
N.  Y.  Bys.  Co. 


11642,   Scallan.. 
N.  E.   B.   B.   Co. 


11648,   Wagner. 
L.  I.  B.   B.  Co. 


11644,    Schmltt. 
I.  B.  T.  Co. 


11646,   Henry 

N.  Y.  Consol.  B.  B. 
Co. 


11547,    Ulbricht 

L.  I.  B.  B.  Co. 


11648,  Behrens 

N.  Y.  Consol.  B.  B. 

Co. 

11649,  Bedell 

C.  I.  &  B.  B.  B.  Co. 


11660,  Yreeland. . . . 
B.  H.   B.  B.  Co. 

11661,  Pleasanton.. 
I.   B.  T.  Co. 


Subject 

Petition  protesting  against 
service  on  Greenpolnt 
caused  by  use  of  small 
cars. 

General  complaint  of 
method  of  operating  all 
cars ;  conductors  must 
be  required  to  open  and 
close  gates  on  elevated 
cars  without  Infernal 
bang. 

Long  neadway  on  DeKalb 
Avenue  line  at  Cler- 
mont avenue. 

Overcrowding  of  Broad- 
way-Chambers Street 
trains ;  trains  stopping 
at  Van  Slclen  Avenue 
station  cannot  take  more 
passengers. 

Slow  movement  of  Brigh- 
ton Beach  trains  from 
Prospect  Park  station  to 
Park  Bow ;  inadequate 
service. 

InsufBclent  service  on 
Broadway  -  Amsterdam 
Avenue  line  north  of 
106tb  street.  where 
many  cars  are  turned 
back. 

Complaint  of  operation  of 
Bergen  Street  cars  on 
half-hour  headway  be- 
fore 6  A.  M. 

Calls  attention  to  practice 
of  punching  slips  for 
Warwick  street,  al- 
though passengers  go 
only  to  Ballroad  ave- 
nue ;  some  trickery 
about  this. 

Large  bundles  carried  on 
subway  and  elevated 
trains,  which  Interfere 
with  passengers. 

Poor  service  on  Broadway- 
Chambers  Street  line 
from  Cypress  Hills  to 
Chambers  street  during 
A.  M.  rush  hours. 

No  announcement  made  to 
passengers  at  Cedar- 
nurst  and  Lawrence  sta- 
tions of  washout  at 
Edgemere  which  would 
delay  traffic. 

Overcrowding  on  Fulton 
Street  elevated  line  be- 
tween 7  :46  and  8  :15  A. 
M. 

Noisy  operation  of  DeKalb 
Avenue  cars  between 
Bedford  avenue  and  Nos- 
trand  avenue;  defective 
track. 

Petition  protesting  against 
inadequate  service  on 
Meeker  Avenue  line. 

Lack  of  ventilation  in  sub- 
way trains ;  fans  have 
been  turned  off. 


Disposition 
Covered  by  Case  1880. 


Covered  by  Case  1746. 


Covered  by  Case  1880. 


Covered  by  Case  1882. 


Covered  by  Case  1882. 


Satisfied  by  arrangements  made 
by  company  to  send  more  can 
through. 


Satisfied  by  promise  of  company 
to  operate  cars  on  20-mliiate 
headway 

Dismissed,  upon  report  of  engi- 
neer snowing  only  few  in- 
stances of  practice;  matter 
taken  up  with  company. 


Closed,   ill   founded,    with    state- 
ment to  complainant. 


Covered  by  Case  1882. 


Satisfied  by  explanation  made  by 
_  company. 

> 

;  _     '     _       3  t  • 

Covered  by  Case  1882. 


Satisfied  by  promise  of  company 
to  make  repairs. 


Covered  by  Case  1880. 


Closed,  ill  founded,  with  state- 
ment to  complainant  that  fans 
are  not  operated  In  cold  weath- 
er. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

11552,   Kirchner.. . . 
C.  I.  ft  B.  a  R.  Co. 


11558,   RoBenbaum. . 
N.  T.  Rya.  Co. 


11566,   Jones. . . . 
B.  H.  R.   R.  Co. 


11656,  Oflborn.. 
N.  Y.  Rya.  Co. 


11567,    Plckard 

N.  Y.  C<»aoL  R.  R. 
Co. 


11668,  Mnnd 

N.  Y.  ConsoL  R.  R. 
Co. 

11559,  Welfel 

N.  Y.  ConaoL  R  R. 

Co. 
11660,    Prop.    Own. 

and     Bus.     Men's 

Assn.  of  Met. 
N.  Y.  ConsoL  R.  R. 

Co. 


11561.  BeU 

N.  B.  R.  R.  Co. 


11662,   WWte 

N.  Y.  Conaol.  R.  R. 
Co. 


11668,   Cook. 
I.   R.   T.   Co. 


11664,  Wyatt 

42d  St.  M.  ft  St  N. 
Aye.  R.  R.  Co. 

11566,  Porter. 

N.  Y.  Rys.  Co. 

11567,  Churchill 

N.  Y.  Rys.  Co. 


11668,    Skinnell... 
L.  I.  R.  R.  Co. 


Subject 

Tjong  wait  for  Smith  Street 
car  going  to  Coney  Is- 
land; failure  to  send 
sufficient  Franklin  Ave- 
nue cars  through  from 
Park  Circle  to  accommo- 
date passengers. 

Refusal  to  accept  south- 
bound transfer  from 
Sixth  and  Amsterdam 
Avenue  line  on  south- 
bound Broadway-Colum- 
bus Avenue  car  at  65th 
street. 

Requests  that  trolley  sta- 
tion sign  be  placed  at 
Junction  of  Fulton 
street,  Lafayette  avenue 
and  Ft.  Green  place 
to  indicate  where  Fulton 
Street  cars  will  stop. 

Complaint  that  Fourth  and 
Madison  Avenue  cars  are 
turned  back  at  116th 
street  and  at  86th  street, 
although  marked  for 
185th  street 

Poor  service  to  and  from 
Park  Row  during  morn- 
ing and  evening  rush 
hours  on  Lexington  Ave- 
nue line. 

Inadequate  service  on  Cen- 
tre Street  Loop  Une 
trains;  congested  condi- 
tions at  Bowery  station. 

liOng  headways  on  Broad- 
way-Chambers Street 
line;  overcrowding. 

Requests  that  Myrtle  Ave- 
nue elevated  line  be  ex- 
tended from  MetropoU" 
tan  avenue  to  Jamaica; 
dlstressintr  congestion  at 
Cypress  Hills  would  be 
greatly  relieved. 

Failure  of  Fifth  Avenue 
cars  to  stop  for  passen- 
gers, especially  at  45th 
street;  platforms  of  cars 
crowded  with  men. 

Dangerous  conditions  at 
Park  Row  platform  of 
Lexington  Avenue  ele- 
vated line  between  5  :15 
and  6  :80  P.  M. 

Nuisance  of  bill  boards  at 
foot  of  elevated  stair- 
ways, especially  at  Rec- 
tor Street  and  at  116th 
Street  stations. 

Noise  made  by  Broadway 
branch  cars  between 
77th  and  81  st  streets. 

No  heat  in  Car  No.  1880 
of  Seventh  Avenue  line. 

No  heat  in  southbound 
Fourth  and  Madison 
Avenue  cars  in  the 
.  morning. 

Toilets  at  16th  Street  sta- 
tion, Whltestone,  are  not 
open  to  the  public  be- 
tween 6  and  7  A.  M. 


Disposition 
Covered  by  Case  1880. 


Closed,  ill  founded,  with  state- 
ment to  complainant  that 
transfer  would  nave  been  ac- 
cepted at  Seventh  avenue  and 
63d  street 

Satisfied  by  promise  of  company 
to  place  signs  where  needed. 


Satisfied  by  answer  of  company 
explaining  conditions. 


Covered  by  Case  1882. 


Covered  by  Cases  1882  and  1884. 


Covered  by  Case  1882. 


Dismissed,  with  statement  to 
complainant  advising  of  recon- 
struction work  and  uiird-track- 
ing. 


Satisfied  by  action  of  company  in 
issuing  instructions  to  motor- 
men  to  stop  for  passengers. 


Satisfied  by  new  arrangements 
for  loading  Lexington  Avenue 
elevated  trains. 


Covered  by  Case  1481. 


Covered  by  Case  1898. 

Covered  by  Case  1426. 
Covered  by  Case  1426. 


Satisfied  by  arrangements  to  keep 
toilets  open. 
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V\\e  No.,  name  of 
complainant  and 
company  com- 
plained against 

11669.    Brewer 

N.  Y.  Conaol.  R.  R. 
Co. 

11570.   Walker 

Adams  Express  Co. 


11571.   Caldwell.... 
L,   I.  R.  R.  Co. 


11572,  Pitkin 

N.  Y.  Consol.  R.  R. 

Co. 

11573.  Hubbard 

I.    R.  T.   Co. 


11574.  Fairservls. . . 
N.   E.  R.  R.  Co. 

11575.  McDonald... 
I.   R.   T.   Co. 

11676.   Fischer 

N.  Y.  C.  Int.  Ry.  Co. 


I 


L 


11677,   KopUk. 
N.  Y.  Rys.  Co. 


11578,  Buzhoewden. 
N.  Y.  Consol.  R  R. 

Co. 

11579,  Keep 

I.    R.   T.   Co. 


Subject 

Noisy  operation  of  Lexing- 
ton Avenue  elevated 
trains  at  Soutb  Oxford 
street. 

Complaint  of  charge  of  21 
cents  for  taking  baggage 
check  from  Elmhurst  to 
Grand   Central  station. 

Unable  to  buy  commuta- 
tion ticket  for  half 
month  and  full  month 
following  at  Forest  Hills 
station. 

Inadequate  service  on  Ful- 
ton Street  elevated  lino 
to  Park  Row  between  7 
and  7  :30  A.  M. 

Refusal  of  certain  guards 
on  subway  trains  to 
open  Bide  doors,  especi- 
ally at  Times  square. 

Overcrowding  on  St.  John's 
Place  line. 

Poor  service  in  subway 
during  non-rush  hours 
and  on  Sundays. 

Practice  of  sending  a  large 
number  of  "dead"  cars 
through  149th  street 
during  morning  school 
hours. 

Complaint  of  type  of  cars 
operated  on  Chambers 
Street  surface  line ; 
leaky  and  filthy. 

Failure  to  heat  Brighton 
Beach   train. 


• .  •  •  Rough  treatment  accorded 
to  him  by  a  platform 
man  at  Grand  Central 
station  of  subway. 

11580,  Crowley No  heat  in  Nostrand  Ave- 

B.  H.  R.  R.  Co.  nue    car    at    Clarendon 

road. 
11582,    Buchman    Complaint    that    fence    at 
Prop.  Own.  Assn.        Buchman   Avenue   cross- 
N.  Y.  Consol.  R.  B.        ing  has  been  destroyed, 
^S2'a    t   MB    4,  causing  great   danger. 

11584,  Laflerty Failure  to  furnish  heat  in 

N.  Y.  Rys.  Co.  Eighth    Avenue    surface 

11685,  Bain no    heat   turned   on   in   a 

I.   R.   T.  Co.  Sixth     Avenue     elevated 

,,,^^    ,  train  at  81st  street. 

11586    Lewy. Lack   of   heat  in   Car  No. 

N.  Y.  Rys.  Co.  1306     of     Broadway-Co- 

lumbus Avenue  line. 

l^^n'^'m'^^^'*®" Failure  to  furnish  heat  in 

I.  R.  T.  Co.  Sixth     Avenue     elevated 

trains  leaving  156th 
street. 
11688.  Flatlands  inadequate  service  on  Flat- 
n  *i°Pv.  o°'r.^""*'  *>"*^  Avenue  line  below 
?;«§;  a  T  ?ii-t  Nostrand  avenue. 
11589,  S.  I.  Civic  Operation  of  open  car  from 
Ifague  Richmond  road  to  Mid- 

8.    I.   Mid.    Ry.   Co.        land      Beach      in      cold 

weather. 

y^2?'«^'**'*i"*  W«     Insufficient       service       on 

N.  Y.  Consol.  R.  R.       Myrtle   Avenue   elevated 

Co.  line    to    Park    Row    or 

Brooklyn  bridge. 


Disposition 
Covered  by  Case  1746. 


Satisfied     by     refund     made     by 
company. 


Closed,  ill  founded,  upon  state- 
ment of  engineer  showing  com- 
Cy  within  its  rights  in  limit- 
sale  of  such  tickets  at  cer- 
tain stations. 
Satisfied  by  promise  of  company 
to  put  in  effect  new  schedule 
increasing  service. 

Dismissed,     with     statement     to 
complainant. 


Covered  by  Case  1880. 
Covered  by  Case  1291. 


Satisfied  by  explanation  made  by 
company. 


Dismissed,  with  statement  to 
complainant  that  those  cars 
are  gradually  being  taken  from 
service. 

Satisfied  by  explanation  made  by 
company. 

Dismissed,  upon  report  of  engi- 
neer  explaining  congested  con- 
ditions during  rush   hours. 

Covered  by  Case  1426. 


Satisfied  by  erection  of  a  three- 
rail  fence. 


Covered  by  Case  1426. 


Covered  by  Case  1426. 


Satisfied  by  discipline  admin- 
istered to  conductor  for  fail- 
ure  to   turn   on   heat. 

Covered  by  Case  1426. 


Covered  by  Case  1880. 


Satisfied    by    substitution    of    a 
closed  car. 


Covered  by  Case  1882. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained agalnut 


Subject 


11691,   Joyce.......    Practice  of  afnarde  on  ele* 

I.  B.  T.  Co.  yated     trains     to     open 

doom  before  trains  come 
to  a  stop,  thereby  per- 
mitting inmsh  of  cold 
air. 

11592,  Orr Inadequate  service  on  Myr- 

N.  Y.  Consol.  R.  R.        tie  Ayenne  eleyated  line 
Co.  to   Park   Row;   also   on 

Richmond  Hill  line  be- 
tween Ridfcewood  and 
Richmond  Hill. 

11694,  Murray '  No  heat  in  a   Ninth  Aye- 

I.   R.  T.   Co.  nue  eleyated  train  leav- 

ing   140th    street    about 
9    A.    M.    on    November 
26th. 
11595.   BufBngton...    Failure  of  Third  and  Am- 
Third  Ave   Ry.   Co.       sterdam  Avenue  cars  to 

stop  for  school  children 
at    172d    street,    south- 
bound. 
11697,    Rosenthal...    Lack  of  protection  at  East 
L.  I.  R.  R.  Co.  New    York    station,    At- 

lantic division. 

11599,  Fraser Long     headways     between 

B.  H.  R.  R.  Co.  Nostrand     Avenue    cars 

between  8  and  8:30  A. 
M. 

11600,  Steinbugler. .    Inadeouate       service       on 
B.  H.  R.   R.  Co.  Flatbush      Avenue      line 

from  Atlantic  Avenue 
subway  station  between 
5:80  and  6:S0  P.  M. 

11601,  Post Congestion  at  John  Street 

I.  R.  T.  Co.  station   of  subway   dur- 

ing rush  hours ;  suggests 
that  one  stairway  be 
used  for  entrance  only 
and  one  for  exit  only. 

11602,  Cedar  Manor   Requests  bridge  over  Long 
Board  of  Trade.  Island     Railroad    tracks 

L.  I.  R.  R.  Co.  at  Padflc  street  to  allow 

Manhattan  and  Queens 
Traction  line  to  reach 
terminus  for  which  fran- 
chise provides. 

11608,   Keller Inadequate       service       on 

N.   T.   Rys.   Co.;   I.        Sixth   Avenue   and    Sev- 
R.  T.  Co.  enth    Avenue    lines    be- 

tween    50th     and     69th 
streets  In  the  morning; 
also    on    Sixth    Avenue 
shuttle  line. 
11604,  McCarthy. . .    Inadequate  service  on  Fifth 
N.  Y.  Consol.  R.  R.        Avenue-Bay    Ridge   line: 
Co.  2-car      trains      operated 

during  theatre  hours. 

11606,  Kiesling Irregular  service  on  Myr- 

N.  Y.  Consol.  R.  R.        tie  Avenue  elevated  line ; 
Co.  long  headways. 

11606,  Luckey InsuiBclent  heat  turned  on 

N.  Y.  Consol.   R.  R.       in     Brighton     Beach 

Co.  trains. 

11607,  Wilson Practice     of     Culver    line 

N.  Y.  Consol.  R.  R.        trains  to  skip  stations  on 

Co.  Fifth  avenue  without  an- 

nouncement. 

11608,  Finlay Inadequate  service  on  Sev- 

N.  E.  R.  R.  Co.  enth     Avenue    line     be- 

tween 8  and  9  A.  M. 

11610,   Kuhn Overcrowding     on     Myrtle 

N.  Y.  Consol.  R.  R.       Avenue  elevated  line ;  in- 
Co.  sufficient  number  of  cars 

to  trains. 


Disposition 

Dismissed,     with     statement     to 
complainant. 


Covered  by  Cases  1880  and  1882. 


Satisfied  by  answer  of  company 
showing  reduction  in  genera- 
tion of  current. 


Satisfied  by  action  of  company 
in  issuing  instructions  for  cars 
to  stop  for  waiting  passengers 
at   that   point. 

Covered  by  Case  1891. 


Covered  by  Case  1880. 


Covered  by  Case  1880. 


Closed,  ill  founded,  investigation 
showing  suggested  method  not 
practicable. 


Covered  by  Case  1667. 


Dismissed,     report     of     engineer 
showing  service  adequate. 


Covered  by  Case  1882. 


Covered  by  Case  1882. 


Covered  by  Case  1426. 


Covered  by  Case  1882. 


Covered  by  Case  1880. 


Covered  by  Case  1882. 


^T!? 


752       Public  Sbevice  Commission  —  Fiest  District 


File  No.,  name  of 
complainant  and 
company  'com- 
plained against 

11611,  Shanley 

N.  Y.  Consol.  B.  B. 
Co. 


11612,  BrocAs. 
I.   B.  T.  Co. 


11618,   Harris 

Bk.  ft  No.  Biyer  B. 
B.  Co. 


11616,   Blnmleln. . . . 
I.   B.  T.  Co. 


11616,  liipsman 

B.  H.  B.  B.  Co. 


11618,       Transit 

Bureau. 
I.   B.  T.   Co. 


11619,  Kopp . . . 
L.  I.  B.  B.  Co. 


11620,  Borghers.... 
L.  I.  B.  B.  Co. 

11621,  Elger. 

Union  By.  Co. 


11622,   Hopping 

I.  B.  T.  Co. 


11628,  Hawley 

N.  Y.  Consol.   B.  B. 

Co. 
11624,    MoskowiU.. 
I.   B.  T.   Co. 


11625,  Thackeray... 
L.  I.  B.  B.  Co. 


11628,  Fiske  Ter- 
race Assn. 

N.  Y.  Consol.  B.  B. 
Co. 

11620,  Brooks 

N.  Y.  Consol.  B.  B. 
Co. 


11681,   Barry. 
I.   B.  T.  Co. 


Subject 

Outrageous  serrice  on  Lex- 
ington Avenue  elevated 
line  from  Cypress  Hills 
to  Chambers  street. 

Long  headways  on  shuttle 
line  of  Third  Avenue  ele- 
vated between  Third  ave- 
nue and  Grand  Central 
station. 

Befusal  to  issue  transfer 
when  he  boarded  car  on 
Bowery,  Manhattan  side 
of  Manhattan  bridge, 
for  use  on  Broadway 
line  in  Manhattan. 

Failure  to  notify  passen- 
gers at  subway  stations 
of  delays  in  subway, 
then  when  trains  begin 
operation  it  is  Impossible 
to  get  aboard. 

Befusal  to  permit  him  to 
board  Williamsburg 
Bridge  local  car  because 
he  carried  lead  pipe 
weighing  about  1 5 
pounds. 

Standing  passengers  car- 
ried on  Second  Avenue 
elevated  trains  after 
4  :40  P.  M. 

Greatly  Inconvenienced  by 
failure  of  train  to  stop 
at  Dunton  as  scheduled. 

Failure  of  train  to  stop  at 
Dunton  as  scheduled. 

Need  of  shelter  at  16lBt 
street  and  Third  avenue 
while  waiting  for  St. 
Ann*s  Avenue  cars. 

Bequests  that  exit  sign  at 
116th  Street  station  of 
subway  be  removed  un- 
til turnstile  is  in  oper- 
ation again. 

Delays  to  Sea  Beach  cars, 
which  are  held  until  all 
fares  are  collected. 

Complaint  that  bridges  on 
Third  Avenue  elevated 
line  at  84th  street  and 
at  42d  street  are  closed 
between  12  :S0  and  5  :80 

A.  BI. 

Complaint  that  ventilators 
in  cars  on  Atlantic  di- 
vision between  Jamaica 
and  Flatbush  avenue  are 
kept  closed  to  detriment 
of  health. 

Failure  to  furnish  heat  in 
Car  No.  108  of  Brighton 
Beach  elevated  line  leav- 
ing ATenue  "  H." 

Complaint  of  operation  of 
8-car  trains  on  Bricrhton 
Beach  line ;  overcrowd- 
ing. 

Reouests  additional  trans- 
fer agent  at  140th  Street 
southbound  station  of 
subway;  also  additional 
stairway  facilities. 


Dispoflition 
Covered  by  Case  1882. 


Satisfied  by  promise  of  company 
to  look  after  service. 


Dismissed,  with  statement  to 
complainant  advising  that  this 
rule  is  in  accordance  with  stip- 
ulations made  when  cars  began 
operation. 

Dismissed,  with  statement  to 
complainant  explaining  condi- 
tions. 


Closed,  default  of  complainant. 


SaUsfled  by  increase  in  service. 


Covered  by  Case  1801. 


Covered  by  Case  1801. 

Dismissed,  with  statement  to 
complainant  that  company  Is 
unable  to  obtain  permit  for 
placing  a  waiting  room  at  that 
point. 

Satisfied  by  action  of  company 
in  opening  exit  for  use. 


Satisfied  by  explanation  made  by 
company. 

Satisfied  by  answer  of  company 
showing  no  necessity  for  keep- 
ing bridges  open  during  thoae 
hours. 


Covered  by  Case  1801. 


Covtfed  by  Case  1426. 


Covered  by  Case  1882. 


Dismissed,  with  statement  to 
complainant  showing  changes 
to  be  made  at  that  station. 
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File  NOm  name  of 
complainant  and 
company  com* 
plained  against 

11033,  Furnias 

N.  Y.  Consol.  B.  B. 

Co.;  B.  U.  B.  B. 

Co. 


11634,    PUschke 

N.  Y.  Conaol.  B.  B. 
Co. 


11688,   Sayer 

N.  T.  ConaoL  B.  B. 
Co. 


11639.  WiUard. 
L.  I.  B.  B.  Co. 


11641,  Gimbel  Bros. 
N.  Y.  Bys.  Co. 


11645,    Schlag 

N.  Y.  Consol.  B.  B. 
Co. 


11646,  Butler. 
I.  B.  T.  Co. 


11647,  O'Connell... 
I.  B.  T.  Co. 


11649,   HoBter. 
I.   B.  T.   Co. 


11650,   Loebenateln. 
I.  B.  T.  Co. 


11661,   Brockman... 
N.  Y.  Conaol.  B.  R 
Co. 


11652,   Hugbes 

N.  Y.  Consol.  R.  R. 
Co. 


11668,  Turner. 

N.  Y.  Consol.  R.  B. 

Co. 

11654,    Smith 

N.  Y.  Consol.  R.  R. 

Co. 


11665.  Hine. .. 
N.  Y.  Bys.  Co. 

11666,  Bartlett. 
I.  B.  T.  Co. 


Subject 

Operation  of  2-car  trains 
on  Fifth  AvenueBay 
Bidge  line  during  nisht ; 
overcrowding  of  65th 
Street-Bay  Bidge  Ave- 
nue cars. 

Overcrowding  on  8-car 
train  on  west  End  line 
at  Atlantic  avenue  about 
10:06  P.  M.  on  Decem- 
ber 6th. 

General  complaint  of  con- 
ditions on  west  End  and 
Sea  Beach  lines;  service 
unreliable. 

No  train  from  Pennsylva- 
nia station  stopping  at 
Brooklyn  Manor  between 
8 :18  and  11 :41  P.  M. 

Protests  against  installa- 
tion of  a  crossover  on 
Sixth  avenue  between 
83d  and  32d  streets. 

Long  headways  between 
Myrtle  Avenue  elevated 
trains  at  Adams  street 
bound  for  Bidgewood. 
particularly  about  7:80 
A.  M. 

Complaint  of  condition  of 
drip  pan  over  southerly 
crosswalk  at  50th  Street 
station  of  Second  Ave- 
nue elevated  Une. 

Unusual  delays  to  Third 
Avenue  express  trains 
leaving  Bronx  Park  be- 
tween 7  :40  and  7  :66  A. 
M.,  also  express  trains 
from  City  Hall  north- 
bound. 

Complaint  that  his  wife 
was  Injured  by  side  door 
slamming  against  her  as 
it  was  closing  at  Times 
Square  downtown  sta- 
tion of  subway. 

Failure  of  local  trains  on 
Third  Avenue  elevated 
line  to  stop  at  84th 
Street  southbound  sta- 
tion. 

Complaint  that  a  6-car 
West  End  train  leaving 
79th  Street  station  had 
only  8  cars  open  to  pas- 
sengers. 

Calls  attention  to  danger 
on    account    of    narrow 

glatform  at  Bay  85th 
treet  station  of  West 
19nd  line. 

Failure  to  furnish  heat  in 
Brighton  Beach  elevated 
trains. 

Inconvenience  caused  by 
diverting  Myrtle  Avenue 
elevated  train  marked 
for  Chambers  street  to 
Brooklyn  bridge. 

Failure  to  heat  116th 
Street  crosstown  cars. 

Overcrowding  of  subway 
local  trains  during  non- 
rush  hours. 


Disposition 
Covered  by  Cases  1880  and  1882. 


Covered  by  Case  1882. 


Closed,  default  of  complainant. 


Covered  by  Case  1891. 


Closed,  111  founded,  with  state- 
ment to  complainant  that  com- 
pany is  not  required  to  obtain 
permission  from  this  Commis- 
sion for  location  of  crossovers. 

Satisfied  by  answer  of  company. 


Satisfied  by  repairs  made  by  com< 
pany. 


Dismissed,  upon  report  of  engi- 
neer showing  physical  difilcul- 
ties. 


Closed,   default  of  complainant. 


Satisfied  by  investigation  and 
results  submitted  to  complain- 
ant, who  expressed  satisfaction 
that  everything  possible  is 
being  done. 

Satisfied  by  answer  of  company 
that  extra  8  cars  were  being 
taken  to  yards. 

Satisfied  by  explanation  made  to 
complainant. 


Covered  by  Case  1426. 


Satisfied  by  company  answer 
showing  switches  out  of  order 
at  Broadway  and  Myrtle  ave- 
nue. 

Satisfied  by  explanation  made  by 

company. 
Covered  by  Case  1291. 
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File  No.,  name  of 
complainant  and 
company  com- 
plained against 

11657,   Beecher 

N.  Y.  Consol.  B.  B. 

Co. 

11659,   Walton 

N.  E.  B.  B.  Co.;  B. 

H.  B.   B.  Co. 


11660.  WyUe. 
I.  B.  T.  Co. 


11661.   Decker. . 
B.  H.  B.  B.  Co. 


11668.  Karlsruber. 
B.  H.  B.  B.  Co. 


11666,   Newburger. 
N.  Y.  By«.  Co. 


11667.   Schulthels. . . 
N.  Y.  Consol.  B.  B. 

Co.  I   B.  H.   B.   B. 

Co. 


11671    Dawson. 
L.  I.   B.  B.  Co. 


11672.   Burrell 

B.  H.  B.  B.  Co. 

11674.   Gnimbach... 
Fifth     Ave.     Coach 
Co. 

11685,  Bazton 

Third  Ave.   By.  Co. 


11686,  Blchter. . 
B.  H.  B.  B.  Co. 


11696.  Transit 
Bureau. 

D.   D.,   B.   B'way   & 
Batt.  B.  B.  Co. 

11697,  Blplev 

42d  St..  M.  &  St.  N. 

Ave.  B.  B.  Co. 

11700.   Boman 

L.  I.  B.  B.  Co. 


Subject 

Difficulty  In  opening  elevat- 
ed car  windows  In  case 
of  accident. 

Poor  service  during  non- 
rush  hours  on  Flatbush- 
Seventh  Avenue,  Vander- 
bllt  Avenue  and  Flat- 
bush  Avenue  lines. 

Practice  of  guard  at  south 

Site  at  downtown  23d 
treet  station  of  Sixth 
Avenue  elevated  line  In 
blocking  one  of  the  en- 
trances, thereby  prevent- 
ing departing  passen- 
gers    from      o  a  s  s  1  n  g 

*   through  south  entrance. 

Unable  to  make  trip  by 
transfer  from  Third  Ave- 
nue line  to  Fulton  Street 
line  and  then  to  Lorlmer 
Street  line  for  one  fare. 

Waited  14  minutes  at  No«- 
trand  avenue  and  Fulton 
street  for  a  Fulton 
Street  car  going  beyond 
Beld  avenue. 

Poor  service  on  Sixth  and 
Amsterdam  Avenue  and 
Broadway  -  Amsterdam 
Avenue  lines  caused  by 
switching  cars  back  at 
58d  street  and  Ninth 
avenue  and  at  50th 
street,  Seventh  avenue 
and  Sixth  avenue. 

Inadequate  service  on 
Fifth  Avenue-Bay  Bldge 
elevated.  65th  Street-Ft 
Hamilton  surface  and 
Bay  Bldge  surface  Unes 
from  65tb  street  from 
7  to  9  A.  M. 

No  train  between  8 :13  and 
11 :41  P.  M.  from  Penn- 
sylvania station  t  o 
Brooklyn  Manor. 

Overcrowding  of  Flatbush 
Avenue  surface  cars  dur- 
ing non-rush  hours. 

Dangerous  speed  of  *buses 
on  Fifth  avenue  above 
69th  street 

Long  headways  on  Broad- 
way-Kingsbrldge  line 
southbound  at  179th 
street. 

Insufficient  service  on 
Flatbush  Avenue  line 
during  A.  M.  and  P.  M. 
rush  hours. 

Beport  showing  that  Car 
No.  807  of  Post  Office- 
Brooklyn  line  has  been 
turned  back  at  the  Bow- 
ery. 

Lack  of  heat  and  ventila- 
tion in  Broadway  branch 
cars. 

No  heat  furnished  In  Far 
Bockaway  division  trains 
In  the  morning;  menace 
to  health. 


Disposition 

Closed,    ill    founded,   with    state- 
ment to  complainant. 

Covered  by  Case  1880. 


Satisfied  by  statement*  to  com- 
plainant explaining  situation 
at  that  station. 


Covered  by  Case  1801. 


Satisfied  by  explanation  made  by 
company. 


Satisfied  by  answer  of  company. 


Covered  by  Cases  1880  and  1882. 


Covered  by  Case  1891. 


Covered  by  Case  1880. 


Closed,  ill  founded,  upon  state- 
ment of  company  that  they 
are  complying  with  City  ordi- 
nance. 

Satisfied  by  answer  of  company 
showing   reasonable   headway. 


Covered  by  Case  1880. 


Dismissed,  upon  report  of  engi- 
neeh  giving  reason  for  turning 
back   car. 


Satisfied  by  answer  of  company 
that  heating  order  Is  b^ng 
complied   with. 

Covered  by  Case  1426. 
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IHle  No.,  name  of 
complalnaiit  and 
comiMiny  com- 
plained against 

11701,  Watson 

N.  Y.  Consol.  R.  R. 
Co. 


11714,   Dealy 

N.  Y.,  N.  H.  ft  Hart 
R.    R.   Co. 

11716,   Adams 

N.  Y.  Consol.  R.  R. 
Co. 


11719,    Swift. 
I.  R.  T.  Co. 


11788,  Pitsely 

N.  Y.  ConsoL  R.  R. 
Co. 


11740,    Fuchs. 
Union  Ry.  Co. 


Subject 

Poor  service  In  the  morn- 
ing from  Wyckoff  avenne 
to  Brooklyn  bridge.  Myr- 
tle Avenne  elevated  line. 

Standing  passengers  car- 
ried in  5  :41  P.  M.  train 
from  Grand  Central  sta- 
tion. 

Delays  to  Myrtle  Avenne 
elevated  trains  from 
Wyckoff  avenne  t  o 
Chambers  street  in  the 
morning. 

Poor  service  and  lack  of 
ventilation  on  Ninth 
Avenne  elevated  line. 

Complaint  of  operation  of 
Fnlton  Street  elevated 
trains  on  half-hour  head- 
way during  night;  wait- 
ed 80  minutes  at  Sara- 
toga Avenue  station. 

Failure  to  furnish  heat  In 
Car  No.  656  of  West  Mt 
YemoQ  line. 


Disposition 
Covered  by  Case  1882. 


Satisfied  by  report  of  engineer 
showing  operation  of  an  addi- 
tional car  to  train  when 
necessary. 

Covered  by  Case  1882. 


Closed,  ill  founded,  upon  report 
ot  engineer  showing  seats  in 
excess  of  passengers  and 
ventilation  good. 

Covered  by  Case  1882. 


Covered  by  Case  1426. 
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INFORMAL  COMPLAINTS  —  GAS  AND  ELECTRICITY 


No.   Complainant  and  Company        Subject  Matter  Statement  of  DlsDOsltion 

2622  W.  G.  Mane Failure     to     snpplj    Shown  upon  Investigation  that 

Edison  Electric  111.  Co.        electricity.  applicant's     premises     were 

over  100  feet  from  com- 
pany's nearest  mains. 

2623  H.  J.  Haggerty Deposit  required  for   Matter  taken  up  with  company 

Consolidated  Gas  Co.  gas.  and  complaint  adjusted. 

2628  H.  A.  Burke Refusal    to     discon-   Matter  taken  up  with  ccmipany 

Consolidated  Gas  Co.  tinue   gas.  and  supply  discontinued. 

2629  Jos.    Meyer Inadequate      supply    Investigation     disclosed     that 

Central  Union  Gas  Co.        of  gas.  condition  was  due  to  stop- 

pages in  house  pipes,  which 
were  cleared. 

2630  E.   Kaufman Defective        heating  Matter  taken  up  with  company 

N.  Y.  Mutual  Gas  Light       supply.  and  complaint  adjusted. 

Co. 

2632  Sanville,  Malhado  &  Co.  Delay    in    supplying  Matter  taken  up  with  company 
New   York   Edison    Co.  electricity.  and   service  installed. 

2633  J.    v.    Storey Inadequate      supply  Investigation     disclosed     con- 
Brooklyn      union     Gas  of  gas.  densatlon   in    meter,    which 

Co.  was    cleared,     and     supply 

made  adequate. 

2684    J.   G.   Scche Discontinuance       of   Matter  taken  up  with  cpmpany 

Consolidated  Gas  Co.  gas   supply.  and  supply  restored. 

2635  Mr.   Miller Refusal  to  set  P.  P.    Shown  upon  investigation  that 

Consolidated  Gas  Co.  meter.  company   had   made   charge 

of  92  before  making  ex- 
change. 

2636  Mrs.    Ilensen Incorrect  billing Shown  upon  investigation  that 

Brooklyn  Boro.  Gas  Co.  consumer  had  been  improp- 

erly billed.  Matter  taken 
up  with  company  and  cor- 
rected bill  sent  consumer. 

2637  M.    Gatto Overlndex    Shown  upon  investigation  that 

Brooklyn     Union     Gas  meter  had  been  overindexed. 

Co.  Matter  taken  up  with  com- 

pany and  corrected  bill 
sent  to  consumer. 

2638  Mrs.   J.   Dooley Discontinuance       of    Shown  upon  investigation  that 

New     Amsterdam     Gas       gas  supply.  service     had     been     discon- 

Co.  tinned  because  of  failure  to 

pay  the  required  deposit. 

2639  A.  Lewis  &  Co As  to  bills  rendered    Investigation  failed  to  disclose 

New  York  Edison  Co.         for  electricity.  any   error   in    the    bills   as 

rendered. 

2640  Jos.  Frank Discontinuance       of   Shown  upon  investigation  that 

Standard  Gas  Lt.  Co.  gas  supply.  supply     had     been     discon- 

tinued for  non-payment  of 
bills. 

2641  L.  J.  Gordon Incorrect  billing Shown  upon  investigation  that 

Kings   Co.   Ltg.   Co.  consumer  had  been  improp- 

erly billed.  Matter  taken 
up  with  company  and  cor- 
rected bill  sent  consumer. 

2642  F.   E.   Brown Failure     to     supply    Shown  upon  investigation  that 

New   York  EdlHon  Co.  electricity.  consumer  had  refused  to  pay 

required  deposit. 

2643  R.   Heisman Overlndex    Shown  upon  investigation  that 

Brooklyn      Union     Ga$«  meter  nad  been  overindexed. 

Co.  Matter  taken  up  with  com- 

pany and  corrected  bill  sent 
consumer. 

2644  A    tenant Frozen   gas Matter  taken  up  with  company 

Consolidated   Gas   Co.  and  condition  remedied. 
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No.  Complainant  and  Company        Subject  Matter  Statement  of  Disposition 

2646  M.   Shatskin Incorrect  billing.. . .    Shown  upon  InTeatigation  that 

Brooklyn     Union     Gas  consomer  had  been  improf^ 

Co.  1  I  erly    billM.      Matter    taken 

_  :  up  with  company  and  cor- 

^  '  *        rected  bill  sent  consnmer. 

2046    A.   Mendelowits Bebate   as  a   reanlt  Matter  taken  up  with  company 

New  York  Edison  Co.         of    meter     tested       and  complaint  adjosted. 

by  P.  S.  C. 

2647  M.  P.  McGovem Frozen  gas Matter  taken  up  with  company 

Consolidated   Gas   Co.  and  condition  remedied. 

2648  C.    Axelrod Charge  for  ezchang-  Matter  taken  up  with  company 

Northern     Union     Gas       ing  meter.  and  charge  waived. 

Co. 

2640     P.   Bimbaum Inadequate  supply   Matter  taken  up  with  company 

Brooklyn     Union     Gas  of  gas.  and  supply  made  adequate 
Co. 

2650  Special  Univ.  Motor  Co.  Delay    in   supplying   Matter  taken  up  with  company 
New  York  Edison  Co.  electricity.  and  senrice  installed. 

2651  Thos.   Jarvey Inadequate  supply  Matter  taken  up  with  company 

Brooklyn     Union     Gas  of  gas.  and  supply  made  adequate. 

Co. 

2652  H.    Weisglas Discontinuance       of   Matter  taken  up  with  company 

Brooklyn     Union     Gas       gas  supply.  and   service   restored. 

Co. 

2653  A.    Sacken Discontinuance       of  Matter  taken  up  with  company 

Brooklyn     Union     Gas       gas  supply.  and  supply  of  gas  restored. 

Co. 

2654  S.   Mossbacher Failure     to     supply   Shown  upon  investigation  that 

Queens  Boro.   G.  ft  EL       electricity.  I^J2^   °^  Water  Supply,  G. 

Co.  ft  E.  had  refused  permission 

to  erect  poles  In  street. 

2655  I.  J.   Kahn Failure     to     supply   Shown  upon  investiiration  that 

Queens  Boro.   G.   ft  B.       electricity.  Dept.   of  Water  Supply,   6. 

Co.  ft  B.  had  refused  permission 

to  erect  poles  in  the  street. 

2656  J.   Hoffman Bill     rendered      for   Shown  upon  investigation  that 

Brooklyn     Union     Gas       shortage    in    pre-       consumer's  meter  had  deliv- 

•     Co.  payment  meter.  ered    more    gas    than    the 

coins  in  the  meter  called 
for,  and  bill  had  been  ren- 
dered for  shortage. 

2657  J.  E.  Buddy Deposit  required  for   Shown  upon  investigation  that 

Bronx  Gas  ft  Elec.  Co.       gas.  company  had  demanded  caa- 

tomary  deposit. 

2658  Samuel   Lemberg Alleged     failure     to   Shown  upon  Investigation  that 

Brooklyn     Union     Gas       return  deposit  company   had    returned   de- 

Co.  poelL 

2659  C.  J.  Binnard Overlndez    Shown  upon  investigation  that 

N.  Y.  Mutual  Gas  Lt.  meter  bad  been  overindexed. 

Co.  Matter  taken  up  with  com- 

pany and  corrected  bill  sent 
consumer. 

2660  M.   Kaufman Overlndex    Shown  upon  investigation  that 

Brooklyn     Union     Gas  meter  had  been  overindexed. 

Co.  Matter  taken  up  with  com- 

pany and  corrected  bill  sent 
to  consumer. 

2661  Sidney  Rothschild Discontinuance       of   Matter  taken  up  with  company 

New  York  Edison  Co.         electricity    and  supply  restored. 

2662  Apt   ft   Zuckerman . . . .    Discontinuance       of   Matter  taken  up  with  company 
New     Amsterdam     Gas       gas  supply.  and  supply  restored. 

Co. 

2663  A.  R.  Mosler  ft  Co. . . .    Inadequate      supply    Shown  upon  investigation  that 
Northern  Union  Gas  Co.       of  gas.  this   consumer   was  in   the 

second  district. 

2664  H.  Horowits Overindex    Shown  upon  Investigation  that 

Brooklyn     Union     Gas  meter  had  been  overindexed. 

Co.  Matter  taken  up  with  com- 

pany and  corrected  bill  sent 
consumer. 

2665  T.   F.   Murphy Discontinuance       of   Matter  taken  up  with  company 

United  Elec.   Lt.  ft  P.       electricity    and  service  restored. 

Co. 

2666  M.  B.  Mirsky Leakage  of  gas. . . .    Matter  taken  up  with  company 

Consolidated  Gas  Co.  and  leak  repaired. 

2667  M.   Aronson Inadequate      supply   Shown  upon  investigation  that 

Brooklyn     Union     Gas  of  gas.                           condition  was  due  to  stop- 
Co.  page  in  house  pipes. 
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No.  Complainant  and  Company  Subject  Matter 

26d8    B.   Plelssner Incorrect  bllUng. . . . 

Klnsrs  Co.  Ltg.   Co. 

2669  Peter   Schwam Additional      deposit 

Consolidated  Gas  Co.  required. 

2670  Bobt    J.  Sadler ...  Inadequate      supply 

Woodhaven  Gas  Lt  Co.  of  gas. 

2671  S.  von  Beln......    ...  Deposit  required  for 

Consolidated  Gas  Co.  gas. 

^^^^    Sti -?;:  ^*"?;  •   -A OTerlndex    

Flatbnsta    Gas   Co. 


2678 

2674 
2675 

2676 
2677 


2678 
2679 


2680 
2681 
2682 
2688 

2684 
2686 

2686 

2687 
2688 
2689 


J.   C.   Bauscher Overindex 

Brooklyn  Boro.  Gas  Co. 


A.   McKlnnon.. Discontinuance       of 

Flatburti  Gas  Co.  gas  supply. 

c.  10.  Rascn Shortage  in  prepay- 

Brooklyn     Union     Gas  ment  meter. 
Co. 

S.    Whiting..  .V Failure     to     return 

Brooklyn     Union     Gas  deposit. 
Co. 


D.    Buhre.. Failure     to     inform 

Flatbush  Gas  Co.  consumer    of    re- 

sult of  test  of 
electric  meter 
made      by      com- 

Geo.  A*  Deegez. .......  Deposit  required  for 

Consolidated   Gas  Co.  gas. 

A.    Bluestone.... .... .  Shortage  in  prepay- 

Central  Union  Gas  Co.  ment  meter. 


H.  O.  Angel 

N.    Y.   &  Q.   El.   Lt.   & 

P.  Co. 
Paris  Dental  Parlors.. 
Brooklyn      Union     Gas 

Co. 

Bromcer  &  Co 

Consolidated  Gas  Co. 


W.   Tischmacher... 
Edison  El.  111.  Co. 


As  to  bills  rendered 
for  electricity. 

Failure  to  set  P.  P. 
meter. 

Deposit  required  for 
setting  P.  P. 
meter. 

Overindex    


S.    Rosen..... Inadequate      supply 

Brooklyn     Union     Gas  of  gas. 
Co. 

5r    ^^?f®:v;;  •••/.••  Additional     deposit 

Consolidated   Gas  Co.  required. 

L.    Levin Discontinuance       of 

Brooklyn     Union     Gas  gas  supply. 
Co. 


Hennessy   Realty    Co.. 
Consolidated  Gas   Co. 


Gas 


Mrs.   Hirsch 

Brooklyn      Union 
Co. 

R.  V.  Malone 

New  York  Edison  Co. 


Charge  for  exchang- 
ing gas  ranges. 

Rebate  allowed  as  a 
result  of  meter 
tested  by  P.  S.  C. 

Failure  to  have  rep- 
resentative call 
to  collect  bills. 


Statement  of  Disposition 

Matter  taken  up  with  company 
and  correctea  bill  sent  con- 
sumer. 

Matter  taken  up  with  company 
and  complaint  adiusted. 

Matter  taken  up  with  company 
and  supply  made  adequate. 

Shown  upon  investigation  that 
usual  deposit  had  been  re- 
qaiied. 

Shown  UDDn  investigation  that 
meter  had  been  overindexcd. 
Matter  taken  up  with  com- 
pany and  corrected  bill  sent 
consumer. 

Shown  upon  investigation  that 
meter  bad  been  overlndexed. 
Matter  taken  up  with  com- 
pany and  corrected  bill  sent 
consumer. 

Matter  taken  up  with  company 
and  service  restored. 

Matter  taken  up  with  company 
and  complaint  adjusted. 

Shown  upon  investigation  that 
a  shortage  had  occurred  in 
prepayment  meter,  and  de- 
posit was  held  to  make  good 
this  shortage. 

Matter  taken  up  with  company 
and  desired  information 
obtained. 


Matter  taken  up  with  company 
and  deposit  waived. 

Shown  upon  investigation  that 
consumer's  meter  had  deliv- 
ered more  gas  than  the 
coins  deposited  in  meter 
called  for.  and  bill  had  been 
rendered   for   shortage. 

Investigation  failed  to  disclose 
any  error  in  the  bills  as 
rendered. 

Matter  taken  up  with  company 
and  meter  installed. 

Shown  upon  investigation  that 
customary  deposit  had  been 
required. 

Shown  upon  investigation  that 
meter  had  been  overlndexed. 
Matter  taken  up  with  com- 
pany and  corrected  bill  sent 
consumer. 

Matter  taken  up  with  company 
and  supply  made  adequate. 

Shown  upon  investigation  that 
deposit  had  been  demanded 
because  of  non-payment  of 
bills. 

Shown  upon  Investigation  that 
supply  had  been  discon- 
tinued for  non-payment  of 
bills. 

Shown  upon  investigation  that 
customary  charge  for  such 
exchanges  was  made. 

Shown  upon  Investigation  that 
usual  rebate  had  been 
allowed. 

Matter  taken  up  with  company 
with  directions  to  correct 
failure. 
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No.  Complainant  and  Company        Subject  Matter  Statement  of  Dlapoaltion 

2690  L.   E.   Ostro Failure     to     supply    Transferred    to    formal    corn- 
Central  Union  Gas  Co.        gas  ranges.  plaint 

2691  Chimney     Comer     Tea    Leakage  of  gas....    Matter  taken  up  with  company 

Room.  and  leak  repaired. 
Standard  Gas  Lt.  Co. 

2092     B.   Stensland Overindex    Shown  upon  investigation  that 

Brooklyn      Union      Gas  meter  bad  been  overindexed. 

Co.  Matter  taken  up  with  com- 
pany and  corrected  bill  sent 

.    ,  consumer. 

2693  M.    Douglas Overindez    Shown  upon  inyestlgation  that 

New     Amsterdam     Gas  meter  bad  been  overinf'ezed 

Co.  Matter  taken  up  with  com- 

pany and  corrected  bill  sent 
consumer. 

2694  Sol.    Mayer Bills    rendered     for    iDvestigation    failed    to    dis- 

N.   Y.   &  Q.   £1.   Lt.   &       electricity.  close  any  error  in  the  bills 

P.   Co.  as  rendered. 

2690     Kaufman  &  Kohn Delay    in    supplying  Matter    taken    up    with    com- 

N.   Y.   ft  Q.   El.   Lt   ft       electricity.  pany   and   service  installed. 

P.   Co.  ^ 

2696  S.    Zuckerhandle ...    Overindex    Shown  upon  investigation  that 

Brooklyn     Union     Gas  meter  had  been  overindexed. 

Co.  Hatter  taken  up  with  com- 

pany and  corrected  bill  sent 
consumer. 

2697  M.  B.   Huson Threatened     dlscon-    Matter    taken    up    with    com- 

New     Amsterdam     Gas        tinuance     of     gas        pany     and     complaint     ad- 
Co.  supply.  Justed. 

2698  J.   H.   Mullcr Inadequate      supply    Matter   taken    up    with    com- 

Brooklyn     Union     Gas        of  gas.  pany  and  supply  made  ade- 

Co.  quate. 

2699  R.  N.   E.   Diamond....    Inadequate      supply    Matter    taken    up    with    corn- 
Consolidated  Gas  Co.  of  gas.  pany  and  supply  made  ade- 
quate. 

2700  C.  P.   Slattery Inadequate      supply    Matter    taken    up    with    com- 

N.   Y.   Mutual   Gas   Lt.        of  gas.  pany  and  supply  made  ade- 

Co.  quale. 

2701  Anton   Smith Inadequate      supply   Matter    taken    up    with    corn- 
Consolidated  Gas  Co.  of  gas.  panv  and  supply  made  ade- 
quate. 

2702  W.   F.   Hasland Frozen   gas Matter    taken    up    with    corn- 
Consolidated  Gas  Co.  pany    and    condition    rane- 

med. 

2703  B.    McCaffery Inadequate      supply   Matter    taken    up    with    corn- 
Consolidated  Gas  Co.  of  gas.  panv  and  supply  made  ade- 
quate. 

2704  M.  Zucker Overindex    Shown  upon  investigation  that 

United    £1.    Lt.    ft    P.  meter  had  been  overindexed. 

Co.  Matter  taken  up  with  com- 

pany and  corrected  bill  sent 
consumer. 

2705  Alfred   M.    Shaffer Froxen   gas Matter     taken  up   with   com- 

Consolidated  Gas  Co.  pany    and    condition    reme- 

died. 

2706  J.   C.   Karl Deposit  required ....    Matter  taken   up   with     corn- 
Consolidated  Gas  Co.  pany     and     complaint     ad- 
Justed. 

2707  L.   Baron Discontinuance       of   Matter    taken    ap  with    com- 

Brooklyn     Union     Gas       gas  supply.  pany  and  supply  restored. 

2708  A.  Oakes Overindex    Shown  upon  investigation  that 

Brooklyn     Union     Gas  meter     had     been     overln- 

Co.  dexed.     Matter     taken     ap 

with     company     and     cor- 
rected bill  sent  consumer. 

2709  Sferra  Brothers Delay    in    supplying    Matter    taken    up    with  corn- 
New  York  Edison  Co.  electricity.  pany  and  service  installed. 

2710  Tenants    Inadequate      supply    Matter   taken    up   with     com- 

Consolidated  Gas  Co.  of  gas.  pany  and  supply  made  ade- 

quate. 

2711  H.  W.  Sancton Overindex    Shown  upon  investigation  that 

Brooklyn     Union     Gas  meter     had      been     overin- 

Co.  dexed.     Matter     taken     up 

with     company     and     cor- 
rected bill  sent  consumer. 

2712  E.   H.   Ehlers Frozen   gas Matter    taken   up   with    corn- 
Consolidated  Gas  Co.  pany    and    condition   reme- 
died. 
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No.  Complainant  and  Company        Subject  Matter  Statement  of  DlBpositlon 

2718    C.   Skinner. Leaking  gas Matter   taken    np    with    com- 

Consolidated  Gas  Co.  pany  and  leak  repaired. 

2714  H.   Schnmacher  Bona..  Deposit   required...  Matter    taken    up   with   corn- 
Standard  Gas  Light  Co.  pany  and  adjusted. 

2715  H.  C.  Goodman Inadequate      supply  Matter  taken    up    with    corn- 
Consolidated  Gas  Co.  of  gas.  pany  and  supply  made  ade- 
quate. 

2716  A.    Shapiro Qyerlndez    Shown  upon  InTestlgation  that 

Consolidated  Gas  Co.  meter     had     been     overln- 

dexed.  Matter  taken  up 
with  company  and  cor- 
rected bill  sent  consumer. 

2717  W.  Kosherowsky Overlndex    Sh3wn  upon  InTestlgation  that 

New     Amsterdam     Gas  meter     had     been     overln- 

Co.  dezed.     Matter     taken     up 

with  company  and  cor- 
rected bill  sent  consumer. 

2718  W.   Graham Inadequate      supply    Matter    taken    up    with    com- 

Brooklyn     Union     Gas       of  gas.  pany  and  supply  made  ade- 

Co.  quate. 

2719  M.    Rosen Inadequate      supply   Matter    taken    up    with    com- 

Brooklyn     Union     Gas       of  gas.  pany  and  supply  made  ade- 

Co.  quate. 

2720  Mrs.   H.  Bright Inadequate      supply  Matter    taken    up    with    com- 

Jamalca  Gas  Light  Co.  of  gas.  pany  and  supply  made  ade- 
quate. 

2721  Andrew   Gack Delay    in    supplying  Matter    taken    up    with    com- 

Westchester  Ltg.  co.  electricity.  pany  and   serrlce  installed. 

2722  A.   Nlcolaldls As    to   contract   for  After    hearing    It    was   ruled 

New  York  Edison  Co.  sign.  that  the  Commission  had  no 

Jurisdiction   in   the   matter. 

2723  Charles   Mathlesen Frosen   gas Matter    taken    up    with  com- 

New     Amsterdam     Gas  pany    and    condition     rem- 

Co.  'edled. 

2724  Max    Frankl Inadequate      supply   Matter    taken    up    with    com- 

Brooklyn     Union     Gas       of  gas.  pany  and  supply  made  ade- 

Co.  quate. 

2725  L.   Helfmund Frozen   gas Matter   taken    up   with    com- 

Standard      Gas      Light  pany     and     condition    rem- 

Co.  edled. 

2726  Duross  Company Incorrect  billing.. . .    Sh)wn  upon  inyestigatlon  that 

Consolidated    Gas    Co.  consumer     had     been     im- 

properly billed.  Matter 
taken  up  with  company  and 
cofrrected  bill  sent  con- 
sumer. 

2727  P.   Connelly Leakage  of  gas....    Matter   taken    up  with    corn- 
Consolidated    Gas    Co.  pany    and    leak    repaired. 

2728  T.  A.  Jones Bills     rendered     for   Matter   taken    up   with    com- 

Edison  Electric  111.  Co.       electricity.  pany     and      complaint   ad- 

2729  Mrs.  A.  Wybracht Inadequate      supply   Matter   taken    up   with    com- 

Brooklyn     Union     Gas       of  gas.  pauT  and  supply  made  ade- 

Co.  quate. 

2730  J.  Kelly Failure     to      report  Matter  taken    up   with    com- 

Brooklyn     Union     Gas  result       of      test  pany     and     complaint     ad- 
Co.  made  by  company.  Justed. 

of  meter. 

2731  E.  J.  Tabor Discontinuance       of   Shown  upon  investigation  that 

Flatbush  Gas  Co.  gas  supply.  supply     had     been     discon- 

tinued for  non-payment  of 
bills. 

2732  H.   Kandt Overindex    Shown      upon       investigation 

Flatbush  Gas  Co.  that  meter  had  been  over- 

indexed.  Matter  taken  up 
with  company  and  cor- 
rected bill  sent  consumer. 

2733  L.   Burmi Overindex    Shown      upon       Investigation 

East  River  Gas  Co.  that  meter  had   been  over- 

indexed.  Matter  taken  up 
with  company  and  cor- 
rected bill  sent  consumer. 

2734  G.   Hawkins Inadequate      supply   Matter   taken    up   with    com- 

Flatbush  Gas  Co.  of  electricity.  pany  and  supply  made  ade- 

quate. 

2735  J.  J.  Mason Interrup  tion    to   Matter  taken    up   with    com- 

Flatbush  Gas  Co.  electric  service.  pany     and     complaint     ad- 


I 


usted. 
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No.  Complainant  and  Company       Sobjaet  Matter 


2786 


2787 


2788 

2789 
2740 


2741 
2742 

2748 

2744 
2745 
2746 

2747 


2748 
2749 


2750 
2751 

2752 
2758 

2754 


L.  Tlmm Overindez 

Brooklyn     Union     Gas 
Co. 


E.  W.  Bailey Incorrect  billing.... 

Consolidated    Gas    Co. 


Max   Milman Failnre     to     install 

Edison   El.   111.  Co.  electricity. 


C.  Farley Inadequate      supply 

New     Amsterdam     Gas  of  gaa. 

Co. 

Empire  State  Dairy  Co.  Bills    rendered    for 

N.   T.   dt  Q.   El.   Lt.  &  electricity. 

P.   Co. 


R.B.Goodwin As    to    deposit    re- 

N.  T.  &  Richmond  Gas       quired. 

Co. 

George   Bury Overindez. 

Bronx    Gas   ft   Electric 

Co. 


A.   Bruckner Overindez. 

Standard  Gas  Light  Co. 


J.  C.  H.  Kennedy Charge   for    setting 

Northern     Union     Gas  P.  P.  meter. 
Co. 

W.  A.  Bagnall Rebate    allowed     as 

Kings  County  Ltg.  Co.  a  result  of  meter 

tested  by  P.  S.  C. 

F.  P.  Burke Failure     to     supply 

Edison   El.   111.   Co.  electricity. 

C.   Downing. Overindez 

FlatbuBh   Gas   Co. 


Wm.    Bigall Delay   in    supplying 

Edison   El.   111.   Co.  electricity. 

A.  M.  Cooper Incorrect  billing 

Brooklyn     Union     Gas 
Co. 


E.  F.   Rosenbaum Incorrect  billing 

United  El.  Lt.  ft  P.  Co. 

Thos.  F.  Martin Charge    for    install- 

Brooklyn  Boro.  Gas  Co.       ing  pipes. 


John  Marsino  et  al...    Failure      to   supply 
N.    Y.    ft    Queens    Gas       gas. 

Co. 

S.    Brooks Overindez 

Brooklyn     Union     Gas 

Co. 


Henry  Avanino Overindez. 

Brooklyn     Union     Gas 
Co. 


Statement  of  Disposition 

Shown  upon  investlgatioii 
tiiat  meter  had  been  over- 
indexed.  Matter  taken  ap 
with  company  and  cor- 
rected bill  sent  consumer. 

Shown  upon  investigation 
that  complainant  had  been 
improperly  billed.  Matter 
taken  up  with  company  and 
corrected  bill  sent  con- 
sumer. 

Shown  upon  investlgatian 
that  company  had  no  fran- 
chise in  the  applicant's  ter- 
ritory. 

Matter  taken  up  with  com- 
pany and  supply  made  ade- 
quate. 

Investigation  disclosed  the 
fact  complainant  w%is  beiw 
billed  in  accordance  witn 
the  schedule  of  rates  aa 
filed  by  the  company  with 
the  Commission. 

Shown  upon  investigation 
that  the  usual  deposit  had 
been  imposed. 

Shown  upon  investigation 
that  meter  had  been  over* 
indexed.  Matter  taken  up 
with  company  and  cor- 
rected bill  sent  consumer. 

Shown  upon  investigation 
that  meter  had  been  over- 
indexed.  Matter  taken  up 
with  company  and  cor- 
rected bill  sent  consumer. 

Shown  upon  investigation 
that  usual  charge  had  been 
imposed. 

Shown  upon  investigation 
that  usual  rebate  had  been 
allowed. 

Shown  upon  Investigation 
that  applicant's  premises 
were  over  100  feet  from  the 
company's  nearest  mains. 

Shown  upon  investigation 
that  meter  had  been  overin- 
dexed.  Matter  taken  up 
with  company  and  corrected 
bill  sent  consumer. 

Matter  taken  up  with  com- 
pany and  service  installed. 

Shown  upon  investigation 
Uiat  complainant  had  been 
incorrectly  billed.  Matter 
taken  up  with  company  and 
corrected  bill  sent  consum- 
er. 

Matter  taken  up  with  com- 
pany and  corrected  bill 
sent  to  consumer. 

Shown  upon  Investigation 
that  company  had  made 
legal  charge  for  such  serv- 
ice. 

Matter  taken  up  with  com- 
pany and  service  installed. 

Shown  upon  investigation 
that  meter  had  been  over- 
indexed.  Matter  taken  up 
with  company  and  cor- 
rected bill  sent  consumer. 

Shown  upon  investigation 
that  meter  had  been  over- 
indexed.  Matter  taken  up 
with  company  and  cor- 
rected bill  sent  consumer. 
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No.  Complainant  and  Company        Subject  Matter  Statement  of  Disposition 

2765  A.  Goldsmith   Oveiindez.    Shown      upon      investigation 

Brooklyn     Union     Gas  that  meter  had  been  over- 

Co.  indexed.     Matter   taken   up 

with  company  and  cor- 
rected bill  sent  consumer. 

2756  A.   Thomas Wrong  billing Shown      upon      investigation 

New  York  Bdison  Co.  that  complainant  had  been 

improperly  billed.  Matter 
taken  up  with  company  and 
corrected  bill  sent  consumer. 

2757  F.  Klatiko Overindez.    Shown      upon      investigation 

Consolidated   Gas   Co.  that  meter  had  been  over- 

indexed.  Matter  taken  up 
with  company  and  cor- 
rected bill  sent  consumer. 

2768  A.    Simson Incorrect  billing....    Shown      upon      investigation 

Consolidated   Gas    Co.  that  complainant  haa  been 

Incorrectly  billed.  Matter 
taken  up  with  company  and 
corrected  bill  sent  consumer. 

2769  B.   Kaplan Failure     to    supply   Transferred     to     formal  com- 

Northern     Union     Gas       gas.  plaint. 

Co.  ^    ^ 

2760  G.  Mayhew Overlndex.    Shown      upon      investigation 

Brooklyn     Union     Gas  that  meter  bad  been  over- 
Co.  indexed.     Matter   taken   up 

with  company  and  cor- 
rected bill  sent  consumer. 

2761  Arlington   Knitting   Estimated    bill    for   Matter    taken    up    with    com- 

Biills.  electricity.  pany     and     complaint    ad- 

Bdison  El.  111.  Co.  Justed. 

2762  McNiff  ft  Short Discontinuance  of    Shown      upon      investigation 

N.  Y.   ft  Q.   El.  Lt.  ft  electricity.  that  service  had  been  dls- 

P.   Co.  continued   for   non-payment 

of  bills. 

2768     Samuel   Block Failure     to     supply    Matter  taken    up    with  com- 

Bdison   El.   111.   Co.  electricity.  pany  and  service  installed. 

2764    F.  J.  Crystal Overindez Shown      upon      investigation 

Blchmond  Lt.  ft  R.  B.  that  meter  had  been  over- 

Co.  indexed.       Matter  uken  up 

with  company  and  cor- 
rected bill  sent  consumer. 

2766  Charles  H.  Cronln Threatened     dlscon-    Shown      upon      investigation 

Northern     Union     Gas        tinuance     of     gas        that     company     threatened 

Co.  supply.  to   discontinue    service     for 

non-payment  of  bills. 

2766  Mead  ft  Co Discontinuance       of  Matter    taken    up    with  com- 

Brooklyn     Union     Gas  gas  supply.  pany     and     complaint     ad- 
Co.  Justed. 

2767  E.   Kaplan Failure     to    return  Matter  taken    up    with    com- 

Brooklyn     Union     Gas  deposit.  pany  and  deposit  refunded. 

Co. 

2768  A.    Lurie Failure     to     supply    Shown      upon      investigation 

Edison  El.   111.   Co.  electrid^.  that     applicant's     premises 

were  over  100  feet  from  the 
company's  nearest  main. 
2760    Fifth   Avenue   Building   Inadequate      system   Matter  referred  to  company. 
Consolidated    Gas    Co.         of  valves. 

2770  H.  Buhlender Wrong  billing Matter  taken    up    with    corn- 
New   York   Edison    Co.  pany  and  corrected  bill  sent 

consumer. 

2771  F.    Namcsy Delay    in    supplying   Matter  taken    up    with    com- 

New   York   Bdison   Co.       electricity.  pany      and      service       in- 

stalled. 

2772  M.  W.  Del  Gaudio Refusal    to    supply   Transferred    to    formal    com- 

Northem     Union     Gas       gaa.  plaint 

Co. 

2773  T.  H.  GiUett DefectlTe  gas  stove.    Matter    taken  up    with    com- 

Flatbush   Gas   Co.  pany  and  stove  repaired. 

2774  M.  Halloran Overindez Shown      upon      investigation 

Brooklyn     Union     Gas  that  meter  had  been  over- 
Co.  indexed.     Matter   taken   up 

with  company  and  cor- 
rected bill   sent  consumer. 

2776     J.   Freyer. Befusal  to  set  P.P.    Matter  taken    up    with    com- 

Consolidated    Gas   Co.         meter.  pany  and  meter  set  without 

deposit. 
2776     StoUer  ft  Cook  Co....    Refusal     to    supply    Transferred    to    formal   com- 
Central  Union  Gas  Co.        gas.  plaint. 
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2777  J.    Fischetto Overtndex Shown       upon      Investigation 

Brooklyn     Union     Gas  that  meter  had  been   over- 

Co.  indexed.      Matter  taken  np 

with  company  and  cor- 
rected bill  sent  onsumer. 

2778  S.   Faust Error    in    rendering    Matter  taken    up    with   corn- 
Consolidated    Gas    Co.          bilL                                pany  and  error  corrected. 

2779  Michael    Quinllvan Defective  water   Matter  taken    up    with   corn- 
Consolidated    Gas    Co.          heater.                           pany  and  heater  repaired. 

2780  J.   J.   Hearn   Construe-    Failure     to     supply    Shown  upon      investigation 

tion  Co.  first      installation       that  it  was    not    the    com- 

N.   Y.   dt  Q.   Bl.   Lt.   ft  of  lamps.                      pany's     practice    to    supply 

P.  Co.  such  lamps. 

2781  C.    H   Koenlg Incorrect  billing.. . .     Shown       upon       investigation 

Consolidated    Gas    Co.  that  complainant  had   been 

improperly  billed.  Matter 
taken  up  with  company  and 
corrected  bill  sent  to  con- 
sumer. 

2782  J.  J.  Strong Refusal     to     supply    Matter    taken    up    with   com- 

N.  Y.  ft  Richmond  Gas       gas.  pany  and  service  installed. 

Co. 
2788     J.    H.    Hunt l^eakage  in  meter..    Matter    taken    up    with   corn- 
Brooklyn     Union     Gas  pany  and  leak  repaired. 
Co. 

2784     John   Boyce Failure     to     supply    Matter    taken    up    with   com- 

N.  Y.  ft  Richmond  Gas        gas.  pany  and   service  Installed. 

Co. 

2786     S.    Hlrschman Incorrect  billing....    Shown      upon      investigation 

Brooklyn      Union      Gas  that  complainant  had   been 

Co.  improperly  billed.       Matter 

taken  up  with  company 
and  corrected  bill  sent  con- 
sumer. 

2786  E.   Peterson Failure     to     supply    Transferred    to    formal    com- 

Westchester  Ltg.  Co.  gas.  plaint. 

2787  J.    G ruber Failure     to     supply    Transferred    to    formal    com- 

Northern     Union     Gas       gas.  plaint 

Co. 

2788  R.  Weintraub Estimated    bill Matter    taken    up    with  corn- 
Kings  County  Ltg.  Co.  pany  and  adjusted. 

2789  B.   Ilugbes Failure     to   connect  Matter    taken    up    with  corn- 
Consolidated  Gas  Co.  gas  stove.  pany    and    gas    stove    con- 
nected. 

2790  C.  A.   Gorman Threatened     discon-  Shown      upon      Investigation 

Flatbush    Gas   Co.  tinuance    of   elec-  that      consumer     was      in- 

tricity.  deb  ted  for  current  used. 

2791  L.   Derganz As  to  bill  rendered.    Investigation     failed    to     dis- 

Brooklyn     Union     Gas  close  any   error  in   the   bill 

Co.  as  rendered. 

2792  G.  B.   Glover Threatened  discon-    Matter    taken    up    with  com- 

Flatbush  Gas  Co.  tinuance  of    gas        pany     and     complaint     ad- 

supply,  justed. 

2798     T.  Langton Refusal     to     supply    Shown      upon      investigation 

Newtown  Gas  Co.  gas.  that     applicant's      premises 

were  over  100  feet  from 
the  company's  nearest 
main. 

2794  Fabian   Construction    Failure    to    combine    Matter    taken    up    with  corn- 

Co.  tenants'       service  pany     and     complaint     ad- 
New    York   Edison    Co.  with  landlord's.  justed. 

2795  L.   Hess Condition     of    elec-  Matter   taken   up    with   com- 

Queens   Boro.   G.  ft  B.  trie  poles.  pany     and    condition     rem- 

Co.  edied. 

2796  J.  De  Faiio Failure     to     refund    Investigation     failed    to    dis- 

Edlson  El.  HI.  Co.  deposit.  close  any  error  on  the  part 

of  the  companv. 

2797  Postal     Transfer     Ser.    As  to  bills  rendered    Investigation     failed     to   dia- 

Inc.  for  electricity.  close  any  error  in  bills  as 

New    York   Edison    Co.  rendered. 

2798  R.  Luntsky Leakage  of  gas Matter    taken    up    with  com- 

Consolldated    Gas    Co.  pany  and  leak  repaired. 

2799  Max  Welsbrat DlKoon tinuance       of  Shown      upon      investigation 

New     Amsterdam     Gas  gas  supply.  that     service    was     dlscon- 

Co.  tinned  for  the  non-payment 

of    hlll8. 

2800  H.  S.  Leube  et  al Petition  for  gas....     Matter    taken    up    with   com- 

Pronx    (las   ft    Electric  pany  and   service  installed. 

Co. 
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2801  C.  Marquardt Condition     of     gas   Matter    taken    up    with    corn- 
Brooklyn     Union     Gas       supply.  pany  and  supply  made  ade- 

Co.  quate. 

2802  P.  Fontana Charge    for    remoT-    Matter    taken    up    with  corn- 
Edison   El.   III.   Co.  ing  meter.  PAny    and     meter    removed 

without  charge: 

2803  W.   F.  Banks Failure     to     supply    Matter  taken  up    with    com- 

N.  Y.  &  Richmond  Gas        gas.  pany  and   service  installed. 

Co. 

2804  AUsworth  Realty  Co. . .    Refusal     to     supply    Transferred     to    formal  com- 
Northem     Union     Gas       gas.  plaint. 

Co. 

2805  M.   English Failure     to     return    Matter    taken    up    with  corn- 
Brooklyn     Union     Gas        deposit.  pany     and     complaint     ad- 
Co.                                                                           Justed. 

2806  A.    Sargent Discontinuance       of    Shown      upon      investigation 

Edison   El.   111.   Co.  electricity.  that  service  had   been  dis- 

continued for  the  non-pay- 
ment of  bills. 

2807  E.    C.    Fuller Threatened     discon-    Shown      upon      investigation 

Flatbush    Gas   Co.  tinuance    of     gas       that      discontinuance      had 

supply.  been  threatened  because  of 

non-payment  of  bills. 

2808  R.    Bums Failure     to     supply    Shown      upon      investigatioD 

Edison  El.  111.  Co.  electricity.  that     applicant's      premises 

were  over  100  feet  from 
the  company's  nearest 
mains. 

2809  F.  E.   Sadlo Refusal     to     supply    Matter    taken    up    with  com- 

Newtown   Gas   Co.  gas.  pany  and   service  installed. 

2810  M.  J.  Rhodes Refusal  to  exchange    Shown       upon       investigation 

Northern     Union     Gas       stove    without       that  customary  charge  had 

Co.  charge.  been  imposed. 

2811  A.  W.  Riedlinger Alleged     refusal     to    Shown     upon     investigation 

Westchester  Ltg.  Co.  supply   electricity.        that     company      stood      in 

readiness  to  furnish  such 
supply. 

2812  E.   Willetts Refusal     to     supply    Transferred    to    formal     com- 

Northem     Union     Gas        gas.  plaint. 

Co. 

2818  Fabian    Construction    Failure    to   combine    Matter     was     adjusted     after 

Ca  bills.  hearing. 
New  York  Edison  Co. 
2814     T.    Keitel Charge  for  exchang-  Matter    taken    up    with  corn- 
Northern      Union     Gas  ing  gas  range.  pany     and     complaint     ad- 
Co.  Justed. 

2810     I.  R.  Brown Bill     rendered      for  Matter     taken    up    with  com- 

Brooklyn     Union     Gas  gas.  pany   and   bill    withdrawn. 
Co. 

2816  J.    Brlzgalskl Failure     to     supply  Matter    taken    up    with  corn- 
Brooklyn     Union     Gas  gas.  pany  and  service  installed. 

Co. 

2817  F.  Mannheimer Refusal     to     supply    Shown       upon      investigation 

United  El.  Lt.  &  P.  Co.        electricity.  that     applicant's     premises 

were  over  100  feet  from 
the  company's  nearest 
mains. 

28t8     r.   Smith Discontinuance       of    Shown      upon      investigation 

New  York  Edison  Co.         electricity.  that  comnany    had    threat- 

<^ne6  to  aiscontinue  service 
for  non-payment  of  usual 
deposit. 

2819  M.   C.   Rabelin Incorrect   billing Shown       upon       investigation 

Consolidated  Gas  Co.  that  consumer  had  been  in- 

correctly billed.  Matter 
taken  up  with  company  and 
adiusteo 

2820  J.   A.   Percival Incorrect   billing....    Matter  Uken    up    with     com- 

Brooklyn     Union     Gas  pany     and     corrected     bill 

Co.  sent  to  consumer. 

2821  A.  J  J.  Baker Discontinuance       of  Matter    taken    up    with  com- 

Newtown   Gas   Co.  gas  supply.  pany  and  service  restored. 

2822  S.  Krlstall As  to  bills  rendered  Matter    taken    up    with  com- 

Brooklyn     Union     Gas  for  gas.  pany     and     complaint     ad- 
Co.  justed. 

2823  W  1 1 1  e  n  &  Schnittman  Failure     to     supply  Shown       upon      Investigation 

Building  Co.                       electricity.                     that     applicant's  premises 

Edison   El.    111.   Co.                                                    were     over    100  feet  from 

the  company's  nearest 
mains. 
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2824  W.  J.  Coen Dlscontinaance       of  Matter    taken    up    with  corn- 
Central  Union  Gas  Co.  gas  supply.  IMny  and  service  installed. 

2825  Wm.   Schwartz Leakage  or  gas....  Matter    taken    up    with  corn- 
Brooklyn     Union     Gas  pany  and  leak  repaired. 

Co. 

2826  M.  Zlnn Failure     to     supply    Shown      upon      investigation 

Bronx  Gas  ft  Bl.  Co.  gas.  that     applicant's     premises 

were  over  100  feet  from 
the  company's  nearest 
mains. 

2827  J.  B.  Hunter Minimum      monthly    Shown      upon      investigation 

N.   T.  ft   Q.   EL   Lt.  ft       charge    for    elec-        that  customary  charge  had 

P.   Co.  trldty.                           been  imposed. 

2828  J.  Finnerty Overindez Shown      upon      investigation 

Brooklyn     Union     Gas  that  meter  had  been  over- 
Co.  indexed.     Matter  taken   up 

with  company  and  cor- 
rected bill  sent  consumer. 

2829  Wm.  Ottman  ft  Co. . . .    As  to  bill  rendered    Matter    taken    up    with  corn- 
New  York  Edison  Co.         for  electricity.  pany     and     complaint     ad- 
justed. 

2830  M.    Finn Inadequate      supply   Matter    taken    up    with  corn- 
Northern     Union     Gas       of  gas.  pany  and  supply  made  ade- 

Co.  quate. 

2881    A.   Halliday Threatened     discon-  Shown      upon      investigation 

Kings  County  Ltg.  Co.        tlnuance    of    gas  that     discontinuance      had 

supply.  been  threatened     for     non- 
payment of  bills. 

2832  W.  A.  Canton Leaking  meter Matter    taken    up    with  corn- 
Brooklyn     Union     Gas  pany  and  leak  repaired. 

Co. 

2833  D.  B.  Gal  bally Removal       of      gas  Matter  taken    up     with    coin- 
Consolidated    Gas    Co.  range.  pany     and     complaint     ad- 
justed. 

2834  S.  Gelb Leaking   meter Matter    taken    up    with  corn- 
Consolidated   Gas   Co.  pany  and  leak  repaired. 

2835  Mayfleld      Construction  Tenants'      inclusion  Shown     upon     investigation 

Co.  contract.  that  consumer  had  refused 

United    El.    Lt.    ft    P.  to  pay  for  a  sign.       After 

Co.  hearing  complaint  was  ad- 

justed. 

2836  Wm.  Kesteobaum Bills     rendered     for    Shown      upon      investigation 

N.   Y.  ft  Q.   Bl.   Lt.  ft       electricity.  that  there  was  a  ground  on 

P.   Co.  consumer's   wiring. 

2837  M.  B.  Fried Delay   in    supplying   Matter    taken    up    with  com> 

N.   Y.   ft  Q.   El.   Lt.   ft        electricity.  pany  and  service  installed. 

P.   Co. 

2888  B.  C.  Knutsen Overindez Shown      upon      investigation 

Brooklyn     Union     Gas  that  meter  had  been  over- 
Co.  indexed.     Matter   taken   up 

with  company  and  corrected 
bill  sent  consumer. 

2889  I.  Oxer Incorrect  billing....    Matter    taken    up    with  corn- 
Consolidated    Gas    Co.  pany     and      corrected     bill 

sent  consumer. 

2840  I.  Foley Condition     of     gas   Matter    taken    up    with  com- 

Northern     Union     Gas       range  peny  and  range  exchanged. 

Co. 

2841  H.  M.  Rowe Failure     to     supply  Matter   taken    up    with    com- 

Edison   El.   III.   Co.  electricity.  pany  and  service  installed. 

2842  C.  E.  Heney Condition     of    elec-  Matter    taken    up    with  com- 

Queens   Boro.   G.   ft  E.  trie  supply.  pany  and  supply  made  ade- 

Co.  quate. 

2843  A.  T.  Klemmer. Failure     to     supply    Investigation     disclosed     that 

N.  Y.  ft  Richmond  Gas       gas.  applicant's    premises     were 

Co.  over       100       feet         from 

company's  nearest  mains. 

2844  A.  Spanier. Delay   in   supplying   Matter   taken    up    with    corn- 
Queens   Boro.   G.  ft  E.        gas.  pany  and  service  installed. 

Co. 

2845  B.  Molina Inadequate      supply    Matter  taken    up    with   com- 

Queens   Boro.   G.   ft  E.        of  gas.  pany  and  supply  made  ade- 

Co.  quate. 

2846  E.  B.  Sadtler Refusal     to     refund    Matter    taken    up    with  com- 

N.  Y.  ft  Richmond  Gas        deposit.  pany  and  deposit  refunded. 

Co. 

2847  PosB  ft  Melten Amount    of   deposit    Shown      upon      investigation 

United  El.  Lt.  ft  P.  Co.        required.  that     usual      deposit     had 

been   required. 
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2848  X.   Friedman Orerindez.    Shown      upon      inrestigatlon 

Consolidated    Gas   Co.  that  meter  had  been  over- 

indexed.  Matter  taken  up 
with  company  and  cor- 
rected bill  sent  consumer. 

2849  E.  Freeman Leakage  of  gas....    Matter    taken    up    with  corn- 
Standard  Gas  Light  Co.  pany  and  leak  repaired. 

2850  B.   Freeman Bills     rendered     for   InTestlgatlon     failed   to    dls- 

New  York  Edison  Co.         electricity.  close  any  error  in  bills  as 

rendered. 

2851  T.  D.  Mac  Donald Discontinuance       of   Matter    taken    up    with  corn- 
United  El.  Lt.  &  P.  Co.       electricity.  pany  and   service   restored. 

2852  Bloomingdale  Bros Lead  connections  on   Matter    taken    up    with  corn- 
New     Amsterdam     Gas       meters.  pauy  and  iron   connections 

Co.  installed. 

2853  W.  Ftlend Failure     to     supply    Shown      upon      investlntlon 

Bronx  Gas  ft  El.  Co.         electricity.  that  Deoartment    of    Farks 

bad  renised  permission  to 
erect  poles  to  applicant's 
premises. 

2854  M.  Yelen Discontinuance       of   Matter    taken    up    with  corn- 
New  York  Edison  Co.         electricity.  pany  and  service   restored. 

2855  R.  B.  Holt Incorrect  billing.. . .    Matter  taken    up    with   corn- 
New  York  BdlsoD  Co.  pany     and      corrected     bill 

sent  consumer. 

2856  Manhattan    Cleaners   &   Discontinuance       of   Matter   taken   into   court    by 

Dyers,  Inc.  electrlcitv.  complainant. 

2857  Walton,  Beer  ft  Hogan   Contract    for    elec-    Shown      upon      investigation 
N.   Y.   ft  Q.   El.   Lt.  ft       trlclty.  that  regular    form    of  con- 

P.  Co.  tract  for  such   service  had 

been  offered. 

2858  J.  Kusaman Overlndez.    Shown      upon      investigation 

Brooklyn  Boro  Gas.  Co.  that  meter  had  been  over- 

indexed.  Matter  taken  up 
with  company  and  cor- 
rected  bin  sent  consumer. 

2859  Anger  Baking  Co Contract     for    elec-    Matter    taken    up    with  com- 

New  York  Edison  Co.         trlclty.  pany     and    complaint    ad- 

justed. 

2860  J.  Hughes Discontinuance       of    Shown      upon      Investigation 

New     Amsterdam     Gas       gas  supply.  that  supply   had   been   dls- 

Co.  continued   for  non-payment 

of  bills. 

2S61     .7.   A.   Thayer As  to  bills  rendered    investigation  failed     to     dls- 

New  York  Edison  Co.         for  electricity.  close  any  error  in  bills  as 

rendered. 

2862  D.  Bartnofsky As   to  bill  rendered    Matter    taken    up    with  com- 

Brooklyn     Union     Gas       for  gas.  pany     and     complaint     ad- 

Co.  justed. 

2863  C.    Brookstein Overlndez Shown      upon      investigation 

Northern     Union      Gas  that  meter  had  been  over- 

Co.  Indexed.     Matter   taken   up 

with     company     and     cor- 
^  rected   bill   sent  consumer. 

2864  Abelow  Blumberg  Co...    Overlndez Shown      upon      investigation 

Brooklyn     Union     Gas  that  meter  had  been  over- 

Co.  indexed.     Matter  taken   up 

with  company  and  cor- 
rected bill  sent  consumer. 

2865  William   Benthlne As   to  bill  rendered    Matter    taken    up    with  com- 

N.  Y.  ft  Q.  El.  Lt.  ft  P.       for  electricity.  pany     and     complaint     ad- 

Co.  justed. 

2866  Del  Rio  Cigar  Co Failure     to     supply    Matter    taken    up    with  com- 

New  York  £dlson  Co.         electricity.  pany  and  service  installed. 

2867  J.   Schml Inadequate      supply   Matter  taken    up    with    corn- 

Standard  Gas  Light  Co.       of  gas.  pany     and     supply     made 

adequate. 

2868  R.  L.  Graham Discontinuance       of   Shown      upon      investigation 

Standard  Gas  Light  Co.       gas  supply.  that   gas   was   discontinned 

)      tl    4i  for  non-payment   of   bills. 

2869  W.  J.  Clark Discontinuance       of   Shown      upon      investigation 

New  York  Edison  Co.         electricity.  that  supply  was  discontin- 

ued for  non-payment  of 
bUls. 

2870  Price-Campbell     Cotton   Bills    rendered    for   Investigation    failed    to    dis- 

Corporation    electricity.  close  any  error  in  bills  as 

New  lork  Edison  Co..  rendered. 

25 
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2871  F.  L.  Hansteen BUI     rendered     for    Matter    taken    up    with  com- 

Woodhaven  Oas  Lt.  Co.       gas.  pany     and      corrected     bill 

sent  consumer. 

2872  M.  Jones Incorrect  billing....  Matter  taken  up  with  corn- 
Brooklyn     Union     Gas  psny     and      corrected     bill 

Co.  sent  consumer. 

2873  M.  Dererouz Bills    rendered     for    Investigation    failed    to     dli- 

Brooklyn     Union     Gas       gas.  close  any  error  Is   bills  as 

Co.  rendered. 

2874  M.   L.  Altman Refusal  to  set  P.  P.  Matter    Uken    up    with  com- 

Flatbush  Gas  Co meter.  pany  and  meter  set. 

2875  Bramhall  Dean   Co. . . .  Bills     rendered     for  Matter    taken    up    with  corn- 
Edison  £1.  111.  Co.  electricity.  pany     and     complaint     ad- 
Justed. 

2876  Liebman  k  Sanford  Co.  Failure  to  supply  Matter  taken  up  with  corn- 
New  York  Edison  Co.  electricity.  pany  and  service  installed. 

2877  J.   Meyer Condition    of   cover  Matter    taken    up    with  com- 

New  York  Edison  Co.  of     man-hole     in  pany    and     condition    rem- 

front  of  complain-  edied. 
ant's   property. 

2878  A.   Grossman Refusal  to  set  P.  P.  Matter    taken    up    with  corn- 
Central  Union  Gas  Co.        meter.  pany     and     complaint     ad- 
justed. 

2879  J.  L.  Post Bills  rendered  for  Matter  taken  up  with  corn- 
Brooklyn  Union  Gas  gas.  pany  and  complaint  ad- 
Co.  justed. 

2880  Wm.  L.  Beneke Delay  in  supplying  Matter  taken  up  with  corn- 
Richmond     Hill     ft       gas.  pany  and  service  installed. 

Queens  Gas  Co. 

2881  J.    Stevens As  to  bill  rendered  Matter    taken    up    with  com- 

Flatbush  Gas  Co.  for  gas.  pany  and   adjusted. 

2882  J.  O.  May Interruption  to  Matter  taken  up  with  corn- 
New     Amsterdam     Gas  service.  psny  and  service  restored. 

Co. 

2883  R.   B.  Austin Bills     rendered     for    Investigation    filled    to     dis- 

N.  Y.  &  Queens  Gas  Co.  .     gas.  close  any  error  in  bills  as 

rendered. 

2884  J.  J.  Cougblan Refusal     to     supply    Shown      upon      Investigation 

Edison  Electric  111.  Co.       electricity.  that     appllcant*s     premises 

were  over  100  feet  from 
company's  nearest  mains. 

2885  A.   Felngold Overlndex.    Shown      upon      investigation 

Consolidated  Gas  Co.  that  meter  had  been  over- 

indexed.  Matter  taken  up 
with  company  and  cor- 
rected bill  sent  consumer. 

2886  M.  Kamenstein Refusal     to     supply    Shown      upon      investigation 

United  El.  Lt.  ft  P.  Co.       electricity.  that    applicant's      premises 

were  over  100  feet  from 
company's   nearest   mains. 

2887  S.  Otterman  Overlndex Shown      upon      investigation 

Brooklyn     Union     Gas  that  meter  had   been  over- 

Co.  indexed.     Matter   taken   up 

with     company     and      cor- 
^„  ^     „   ^  rected  bill  sent  consumer. 

2888  8.  Kaufman Overlndex Shown      upon      investigation 

Brooklyn     Union     Gas  that  meter  bad  been  over- 

Co.  indexed.     Matter   taken   up 

witb .  company      and     cor- 
«««**     ^       ^   ^  .  ^      .   ,  rected  bill  sent  consumer. 

2889  Geo.  F.  Keim Overlndex Shown      upon      investigation 

Brooklyn     Union     Gas  that  meter  bad  been  over- 

Co.  indexed.     Matter   taken   up 

with     company     and     cor- 
^^^^     „  „    .„  ,       ^^  ^  rectod  bill  sent  consumer. 

2890  F.  B.  Walworth As  to  rental  for  gas    Investigadon    failed     to    dls- 

Central  Union  Gas  Co.        range.  close     any     error     in     the 

«««.-     •.»««,     ^  .^  ^      .  rental  charge  as  rendered. 

2891  M.  Bruckenfeld Overlndex Shown       upon      investigation 

New  York  Edison  Co.  that  meter  hsd  been   over- 

indexed.  Matter  taken  up 
with     company     and      cor- 

««*v«     ,    «•    ^      . ,  rected   bill  sent  consumer. 

2892  J.   W.   Oan^ide Discontimianco       of    Matter    taken    up    with  com- 

^^^     Central   Union  Gas  Co.        gas  supply.  pany  and  service  restored. 

2893  G.  W.  Bums As  to  bills  rendered    Investigation     failed    to    dis- 

New  York  Edison  Co.  for  electricity.  close  any  error  in  bills  as 

rendered. 
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2894  L.  B.   Stebbins Inadequate      supply   Matter    taken    up    with  corn- 
Standard  Gas  Light  Co.       of  gas.  pany  and  supply  made  ade- 
quate. 

2895  Hennessy  Realty  Co. . .    As    to    deposit    re-    Shown      upon      InTestlgatlon 
New     Amsterdam     Gas       quired  for  gas.  that  usual  deposit  bad  been 

Co.  required. 

L                  2806     8.   Weisel As  to  bills  rendered  Matter    taken  up    with  com- 

New  York  Edison  Co.  for  electricity.              pany     and  complaint     ad- 
justed. 

2897  G.  Krlppendorf Discontinuance       of  Matter    taken  up    with  com- 

Flatbush  Gas  Co.  gas  supply.                   pany  and  serrice  restored. 

2898  W.  E.  McGloln Rental    charge     for  Matter  taken  up    with    com- 

Northem      Union     Gas  gas  stove.                     pany     and  complaint    ad- 
Co.                                                                             justed. 

2899  L.   Tannenbaum Bills     rendered     for    Investigation    failed     to     dls- 

1  New  York  Edison  Co.         electricity.  close  any  error  in  bills    as 

rendered. 

2900  P.  Miller Delay    in    supplying   Matter    taken    up    with  com- 

Brooklyn     Union     Gas       gas.  pany  and  service  installed. 

Co. 

2901  M.  Thompson Failure     to  supply    Matter    taken    up    with  com- 

Standard  Gas  Light  Co.       gas  sto?e.  pany  and  stove  installed. 

2902  F.  P.  S.  Seligman Failure     to  supply    Shown      upon      investigation 

Edison  El.  111.  Co.              electricity.  that     applicant's     premif^es 

were  over  100  feet  from 
company's   nearest   mains. 

2908  C.  A.  Dards Discontinuance       of   Matter    taken    up    with  com- 

'*  New  York  Edison  Co.  electricity.  pany  and  adjusted. 

2904     J.  M.  Nagle Failure  to  rebate  as  Matter  taken    up    with  com- 

N.  Y.  Mutual  Gas  Lt.  result  of   test  by  pany  and  rebate  allowed. 

Co.  P.  S.  C. 

2900     B.    Cohen Rebate  as  result  of  Matter  taken  up    with    com- 

-                              Consolidated  Gas  Co.  leaking  meter.  pany  and  adjusted. 

2906  R.  M.   Smyth Delay    in    supplying  Matter  taken    up    with  com- 

Brooklyn     Union     Gas  gas.  pany  and  service  installed. 

Co. 

2907  L.  L.  Detlefsen Refusal     to     supply    Shown       upon      investigation 

Edison  El.  111.  Co.  electricity.  that     applicant's     premises 

were  over  100  feet  from 
company's  nearest  mains. 

'  2908    Arden  Mills  Co Discontinuance       of   Shown      upon      investigation 

i  New  York  Edison  Co.  electricity.  that     service    was    discon- 

r  tinned  for  non-payment    of 

bills. 

2909  G.  R.  Roth Bills     rendered    for   Investigation     failed    to    dis- 

N.  Y.  &  Q.  El.  Lt.  &  P.        electricity.  close  any  error  in  bills  as 

!.  Co.  rendered. 

2910  Ditmas  Theatre Interrup tion    to   Matter    taken    up    with  com- 

'r'  Flatbush  Gas  Co.  electric  service.            pany     and    complaint   rem- 

i  edled. 

I  2911     R.    Shapiro Inadequate      supply    Matter   taken    up   with    com- 

r  Consolidated  Gas  Co.  of   gas.  pany  and  supply  made  ade- 

quate. 

2912    F.  Hemdl Refusal     to    lupply    Shown      upon      investigation 

Y  Brooklyn     Union     Gas       gas.  that  applicant  desired  a  P. 

Co.  P.  meter.    Company  refused 

to  set  one,  but  offered  to 
set  regular  meter  without 
deposit,  which  applicant  re- 
fused to  accept. 

2918    A.  S.  Madison Failure  to  rebate  as   Matter    taken    up    with  com- 

Kings  County  Ltg.  Co.       result     of    meter       pany  and  rebate  allowed. 

tested  by  P.  S.  C. 

2914     8.    Pearl Discontinuance       of   Shown      upon      investigation 

Kings  County  Ltg.  Co.       gas  supply.  that    service    was    discon- 

tinued for  non-payment  of 
bills. 

2910     Kings  County  Laundry  Overlndez Shown      upon      Investigation 

Brooklyn  Boro.  Gas  Co.  that  meter  had  been  over- 

Indexed.  Matter  taken  up 
with  company  and  cor- 
rected bill  sent  consumer. 

2916  J.  M.  Paley Incorrect  billing....    Matter   taken    up   with    corn- 
Northern     Union     Gas  pany  and  error  adjusted. 

Co. 

2917  B.  W.  Canning Refusal     to    supply   Matter    taken    up    with  com- 

Edlson  Electric  III.  Co.       electricity.  pany  and  service  installed. 
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2918    L.  J.  PhllUpa  &  Ca...    Aa  to  rental  for  gas 
Consolldatea   Gas   Co.         range. 


2919  H.  Haskell Failure     to     report 

QneeDs  Boro.    G.  ft  B.       test  by  company. 

Co. 

2920  Blker-Hegeman  Co.  Refnsal      to     make 
New  York  Bdlson  C<k  lamp    allowance 

discount. 

2921  B.  C.  O'Brien Condition     of      gas 

Northern     Union     Qas       range. 

Co. 

2022     W.    Shrivington Refusal     to    supply 

Consolidated  Gas  Co.  gas  stove. 

2928     H.  Zucker Delay   In    supplying 

New  Tor*  Edison  Co.  electricity. 

2924  Mrs.  F.  Wolf Refusal    to    replace 

Northern     Union     Gas  P.  P.  meter  with 

Co.  regular  meter,  ex- 

cept upon  pay- 
ment of   f2.00. 

2925  Mrs.   Schwartz Refusal    to    replace 

Central  Union  Gas  Co.       P.  P.  meter  with 

regular  meter,  ex- 
cept upon  pay- 
ment of  f2.00. 

2926  C.   E.   Brownell Delay   in    supplying 

Brooklyn  Boro.  Gaa  Cow       gas. 

2927  J.     Rosenthal Delay   in    supplying 

Edison   El.  IlL  Co.  electricity. 

2928  L.  G.  Moses Refusal  to    transfer 

Kings  County  Ltg.  Co.        deposit. 

2929  S.   Ralsler Delay    in   supplying 

Consolidated  Gas  Co.  gas. 

2930  Ring  ft    Heyman Discontinuance       of 

Consolidated   Gas  Co..  gas  supply. 

2981     I.    Wcintraub Overindez 

N.   T.   Mutual  Gas  Lt 
Co. 


2982     8.    Rabinowltz Inadequate      supply 

Brooklyn     Union     Gaa  of  gas. 
Co. 

2938    J.  A.  Cameron Contract    for    elec- 

Edison  El.  111.  Co.  triclty. 

2984  Tully  BIdg.  Co Refusal     to     supply 

Central  TJnion  Gas  Co.  gas. 

2985  C.  Krundarach Rental     for     gas 

Northern     Union     Gas  range. 

Co. 

2930     S .    Lesser Incorrect  billing 

Consolidated  Gas  Co. 

2937  E.  Peake Failure     to     supply 

Flatbush  Gas  Co.  gas. 

2938  C.  N.  Gordon Inadequate      supply 

Central  Union  Gas  Co.  of  gas. 

2939  E.  W.  P.  Gaskfns Failure  to  secure  P. 

Brooklyn     Union     Gas  P.  meter. 

Co. 

2940  G.J.   Pidfl^on Discontinuance       of 

Union  El.  LL  ft  P.  Co.  electricity. 

2941  J.  W.  Stiles Additional      deposit 

Consolidated   Gas   Co.  required. 

2942  K.  Gilmartin Deposit   required... 

Brooklyn     Union     Gas 

Co. 

2948    A.  Grass Overindez 

Brooklyn     Union     Gas 
Cow 


Shown  upon  inveatlgatloa 
that  usual  charge  had  been 
imposed  for  use  of  gas 
range. 

Matter  taken  up  with  com- 
pany and  test  reported. 

Shown  upon  Investigation 
that  contract  with  com- 
plainant did  not  provide  for 
allowance  on  lamps. 

Matter  taken  up  with  com- 
pany  and   range  repaired. 

Shown  upon  invesUgatioa 
that  complainant  had 
moved  from  the  company's 
territory. 

Matter  taken  up  with  com- 
panv  and  service  installed. 

Transferred  to  formal  com- 
plaint. 


Transferred 
plaint. 


to    formal    com- 


Matter  taken  up  with  com- 
pany and  service  installed. 

Matter  taken  up  with  com- 
pany and  service  installed. 

flatter  taken  up  with  com- 
pany and  deposit  trans- 
ferred. 

Matter  taken  up  with  com- 
pany and   supply   installed. 

Matter  taken  up  with  com- 
pany and  service  restored. 

Shown  upon  investigation 
that  meter  had  been  over- 
indexed.  Matter  taken  up 
with  company  and  cor- 
rected bill  sent  consumer. 

Matter  taken  up  with  com- 
pany and  supply  made  ade- 
quate. 

Matter    taken    op    with  com- 

fiany     and     complaint     ad- 
ust ed. 
Matter    taken    up    with  com- 
pany and  service  installed. 
Matter    taken    up    with   com- 

fiany  and  complaint  ad- 
usted. 

Matter  taken  up  with  com- 
pany and  corrected  bill  sent 
consumer. 

Matter  taken  up  with  com- 
pany and  service  installed. 

Matter  taken  up  with  com- 
pany and  service  made  ade- 
quate. 

Matter  taken  up  with  com- 
pany and  meter  installed. 

Matter  taken  up  with  com- 
pany and  service  re<«tored. 

Matter  taken  up  with  com- 
pany and  deposit  waived. 

Shown  upon  investigatioa 
that  usual  deposit  had  been 
required. 

Shown  upon  inveatigatlon 
that  meter  had  been  over> 
Indexed.  Matter  taken  up 
with  company  and  cor- 
rected bill  sent  consume. 
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2944 


2945 
2946 
2947 

2948 

2949 

2960 

2961 

2952 

2958 
2994 
2955 
2956 

2967 
2958 

2959 

2960 
29ftl 

2962 
2968 
2964 

2965 


J.    Wernek Overfadez 

Brooklyn     Unk>n     Gas 
Co. 


Mn.   Touns 

Woodbaven    Oas    light 
Co. 

A.    Lu   Kohn 

New  York  Edison  Co. 

HesB  Construction   Co. 
New     Amsterdam     Gas 
Go. 


Request  for  P.  P. 
meter. 

Bills  rendered  for 
eleetrleity. 

Charge  for  changing 
location  of  gas 
pipes. 


O.   Clccone , 

ConaolMated    Gas   Co. 


Overindez 


I.    Btor. 

Brooklyn     Cni<m     Gas 

Ca 
C.  J.  Bnnn  et  a1 . . . . 
Edison   El.   III.   Co. 
W.  A.   MclAUgblin .... 
New  Toik  Edleon  Co. 


Inadequate      snpfply 
of  gas. 


Erection  of  poles  on 

prlrate  street. 
Proposed  cliangeB  in 
customer's  eerrlce 
conditions. 

A.  C.  Wessman Failure     to      notify 

N.  Y.  ft  Q.   £1.  lit.  ft       oomumer  of  com- 
P.  Co.  pany's      Intention 

to  test  meter. 
Beynolds   Confectloneiy   Charge    for    nn* 
Co.  metered   cnrrrat. 

Edison  El.  in.  Co. 

C.   Keenan Incorrect  billing.... 

Brooklyn     Union     Gas 
Co. 

T.  M.  Taft Inadequate      supp^ 

Standard     Gas     Light       of  gas. 
Co. 

F.    Wessel Orerlndez 

Consolidated    Gas   Co. 


BC   T.    Legg Failure     to     supply 

Edison   El.   111.   Co.  electricity. 

A.    Robertson Oveilndez 

Brooklyn     Union     Gas 
Co. 


H.    Feldman Incorrect  billing.. . . 

Brooklyn     Union     Gas 
Co. 

G.   Sexton Bill     rendered      for 

Central  Union  Gas  Co.       gas. 

M.   L.   Brower Overindez.    

Kings  County  Ltg.  Co. 


Statement  of  disposition 

Shown  upon  inrestigatlon 
that  meter  had  been  over- 
Indezed.  Matter  taken  up 
with  company  and  cor- 
rected hiil  eent  consumer. 

Matter  taken  vp  with  com- 
pany and  meter  net. 

lUTestigation  failed  to  dls- 
cloee  any  emr  in  bills  ae 
rcnfleveQ. 

Shown  upon  investigation 
that  pipes  were  on  consum- 
er's preniaes  and  were 
<liaBged  OB  his  orter. 

Shown  upon  investigation 
that  meter  had  been  orer- 
Indezed.  Matter  taken  np 
with  company  and  cor- 
rected bill  sent  consumer. 

Matter  taken  np  with  com- 
pany and  ottppiy  made  ade- 
quate. 

Matter  taken  np  with  eon- 
pany  and  adjufited. 

Shown  upon  investigation 
tiiat  changes  made  were 
standard. 

Shown  upon  investigation 
tlNit  when  a  regular  peri- 
odic test  of  a  meter  is 
made,  no  notice  Is  sent. 

Matter  taken  up  with  com- 
pany and  complaint  a4- 
fvsted. 

Matter  taken  np  with  com- 
pany and  corrected  bill  sent 


Matter  taken  np  with  com- 
pany aad  anpply  made  ade- 
qnate. 

Shown  upon  Inventigation 
that  meter  had  been  over- 
indezed.  Matter  taken  np 
wtth  company  and  cor- 
rected bill  sent  consumer. 

Matter  taken  np  wltti  com~ 
pany  and  service  iBstalled. 

Shown  upon  investigation 
Hmt  meter  had  been  over- 
Indexed.  Matter  taken  up 
with  oompany  and  cor- 
rected MH  aent  consumer. 

Matter  taken  np  with  com- 
pany and  corrected  bill  sent 


Mrs.  E.  M.  Borman . . . 
New  York  Edison  Co. 


F.  P.  Hummel , 

New  York  Edison  Co. 


L.   Krevitt 

Edison   El.    111.   Co. 


Delay  in  supplying 
undeigronnd  aec- 
tflc  current. 

Delay  in  supplying 
underground  elec- 
tric service. 

Discontinnance  of 
electricity. 


Matter  taken  nv  with  com- 
pany and  bill  cancelled. 

Shown  vpoB  investigaHoB 
that  meter  had  been  over- 
Indezed.  Matter  taken  np 
with  company  and  cor- 
rected bill  sent  consumer. 

Matter  taken  np  with  co»> 
pany  and  eervlce  Installed. 

Matter  taken  op  with  com- 
pany and  service  installed. 


Y.    Padfico Bills    rendered     for 

Brooklyn     Union     Gas       gas. 
Co. 


_^  „      Investigation 

that  service  had  been  dis- 
continned  kecanse  of  falhive 
of  complainant  te  sign  a 
contract  for  service. 
Investigation  failed  to  dis- 
close any  error  in  bills  as 
rendered. 
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2966  B.  ft  H.  Holding  Co...    Leakage  of  gas Shown      upon      Investigation 

Kings  County  Ltg.  Co.  that  leakage    was    on    con- 

sumer's     premises.       Com- 
plainant so  notified. 

2967  M.   Shaffer. Orerlndex.    Shown      upon      investigation 

Brooklyn     Union     Gas  that  meter  had  been  over- 

Co.  indexed.     Matter  taken   up 

with     company     and     cor- 
rected bill  sent  consumer. 

2968  J.  I.  Bacon Discontinuance       of    Shown      upon      investigation 

Consolidated   Gas   Co.         gas  supply.  that  service  had  been  dis- 

continued  for   non-payment 
of  bills. 

2969  A.  Sydow Refusal     to     supply    Shown      upon      investigation 

Bronx  Gas  ft  EL  Ca         gas.  that     applicant's     premlaei 

were    over    100    feet     from 
company's  nearest  mains. 

2970  A.    Hiller. Delay   in    supplying   Matter    taken    up    with  com- 

Brooklyn     Union     Gas       gas.  P&ny  and  service  installed. 

Co. 

2971  C.   Myer Charge    for    chang-    Transferred    to    formal   corn- 
Consolidated   Gas   Co.         lug  P.  P.  for  reg-        plaint. 

ular  meter. 

2972  Sara   Cone Charge    for     chang-    Transferred    ty    formal   corn- 
Consolidated    Gas   Co.         ing  P.  P.  for  reg-        plaint. 

ular  meter. 

2973  Chas.   Lyons Charge    for    chang;-    Transferred    to    formal    corn- 
Consolidated    Gas   Co.         ing  P.  P.  for  reg-        plaint. 

ular  meter. 

2974  A.   Suoul Refusal     to     supply    Shown      upon      investigation 

Northern     Union     Gas       gas.  that     applicant's     property 

Co.  was  not  within     company  s 

territory. 

2975  A.  Suozzi Refusal     to     supply    Shown       upon      investigation 

Bronx  Gas  ft  El.  Co.  gas.  that  complainant's  premises 

were  two  miles  distant  from 
company's  nearest  main. 

2976  A.    Kellman Incorrect  billing....    Matter    taken    up    with  com- 

Newtown   Gas   Co.  pany  and  adjusted. 

2977  I.  M.   Pinkney Failure     to     supply   Matter  taken    up    with    com- 

Edixon   El.   111.   Co.  electricity.  pany  and  service  installed. 

2978  A.    Jenkins Delsy     in  supplying   Matter    taken    up    with  com- 

Consoltdated    Gas   Co.         gas.  pany  and  service  installed. 

2979  H.  J.  Sharrett Refusal     to    supply    Matter    taken    up    with  com- 

N.  Y.  ft  Richmond  Gas       gas.  pany  and  service  installed. 

Co. 

2980  H.    Dabdoub Incorrect  billing....    Matter    Uken    up    with   corn- 
Brooklyn      Boro.      Gas  pany  and  corrected  bill  sent 

Co.  consumer. 

2981  L.      Goldberg      Woven    Delay    in  supplying   Shown       upon      investigation 

Wire  Works.  electricity.  that  proper  certificates  had 

New  York  Edison  Co.  not  been  issued. 

2982  S.   Mlchaelis Bills     rendered  for    Investigation     failed    to    dis- 

N.   Y.  ft  Q.  El.   Lt.  ft  electricity.  close  any  error  in  bills  as 

P.  Co.  rendered. 

2983  B.  8.  Dennison  ft  Co..  Delay    in    supplying  Matter    taken    up    with  corn- 
Consolidated    Gas    Co.  equipment.  pany     and     complaint     ad- 
Justed. 

2984  J.  P.  Buckley Failure     to     return  Matter    taken    up    with  com- 

Edlnon   El.   111.   Co.  deposit  pany  and  deposit  refunded. 

2985  J.    P.   Buckley Failure     to    return  Matter    taken    up    with  corn- 
Brooklyn     Union     Gas  deposit.  pany  and  deposit  refunded. 

Co.  ... 

2986  F.  W.  Young Failure     to     repair    Matter    taken    up    with  corn- 
Consolidated    Gas   Co.  gas  range.                     pany  and  range  repaired. 

2987  M.   Fried Incorrect  billing Matter    Uken    up    with  corn- 
Brooklyn     Union     Gas  pany     and     corrected     bill 

Co.  sent  consumer. 

2988  A.    Ekhardt Charge    for     chang-    Transferred    to    formal  com- 

Consolldated    Gas    Co.         Ing  P.  P.  for  reg-        plaint. 

ular  meter. 

2989  A.  Hollltzky Overindex    Shown      upon      investigation 

Brooklyn     Union     Gas  that  meter  had  been  over- 
Co.  indexed.     Matter  taken  up 

with     company       and    cor- 
rected bill  sent  consumer. 

2990  Wm.   Rchoenberger Incorrect  billing Matter    taken    up    with  com- 

Consolldated    Gas    Co.  pany     and     corrected     bill 

sent  consumer.  . 
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No.  Complainant  and  Company        Subject  Matter  Statement  of  Disposition 

2991  A.  T.  House Failure     to     report  Matter    taken    up    with  com- 

FlatbuBh  Gas  Co.                  result  of  test    of  pany  and  result  of  test  re- 
meter      by     com-  ported. 

pany. 

2992  Bing  ft  Blng. Charge    for     chang-  Transferred    to    formal    com- 

Consolldated    Gas   Co.         ing  P.  P.  for  reg-  plaint. 

ular  meter. 

2993  S.  Miller Discontinuance       of  Matter    taken    up    with  com- 

Brooklyn  Boro.  Gas  Co.       gas  supply.  pany  and  service   restored. 

2994  A.   L.   linger. Incorrect  billing....  Matter    Uken    up    with  com- 

New  York  Edison  Co.  pany  and  corrected  bill  sent 

consumer. 

2996    J.    Coscio Bef usal     to    suuply  Shown      upon      iuTestigation 

Edison  El.  111.   Co.              electricity.  that     applicant's     premises 

were    over    100    feet     from 
company's  nearest  main. 

2996  J.    Donohoe Befusal     to     supply  Matter    taken    up  with  corn- 
Edison  El.  111.  Co.             underground  elec-  pany  and  service  installed. 

trie  service* 

2997  E.  A.  Wtllard Discontinuance       of  Matter  taken  up    with    com- 

United  El.  Lt.  ft  P.  Co.       electricity.  pany  and  service  restored. 

2998  A.S.Bond Deposit  required  for  Matter    Uken    up    with  com- 

Flatbush  Gas  Co.                 gaa.  pany     and    complaint    ad- 
justed. 

2999  M.  H.  Cohen... Threatened     discon-  Matter    taken    up    with  com- 

Flatbush  Gas  Co.                 tinuance    of    gas  pany     and     complaint    ad- 

-_^-     _    __    ^     _                            supply.  Justed. 

3000  C.  H.  Goodyear. Inadequate      supply  Matter    taken    up    with  com- 

Central  Union  Gas  Co.       of  gas.  panv  and  supply  made  ade- 
quate. 

8001  J.  H.  Shaffer... Interruption    of  Matter    taken    up  with    com- 

flatbush  Gas  Co.                 electricity.  pany    and    condition    rem- 
edied. 

8002  H.  G.  Toung Failure     to     supply  Shown      upon      investigation 

Woodhaven    Gas    Ught       gas.  that     applicant's     premises 

Co.  were   over   100    feet    from 

com^nj*M  nearest  main. 

8003  U    Sass...^. ..    pailure     to     rebate  Matter   taken   up   with    com- 

Brooklyn     Union     Gas       ^g  a  result  of  test  pany  and  rebate  allowed. 

*-<>•  of  meter  by  P.  S. 

'^^     5i,  ^°**'?,.  ^?W^*S«^  ^*-    Befusal     to    supply  Matter    taken    up    with  com- 

««/^«     Edison   El.   111.   Co.              electricity.  pany  and  service  installed. 

3005  Mrs.    I^evlnson Discontinuance       of  Matter  taken    up    with    com- 

Brookiyn     Union     Gas       gag.  pany  and  service  restored. 

Co, 

3006  M.   E.   Watts. ... .....    Failure     to     supply  Shown      upon      Investigation 

Bronx  Gas  ft  El.   Co.         gas.  that    applicant's      premises 

were    over    100    feet     from 
company's  nearest  main. 
8007     J.  Thompson.  •••......    Charge    for   chsng-  Transferred    to    formal    corn- 
Consolidated    Gas    Co.         ing  p.  p.  for  reg-  plaint. 
«--_     _    ^    -_                                  ular  meter. 

3008    B.  G.  Moon... Stoppage  of  gas ... .  Matter    taken    up    with  com- 

New     Amsterdsm     Gas  pany  and  service  restored. 
Co. 

8009    M.  Silver Failure     to     supply  Matter   taken    up   with    com- 

•/v*/v     fon»o!Wated    Gas    Co.         gag,  pany  and  service  Instolled. 

3010  J.   Qulnn Discontinuance       of  Shown      upon      Investigation 

New     Amsterdam     Gas       gag  supply.  that  service  had   been  dis- 

Co.  continued   for   non-payment 

of  bills. 

3011  8.    Schneider.. incorrect  billing....  Matter    Uken    up    with  corn- 
Brooklyn     Union     Gas  pany  and  corrected  bill  sent 

«^-«     «.  ^^'   ^  consumer. 

8012  P.  H.  Brown... ......    RefuRst     to    supply  Shown      upon      investigation 

N.   T.  ft  Q.   El.   Lt.  ft       electricity.  that     applicant's     premises 

P.   Co.  were   over    100    feet    from 

^^^^     ^    .     -  ^  the  company's  nearest  main. 

8013  Rosic   Lefkowits Leakage  of  gas Matter    Uken    up    with  com- 

Brooklyn   -Union     Gas  pany  and  leak  repaired. 

Co, 

8014  Tenants   Inadequste      supply  Matter    Uken    up    with  com- 

Brooklyn     Union     Gas       of  gas.  pany  and  supply  made  ade- 

Co.  quate. 

8015  G.   L.   Bellows Delay    In  supplying  Matter    Uken    up    with  com- 

Brooklyn     Union     Gas       gas.  pany  and  service  installed. 

Co. 
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Mo.  Complalnapt  and  Company        Subject  Matter  Statement  of  Dispoiltion 


3016 
8017 

8018 
3019 

8020 

8021 
8022 

8028 

8024 

8025 

8026 
8027 
8028 

8029 


T.  P.  Patteraon Befusal  to  set  P.  P. 

Central  Union  G&b  Co.        meter. 


80S0 

80S1 

3082 
3033 

3034 


R.   Daly 

Newtown  Qaa  Co. 


Overlndex 


6.  D.  Dnkette Failure     to     rebate 

Newtown  Gat  Co.  as    a     result     of 

meter     tested     by 
company. 

J.   Wulfow Overlndex    

Brooklyn     Union     Gas 
Co. 


Simon   Graff Overlndex 

Brooklyn     tJnion     Gas 
Co. 


E.  M.  Halloway Inadequate      supply 

Flatbusb  Gas  Co.  of  gas. 

H.  Mlldrum Failure     to     install 

N.  Y.  ft  Richmond  Gas  additional    meter. 
Co. 

D.   Bchlnl Failure     to     supply 

Westchester  LtK.  Co.  electricity. 

R.    Hudnut Overlndex    

Consolidated   Gas   Co. 


S.  Shapiro Overlndex 

Edison   EL   111.  Co. 


I.    Ballmut Incorrect  billing. . . . 

New  York  Edison  Co. 

C    Hoey Inadequate      supply 

Standard  Gas  Light  Co.  of  gas. 

A.    Roth Overindex    

Flatbush  Gas  Co. 


W.  Pousson Overindex 

Brooklyn     Union     Gas 
Co. 


O.   Sissenere Threatened     dlscon- 

N.  Y.  ft  Richmond  Gas  tinuance    of    gas 

Co.  supply. 

L..   Brouer Incorrect  billing. . . . 

New    Amsterdam     Gas 

Co. 

Ernest   Arnold Failure     to     supply 

Flatbush  Gas  Co.  electricity. 

Wm.    Herod Failure     to     supply 

Edison  El.  111.  Co.  electricity. 

M.   Morrlssey Overindex    

Brooklyn     Union     Gas 
Co. 


Shown  upon  iavesticatloii 
that  regular  meter  hadbeen 
set. 

Shown  upon  investigation 
that  meter  had  been  over- 
Indexed.  Matter  taken  np 
with  company  and  cor- 
rected bill  sent  eonsomer. 

Shown  upon  investigation 
that  meter  registered  slow 
on  test 

Shown  upon  investigation 
that  meter  had  been  over- 
indexed.  Matter  taken  up 
with  company  and  cor- 
rected bill  sent  consuBMr. 

Shown  upon  investigation 
that  metier  had  been  over- 
Indexed.  Matter  taken  up 
with  company  and  cor- 
rected bill  sent  coasuaer. 

Matter  taken  no  with  com- 
pany and  supply  made  ade- 
quate. 

Investigation  discloced  fact 
that  consumer  was  already 
being  svppUed  thrDu^h  a 
meter  on  his  premises. 

Shown  upon  invest  Igation 
that  City  had  refused  to 
grant  permission  to  erect 
poles. 

Shown  upon  investigation 
that  meter  had  been  over- 
indexed.  Matter  taken  up 
with  company  and  cor- 
rected bill  sent  consumer. 

Shown  upon  Investigation 
that  meter  had  been  over- 
indexed.  Matter  taken  up 
with  company  and  cor- 
rected bill  salt  consumer. 

Matter  taken  np  with  com- 
pany and  corrected  bill  sent 
consumer. 

Matter  taken  up  with  com- 
pany and  supply  made  ade- 
quate. 

Shown  upon  investigation 
that  meter  had  been  orer- 
indexed.  Matter  taken  up 
with  company  and  cor- 
rected  bill  sent  consumer. 

Shown  upon  investigation 
that  meter  had  been  over- 
indexed.  BOitter  taken  np 
with  company  and  cor- 
rected bill  sent  consumer. 

Matter    taken    up    with  com- 

Siny  and  order  to  dlscon- 
nue  supply  revoked. 

Matter  taken  np  with  com- 
pany and  corrected  bill  sent 
consumer. 

Matter  taken  up  with  com- 
pany and  service  Installed. 

Shown  upon  Investigation 
that  complainant's  premises 
were  over  100  feet  from 
company's  nearest  main. 

Shown  upon  investigation 
that  meter  had  been  over- 
indexed.  Matter  taken  op 
with  company  and  cor- 
rected bill  sent  consumer. 
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N<^  Complaliiaiit  and  Company        Subject  Matter  Statement  of  Disposition 

8086    B.  Einstein Oyerlndex    Shown      upon  '  inyestlgation 

Brooklyn     Union     Gas  that  meter  had  been  oyer- 

Co.  indexed.     Matter  taken   up 

with     company     and     cor- 
rected bill  sent  consumer. 

8086  N.   JankloTe Failure     to     suddIj   Matter    taken    up    with  com- 

Brooklyn     Union     Gas       ^s.  P^ny     and     complaint    ad- 

Co.  •  Justed. 

8087  C.  B.  Tallmadge As  to  price  of  cas. .    Shown      upon      InvestUation 

Brooklyn     Union     Gas  that  the  sUtntory  rate  for 

Co.  gas  had  been  charged. 

8038    M.  Bostein Oyerlndex    Shown      upon      inyestlgation 

Brooklyn     Union     Gas  that  meter  had  been  oyer- 

Co.  indexed.     Matter  taken   up 

with     company     and     cor- 
rected bill  sent  consumer. 

3039  Tenant  ..............    Non-supply  of  gas.    Matter    Uken    up    with  corn- 
Central  Union  Gas  Co.  "^  pany     and    complaint    ad- 
justed. 

3040  Mrs.  E.  A.  Burton Frosen  gas Matter    Uken    up    with  com- 

Brooklyn     Union     Gas  "  pany    and    complaint    ad- 

Co.  Justed. 

3041  8.  Steman  ft  Co. ^g    to    contract  for   Matter    taken    up    with  com- 

Edison  EL  111.  Co.  electricity.  pany    and     complaint    ad- 

justed. 

3042  Max   Pf^fer poor  gas Matter    taken    up    with  com- 

Brooklyn     Union     Gas  pan/    and    supply    of    gas 

Co.  made  adequate. 

8048    Judson  B.  Swift Street  electric  senr-  Matter  pending. 

Edison   EL   lU.   Co.  ice. 

3044  Dr.  H.  J.  Schwarts. . . .    Poor  gas Matter    taken    up    with  com- 

Consolidated   Gas   Co.  pany  and  supply  made  ade- 
quate. 

3045  T.  B.  Orr Failure     to     supply  Shown      upon      Inyestlgation 

N.  T.  ft  Q.  El.   Lt.  ft  electricity.  that     applicant's     premises 

P.  Co.  were   oyer    100    feet    from 

company's  nearest  main. 
8046    Jos.  A.  Grace Poor  gas Matter    taken    up    with  corn- 
Brooklyn     Union     Gas  pany  and  supply  made  ade- 
Co.  quate. 
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APPENDIX  D 


RAPID  TRANSIT  ROUTES 


A  Btatanent  of  progress  in  the  laying  out  and  validation  of 
rapid  transit  routes  during  the  calendar  year  1914,  being  supple- 
mentary to  Appendix  A  of  the  Annual  Report  of  the  Public  Sei> 
vice  Commission  for  the  First  District  for  the  year  ending  Decem- 
ber Sly  1909,  entitled, ''  History  and  Description  of  Rapid  Transit 
Routes  in  New  York  City  " ;  Appendix  E  of  the  Amnual  Report  of 
the  Public  Service  Commission  for  the  First  District  for  the  year 
ending  December  31,  1911,  entitled,  '^A  Statement  of  Progress  in 
the  Laying  Out  and  Validation  of  Rapid  Transit  Routes  from 
January  1,  1910,  to  December  30,  1911 " ;  Appendix  D  of  the 
Annual  Report  of  the  Public  Service  Commission  for  the  First 
District  for  the  year  ending  December  31,  1912,  entitled  ^^  Rapid 
Transit  Routes,"  and  Appendix  D  of  the  Annual  Report  of  the 
Public  Service  Commission  for  the  First  District  for  the  year 
ending  December  31,  1913,  entitled,  *'  Rapid  Transit  Routes  ". 

The  Commission  during  the  year  has  adopted  foar  additional  routes, 
described  as  Bushwick  Station-East  New  York  Eoute;  Utica  Avenue  Boute; 
Queensboro  Plaza-Crosstown  Route;  and  City  HaU  Park,  Spruce  and  William 
Street  Route.  The  Utica  Avenue  Route  is  practically  a  readoption  of  the 
original  route,  designated  as  Route  No.  2S,  except  that  it  includes  only  that 
portion  south  of  Eastern  parkway. 

The  Park  Avenue-Lexington  Avenue  Connection  at  40th  street.  Route  No.  53, 
was  approved  during  the  year  by  the  Board  of  Estimate  and  Apportionment 
and  by  the  Mayor,  namely,  on  January  23,  1914,  by  the  Board,  and  on  Jan- 
uaiy  29, 1914,  hy  the  Mayor.  No  attempt  was  made  during  the  year  to  legalize 
this  route,  as  it  had  been  decided  not  to  construct  it  for  the  present. 

At  the  close  of  the  year  1913,  the  Steinway  Tnnnel  and  Queensboro  Plaza 
Route,  No.  50,  was  validated  by  order  of  the  Appellate  Division,  Second 
Department.  A  notice  of  appeal  to  the  Court  of  Appeals  was  filed  in  the 
proceeding  shortly  thereafter.  During  the  last  year,  however,  the  appeal  was 
argued,  and  the  higher  court,  by  order  entered  May  5,  1914,  confirmed  the 
order  of  the  Appellate  Division. 

March  14,  1914,  the  Appellate  Division,  Second  Department,  appointed  com- 
missioners to  determine  whether  or  not  the  Gravesend  Avenue  Routes  No.  49, 
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should  be  constructed  and  operated.    These  commissioners  held  several  hear- 
ings and  on  May  7,  1914,  filed  a  fayorable  report  recommending  that  the  route 
be  constructed.    The  Appellate  Division  confirmed  this  report  bj  order  entered 
May  16,  1914. 
The  new  routes  are  described  as  follows: 

ROUTE  NO.  65 

QuEEirsBOBO  Plaza-Cbosstowii  Route 

Adopted  by  the  Commission  July  1,  1914.  Approved  by  the  Board  of 
Estimate  and  Apportionment  July  30,  1914,  and  by  the  Mayor  July  30,  19 14. 
The  route  as  adopted  is  described  as  follows: 

A  route  lying  wholly  In  the  Boroughs  of  Queens  and  Brooklyn  heglnning  at 
a  point  over  Qneensboro  Bridge  plaaa  at  or  near  the  northwesterly  side  of 
Academy   street,    where   a   connection    can   conveniently   be    made  with    the 
Fifty-ninth  Street,  Woodside  and  Astoria  Route  (Boate  No.  36)  as  heretofore 
adopted  and  approved  and  with  the  Stelnway  Tunnel  and  Queensboro  Plaaa 
Route  (Route  No.  60)  as  heretofore  adopted  and  approved;  and  thence  curv- 
ing southwesterly  over  Qneensboro  Bridge  plaza  and  Jane  street  into  Jackson 
avenue;  thence  continuing  southwesterly  over  and  along  Jackson  avenue,  at 
Davis  street  and  Ely  avenue,  being  at  such  an  elevation  as  to  cross  over  and 
above   the  elevated  structure  of  the  said   Stelnway  Tunnel  and  Queensboro 
riaza  Route  (Route  No.  50),  and  thence  continuing  southwesterly  over  and 
along  JackAon   avenue  to  a  point  therein  at  or  near  East  Avenue;   thence 
curving   southerly    over   Jackson    avenue   Into    East   avenue   and   continuing 
southerly   over   and   along   East   avenue,   passing  over  and  across   Newtown 
creek,  and  over  and  along  East  avenue  or  Oakland  street  to  a  point  at  or 
near   the   intersection    of   Oakland   street   and   Ash    street;    thence   curving 
southwesterly   over   Oakland   street   into    private   property   within   the   block 
bounded  by  Oakland  street.  Ash  street,  Manhattan  avenue  and  Box  street ; 
thence   continuing  through    private   property   within   said   block,  and  across 
Box  street  and  continuing  and  curving  southerly  into  and  through  private 
property  within  the  block  bounded  by  Oakland  street.  Box  street,  Manhattan 
avenue  and   Clay  street   to  a   point  in  Manhattan   avenue  at  or  near  Clay 
street,  the  route  In  passing  through  the  said  private  property  within  the  two 
blocks  last  above  mentioned  and  In  passing  across  Box  street  between  said 
blocks  descending  from  an  elevated  structure  by  means  of  viaduct,  embank- 
ment and  open  cut  to  subway  or  tunnel ;  thence  continuing  southerly  by  sub- 
way or  tunnel  and  along  Manhattan  avenue  to  a  point  therein  at  or  near 
Driggs  avenue;  thence  continuing  and  curving  southwesterly  over  Manhattan 
avenue  and  Driggs  avenue  into,  under  and  through  Mc(3arren  park   (Green- 
point   park),   under  and  across   Lorimer  street,   and   again   under  McCarren 
park    (Greenpoint  park)    to  a   point  therein   at  or  near  the  intersection   of 
Union  avenue  and  Bayard  street;  thence  continuing  southwesterly  under  and 
across  Union  avenue  and  Bayard  street  into  and  along  Roebling  street  and 
continuing  southwesterly  under  and  along  Roebling  street  and  occupying.  If 
necessary,  at  the  southeast  corner  of  Metropolitan  avenue  and  Roebling  street, 
private  property  within  the  block  bounded  by  Metropolitan  avenue,  Roebling 
street,    Hope   street    and    Havemeyer    street ;    thence    continuing   under   and 
along  Roebling  street,  under  and  across  Williamsburg  Bridge  plaza  and  under 
and   along   Roebling   street   again    to   a    point   therein   at   or   near   Dtvlslon 
avenue;  thence  continuing  and  curving  under  and  across  Division  avenue  and 
Lee  avenue  into  Taylor  street;   thence  continuing  southwesterly  under  and 
along  Taylor  street  to  a  point  therein  at  or  near  Wythe  avenue,  where  the 
route  will   begin   to  emerge  from   the  ground  and,   continuing  along  Taylor 
street  to  a  point  between  Wythe  avenue  and  Kent  avenue,  will  ascend  partly 
in   open   cut  and   partly   upon   embankment  or  viaduct  and  will   become  an 
elevated  structure;   thence  continuing  as  an  elevated  structure  and  curving 
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southerly  and  sontheasterly  OTer  and  through  private  property  within  the 
block  bounded  by  Taylor  street,  Kent  avenue,  Wilson  street  and  Wythe 
avenue  Into  Kent  avenue;  thence  continuing  southeasterly  as  an  elevated 
structure  over  and  along  Kent  avenue  to  a  point  therein  at  or  near  Wallabont 
street,  where  It  enters  private  property  within  the  block  bounded  by  Wall- 
abQut  street,  Kent  avenue.  Flushing  avenue  and  Franklin  avenue;  thence 
over  and  through  private  property  within  said  block,  and  over  and  across 
Flushing  avenue  and  Into  and  through  private  property  within  the  block 
bounded  by  Flushing  avenue,  Kent  avenue.  Little  Nassau  street.  Park  avenue 
and  Franklin  avenue,  crossing  over  Little  Nassau  street  If  necessary,  descend- 
ing  within  said  last  mentioned  block  by  means  of  viaduct,  embankment  or 
open  cut  to  subway  or  tunnel  and  entering  Franklin  avenue  at  a  point 
therein  at  or  near  Park  avenue;  thence  continuing  southerly  under  and  along 
Franklin  avenue,  occupying  on  the  easterly  side  thereof  orlvate  property 
between  Lafayette  avenue  and  Clifton  place;  thence  continuing  southerly 
under  and  along  Franklin  avenue  to  a  point  therein  between  Fulton  street 
and  Lefferts  place;  thence  curving  under  Franklin  avenue  Into,  under  and 
along  the  right  of  way  of  the  existing  Brighton  Beach  and  Coney  Island 
line  of  the  New  York  Consolidated  Railroad  Company,  occupying  If  necessary 
private  property  on  either  or  both  sides  of  said  right  of  way,  and  passing 
under  the  Long  Island  Railroad  In  Atlantic  avenue,  and  thence  continuing 
southerly  or  southwesterly  by  subway,  tunnel  or  open  cut  under  and  along 
said  right  of  way  or  such  private  property  and  under  and  across  the  trans- 
verse or  intersecting  streets  to  a  point  In  said  right  of  way  at  or  near 
Eastern  parkway,  the  southerly  terminus  of  the  route,  where  a  connection 
can  conveniently  be  made  with  said  Brighton  Beach  and  Coney  Island  line. 

GBNBaAL  PLA.Sf  Of*  CONaTaUCTIOSf 

The  general  plan  of  construction  hereby  adopted  for  the  foregoing  route  is 
as  follows: 

For  the  entire  route  there  shall  be  two  (2)  tracks. 

The  tracks  shall  be  substantially  parallel  with  each  other  and  on  sub- 
stantially the  same  level ;  except  that  wherever  required  by  special  necessities 
of  surface  or  subsurface  structures  or  other  special  or  local  necessities,  and 
at  curves  and  for  the  purpose  of  avoiding  grade  crossings  and  at  and  near 
the  northerly  terminus  of  the  route  for  the  purpose  of  making  a  connection 
with  said  Fifty-ninth  Street,  Woodslde  and  Astoria  Route  (Route  No.  36) 
and  said  Stelnway  Tunnel  and  Queensboro  Plaza  Route  (Route  No.  50)  and 
at  and  near  the  southerly  terminus  of  the  route  for  the  purpose  of  making 
the  connection  with  the  said  Brighton  Beach  and  Coney  Island  line  any  of 
the  tracks  may  be  elevated  above  or  depressed  below  the  level  of  the  other 
track  or  tracks  to  the  extent  that  may  be  necessary. 

The  tracks  from  the  point  of  beginning  of  the  route  over  Queensboro 
Bridge  plaza  at  or  near  Academy  street  and  thence  extending  along  the  line 
of  the  route  to  a  point  in  private  property  In  the  block  bounded  by  Oakland 
street.  Box  street,  Manhattan  avenue  and  Ash  street  shall  be  carried  upon 
an  elevated  structure  or  viaduct;  the  tracks  from  said  point  in  private 
property  In  said  block  and  passing  across  Box  street  and  through  private 
property  in  the  block  bounded  by  Oakland  street.  Box  street,  Manhattan 
avenue  and  Clay  street  shall  be  carried  partly  upon  viaduct  or  embankment 
and  partly  la  open  cut,  subway  or  tunnel ;  the  tracks  from  a  point  within 
said  last  mentioned  block  at  or  near  the  intersection  of  Manhattan  avenue 
and  Clay  street  along  the  line  of  the  route  as  above  described  to  a  point 
under  Taylor  street  at  or  near  Wythe  avenue  shall  be  in  subway  or  tunnel ; 
the  tracks  from  said  point  in  Taylor  street  and  thence  continuing  along 
Taylor  street  to  a  point  between  Wythe  avenue  and  Kent  avenue  will  ascend 
partly  in  open  cut  and  partly  upon  embankment  or  viaduct  and  will  become 
an  elevated  structure;  the  tracks  from  thence  along  the  line  of  the  route  as 
above  described  to  a  point  In  private  property  within  the  block  bounded  by 
Flushing  avenue,  Kent  avenue.  Little  Nassau  street,  Park  avenue  and  Franklin 
avenue  shall  be  carried  upon  an  elevated  structure  or  viaduct;  the  tracks  in 
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IMMlng  through  said  priTate  property  within  said  block  bonnded  by  Blushing 
avenue,  Kent  avenue,  Ldttle  Nassau  street,  Park  avenue  and  Franklin  avenue 
will  descend  by  means  of  viaduct,  embankment  and  open  cut  to  subway  or 
tunnel ;  the  tracks  from  thence  along  the  line  of  the  route  as  above  described 
will  be  in  subway  or  tunnel  to  a  point  within  the  right  of  way  of  the  said 
Brighton  Beach  and  Coney  Island  line,  or  within  private  property  on  either 
or  both  sides  of  said  right  of  way;  and  the  tracks  from  said  poinlt  in  said 
right  of  way  or  private  property  will  be  in  tunnel,  subway  or  opoi  cut, 
passing  under  intersecting  streets,  to  the  southerly  terminus  of  the  route  at 
or  near  Eastern  parkway. 

The  tracks  in  Jackson  avenue,  East  avenue,  Manhattan  avenue,  Boebling 
street,  Kent  avenue  and  Franklin  avenue  shall  be  placed  in  general  under 
or  over  the  central  part  of  the  street  so  far  as  may  be  practicable,  except 
that  wherever  required  by  special  or  local  necessities  or  conditions  and  at 
curves  and  at  stations  and  station  approaches  and,  if  necessary,  for  the 
purpose  of  tunneling  by  the  shield  method,  the  tracks  or  any  one  or  more  of 
them  may  be  diverted  as  far  as  necessary  to  either  side  or  both  sides  of  said 
streets  or  any  of  them.  Any  part  of  the  longitudinal  streets  of  the  route 
may  be  occupied  so  far  as  the  purposes  of  this  general  plan  require,  but  no 
part  of  the  viaduct  structure  shall  be  within  a  distance  of  five  (6)  feet  of 
the  exterior  lines  or  sides  of  any  street  along  the  route  except  at  stations, 
station  approaches,  curves  or  at  other  points  where  special  construction  shall 
so  require. 

Where  the  tracks  change  from  viaduct  to  tunnel  or  from  tunnel  to  viaduct 
the  change  shall  be  so  made  as  to  involve  the  use  of  the  street  surface  to 
the  least  extent  consistent  with  the  proper  gradient  for  the  tracks. 

The  roof  of  the  said  tunnels  above  mentioned  shall  be  of  iron  or  steel 
with  brick  or  concrete  arches,  supported  by  iron  or  steel  or  masonry  columns 
or  resting  upon  masonry  walls;  or  the  roof  may  be  a  masonry  structure;  or 
the  whole  of  the  lining  may  be  of  metal. 

The  said  tunnels  shall  in  no  case  be  more  than  sixteen  (16)  feet  in  height 
in  the  clear,  unless  it  shall  be  necessary  to  tunnel  by  the  shield  method, 
in  which  event  the  tracks  may  be  placed  in  tubes  which  shall  not  exceed 
twenty  (20)  feet  outside  diameter;  except  that  at  stations,  station  approaches, 
fan  chambers,  emergency  exits,  duct  manholes  and  at  other  points  where 
special  or  local  necessities  or  conditions  or  special  methods  of  tunneling  may 
require,  such  height  in  the  clear  or  such  diameter  may  be  increased  so  far  as 


There  shall  be  a  width  in  the  said  tunnels  not  exceeding  fifteen  (15)  feet 
for  each  track,  in  addition  to  the  thickness  of  the  supporting  walls,  unless 
it  shall  be  necessary  to  tunnel  by  the  shield  method,  in  which  event  the 
tracks  may  be  placed  in  tubes  not  exceeding  twenty  (20)  feet  outside 
diameter,  as  aforesaid;  except  that  at  stations,  station  approaches,  fkn 
chambers,  emergency  exits,  duct  manholes,  switches,  turnouts,  curves  and 
crossovers,  and  at  other  points  where  special  construction  shall  so  require, 
such  width  or  diameter  may  be  Increased  so  far  as  necessary. 

The  roof  of  the  tunnels  when  under  the  street  shall  be  as  near  the  surface 
of  the  street  as  street  conditions,  subsurface  structures,  grades  and  connec> 
tions  with  other  routes  will  conveniently  permit,  except  that  where  any  of 
the  tracks  may  be  depressed  below  the  other  track  or  tracks  as  above  pro- 
vided, the  lower  track  or  tracks  may  be  depressed  to  the  extent  that  may  be 
necessary  as  aforesaid. 

The  tracks  where  constructed  in  subway  or  tunnel  may  be  placed  in  the 
same  tunnel,  or  there  may  be  separate  tunnels  for  one  or  more  tracks,  as 
shall  be  most  convenient. 

Viaducts  shall  be  built  with  a  width  of  not  exceeding  thirteen  (18)  feet 
for  each  track,  and  with  an  additional  width  of  not  exceeding  three  (3)  feet 
on  each  side  for  outside  footways,  except  that  at  stations,  station  approaches, 
switches,  turnouts,  curves  and  crossovers  and  at  other  points  where  special 
or  local  necessities  or  conditions  or  special  construction  shall  so  require,  such 
width  may  be  increased  so  far  as  necessary.    The  transverse  girders  may  be 


'^ 
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fficten^ed  and  tbe  vupporttng  columm  placed  over  sach  part  of  tfae  streets  or 
awBues  of  the  roate  a«  may  be  oeceBsary.  Viaducts  shall  l>e  built  of  metal 
or  of  suESOBiy  or  of  both. 

Hie  tracks  on  the  elerated  portloas  of  the  route,  whererer  constructed 
witMn  a  street,  shall  rest  upon  longitudinal  and  transrerse  girders  sup- 
ported by  ooluaos  constructed  at  suitable  Intervals;  and  no  portion  of  the 
said  girders  shall  approach  nearer  than  fourteen  (14)  feet  to  the  surface  of 
the  roadway  of  tlie  street,  except  that  at  stattons  and  at  other  points  where 
special  or  local  necessities  or  condHicms  may  exist,  the  bottom  of  tfae  said 
gix^vB  may  be  not  less  than  twelve  (12)  feet  above  the  surface  of  the  roadway. 
At  the  crossing  over  the  Stelnway  Tunnci  and  Queensboro  Plaaa  Route  (Route 
Mo.  80)  mt  Davfs  street  and  Ely  avenue  the  bottom  of  the  said  girders  shall 
be  at  least  stKbeen  <16)  feet  above  the  top  of  rail  of  said  Stelnway  Tunnel 
and  Queensboro  Plaza  Route. 

ROUTB  NO.  S7 
Uhga.  Asnavm  Botnx 

[South  9f  Eaatem  Parkway) 

Adopted  by  the  Commission  March  6,  1014.  Apprtrved'  \rj  the  Board  of 
Estimate  and  Aji^portioament  April  3»  1914,  «nd  by  the  Mayor  A|irU  10,  H14. 
The  route  aa  adopted  is  deaeribed  as  follows: 

A  route  lying  wholly  within  the  Borough  of  Brooklyn,  the  center  line  of 
which  shall  begin  at  a  point  uader  Eastern  parkway  between  Albany  avenue 
and  Troy  avenue  where  connections  can  conveniently  be  made  with  the 
Eastern  Parttway  line  descrltyed  in  the  contract  dated  March  19,  1913, 
between  The  City  of  New  York  and  Interborough  Rapid  Transit  Company  and 
extending  thence  easterly  under  Eastern  parkway  to  a  point  near  Utica 
avenue;  curving  tlicnoe  la  a  general  soutiieasterty  direction  under  Eastern 
parkway  and  private  property  to  and  under  Uttca  aveaoe  aad  eontlnulng 
thence  souther^  under  Utica  avenue  to  a  point  between  Carroll  street  and 
Crown  street  where  U  emerges  from  the  ground,  rising  to  an  elevated  struc- 
ture, and  continuing  thence  southerly  over  and  along  Utica  avenue  to  Flat- 
bush  avenue. 

Plam  of  CoHsraccTioa 

The  «eneeal  plaa  of  coastraettoa  adopted  for  the  route  hereinbefore 
rtesfrthid  Is  as  CsMows: 

For  the  portion  of  the  said  route  from  the  point  of  beginning  under  Eastern 
parkway  between  Albany  avenue  and  Troy  avenue  to  a  point  under  Utica 
avenue  between  Carroll  street  and  Crown  street  there  shall  be  two  (2)  tracks ; 
and  for  the  remainder  of  the  said  route  there  shall  be  three  t8)  tracks. 

All  the  tracki  Shall  be  sulMrtantially  parallel  with  each  other  and  on 
substantlany  the  same  level  ezoept  that  wherever  required  by  special  necessi- 
ties or  surface  or  subsurface  structures  or  other  special  or  local  necessities 
and  for  the  purpose  of  avoiding  grade  crossings  any  one  or  more  of  the 
tracks  may  be  elevated  above  or  depressed  below  the  level  of  the  other  track 
or  tracto  to  the  extent  that  may  be  necessary.  The  tnidks  from  the  point 
of  beginning,  under  Eastern  parkway  between  Albany  avenue  and  Troy 
avenue,  to  the  point  In  Utica  avenue  where  they  emerge  from  the  ground 
shall  be  in  subway  or  tunnel,  and  from  the  last  mentioned  point  to  the 
sou19ier1y  terminus  of  the  said  route  the  tracks  shall  be  elevated  above  the 
street,  being  carried  upon  a  viaduct  over  and  along  Utica  avenue.  The 
tracks  shall  be  placed  in  general  under  or  over  the  central  part  of  the  longi- 
tudinal streets  in  so  far  as  may  be  practicable  and  convenient,  but  wherever 
required  by  8T>ec1al  or  local  necessities  or  for  curves  or  at  stations  or  at 
station  approaches,  the  tracks  or  any  one  or  more  of  them  may  be  diverted 
as  far  as  necessary  to  one  side  or  tbe  other  of  such  streets  or  any  of  them. 
Where  the  tracks  change  from  tunnel  to  viaduct  the  change  shall  be  so  made 
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ai  to  iDYolye  tbe  ose  of  tho  laiface  to  tho  least  poMlMo  extent  coutstent 
with  the  proper  gradient  Cor  the  tracks.  For  the  portion  of  the  loate  onder- 
ground  the  entire  width  of  the  street  may  be  used  so  far  as  is  necessary  for 
the  purpose  of  this  general  plan;  for  the  remainder  of  the  route  no  portion 
of  the  structure  shall  approach  within  five  (5)  feet  of  the  exterior  line  or 
side  of  any  street  occupied  except  at  stations*  station  entrances,  st&tion 
approaches  or  at  curves. 

The  roof  of  the  tunnel  shall  be  of  iron  or  steel  with  brick  or  concrete 
arches  supported  when  necessary  by  iron  or  steel  or  masonry  columns  or 
masonry  walls;  or  the  roof  may  be  a  masonry  stmctnre  or  the  whole  of  tlie 
lining  may  be  of  masonry  or  metal  or  of  both. 

The  roof  of  the  tunnel  when  under  a  street  shaU  be  as  near  the  surfSace 
as  street  or  subsurface  conditions  and  grades  or  connections  to  other  lines  or 
other  special  conditions  will  conveniently  permit. 

The  tunnel  shall  not  be  more  than  sixteen  (16)  feet  in  height  In  the  clear, 
except  as  may  be  required  at  stations  or  at  other  special  points  where  the 
height  may  be  increased  as  may  be  necessary. 

There  shall  be  a  width  In  the  tunnel  not  exceeding  fifteen  (15)  feet  for 
each  track  in  addition  to  the  thickness  of  the  supporting  walls,  except  that 
at  stations,  station  approaches,  switches,  turnouts,  curves  and  crossovers  the 
width  may  ba  increased. 

The  counsel  to  the  Commission  reported  October  20,  1914,  that  sufficient 
property  owners'  consents  to  validate  this  route  had  been  secured. 

ROUTE  NO.  59 

BusHwicK  Station-East  New  Yobx  Route 

Adopted  by  the  Commission  July  1,  1914.  Approved  by  the  Board  of 
Estimate  and  Apportionment  July  30,  1914,  and  by  the  Mayor  July  30,  1914. 
The  route  as  adopted  is  described  as  follows: 

A  route  lying  wholly  within  the  Boroughs  of  Brooklyn  and  Queens  and 
beginning  at  a  point  under  Bushwlck  avenue  in  the  Borough  of  Brooklyn  at 
the  southerly  line  of  Scholes  street,  where  a  connection  can  be  made  with  the 
Brooklyn,  Manhattan  and  Long  Island  City  Route  (Route  No.  10)  as  hereto- 
fore adopted  and  approved;  and  thence  extending  southerly  under  and  along 
Bushwlck  avenue  to  a  point  therein  at  or  near  the  southerly  line  of  Meserola 
street;  thence  curving  southerly  and  southeasterly  under  Bushwlck  avenue, 
through  private  property  and  under  Montrose  avenue  to  a  point  in  Montrose 
avenue  between  Bushwlck  avenue  and  Bushwlck  place;  thence  continuing 
southeasterly  under  Montrose  avenue  and  under  and  across  Budiwlck  place, 
occupying,  if  necessary,  private  property  at  the  southwest  comer  of  Montrose 
avenue  and  Bushwlck  place,  to  a  point  in  private  property  in  the  block 
bounded  by  Montrose  avenue,  Bushwlck  place,  Johnson  avenue  and  Waterbury 
street  where  the  route  will  begin  to  emerge  from  the  ground;  thence  con- 
tinuing southeasterly  through  private  property  in  said  block  and  across 
Waterbury  street  and  through  private  property  again  to  s  point  In  private 
property  in  the  block  bounded  by  Waterbury  street,  Montrose  avenue^  Bogart 
street  and  Jobnson  avenue,  where  the  route  will  emerge  from  the  ground; 
thence  continuing  southeasterly  through  private  property  in  said  block  to  a 
point  therein  st  or  near  the  northerly  line  of  Johnson  avenue,  where  the  route 
will  become  an  elevated  structure;  thence  curving  and  continuing  In  an 
easterly  direction  into  and  over  Johnson  avenue  and  over  Bogart  street  to  a 
point  in  Johnson  avenue  between  Bogart  street  snd  Morgan  avenue;  and 
thence  continuing  easterly  over  and  along  Johnson  avenue  to  a  point  therein 
at  or  near  Varick  avenue;  thence  curving  southeasterly  over  Varlck  avenue 
and  private  property  to  a  point  in  the  right  of  way  of  the  Bushwlck  division 
of  the  Long  Island  Railroad  in  the  block  bounded  by  Varick  avenne,  Johnson 
avenue,  Stewart  avenue  and  Ingraham  street;  thence  continuing  in  a  general 
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■outheasterly   direction    through    private   property  within   the   limits   of   the 
right  of  way  of  said  Bushwick  division  of  the  Long  Island  Railroad,  occupy- 
ing, where  necessary,   private  property  on  either  side  or  both  sides  of  said 
right  of  way  and  crossing  over  intersecting  streets  and  crossing  over  the 
Myrtle  Avenue  Elevated  line,  to  a  point  at  or  near  Cooper  avenue;  thence 
curving  southeasterly,  southerly  and  southwesterly  through  private  property 
within  the  limits  of  said  right  of  way,  occupying,  if  necessary,  private  prop- 
erty on  either  side  or  b)th  sides  of  said  right  of  way,  to  a  point  between 
Irving  avenue   and   Knickerbocker  avenue;    thence   continuing   in   a   general 
southwesterly  direction   through   private   property   within   the  limits  of  said 
right  of  way,  occupying,  if  necessary,  private  property  on  either  side  or  both 
sides  of  said  right  of  way,   to  a  point  at  or  near  Central  avenue;  thence 
continuing  In  a  general  boutherly  direction  through  private  property  within 
the  limits  of  said  right  of  way,  and  occupying,  if  necessary,  private  property 
on  either  side  or  both  sides  of  said  right  of  way  and  crossing  over  intersect- 
ing streets,  to  a  point  in  Aberdeen  street  at  or  near  its  Intersection  with 
Bushwick  avenue;  thence  continuing  in  a  general  southeasterly  direction  and 
wholly  or  partly  within  the  limits  of  said  right  of  way  over  Aberdeen  street, 
Bushwick  avenue,  private  property,  DeSales  place,  private  property.  Eastern 
parkway,   private   property,    Stewart  street,   private   property,   Conway   street 
and  private  property  to  a  point  In  private  property  in  the  block  bounded  by 
Conway    street,    Bushwick    avenue,    Rose    place   and    Broadway;    and    thence 
curving   southeasterly   over   private   property   and    Broadway   to   a   point   in 
Broadway  at  or  near  Rose  place  where  a  connection  can  conveniently  be  made 
with    the   existing   elevated   railroad   or   railroads   over   or   along   Broadway. 

Obnieal  Plan  or  Constbuction 

The  general  plan  of  constrnction  hereby  adopted  for  the  foregoing  route 
is  as  follows: 

For  the  entire  route,  except  the  portion  thereof  between  the  point  of 
beginning  under  Bushwick  avenue  at  Scholes  street  and  a  point  In  private 
property  in  the  block  bounded  by  Waterbury  street,  Montrose  avenue,  Bogart 
street  and  Johnson  avenue,  there  shall  be  three  (8)  tracks.  For  the  said 
portion  of  the  route  between  the  said  point  of  beginning  under  Bushwick 
avenue  at  Scholes  street  and  said  point  in  private  property  in  the  block 
bounded  by  Waterbury  street,  Montrose  avenue,  Bogart  street  and  Johnson 
avenue  there  shall  be  two  (2)  tracks. 

All  the  tracks  shall  be  substantially  parallel  with  each  other  and  on  sub- 
stantially the  same  level ;  except  that  wherever  required  by  special  necessities 
of  surface  or  subsurface  structures  or  other  special  or  local  necessities  and 
at  curves  and  for  the  purpose  of  avoiding  grade  crossings  and  at  and  near  the 
southerly  terminus  of  the  route  for  the  purpose  of  making  the  connection 
with  the  existing  elevated  railroad  or  railroads  over  or  along  Broadway,  any 
one  or  more  of  the  tracks  may  be  elevated  above  or  depressed  below  the  level 
of  the  other  track  or  tracks  to  the  extent  that  may  be  necessary. 

The  tracks  from  the  point  of  beginning  of  the  route  under  Bushwick  avenue 
at  Scholes  street  and  thence  extending  under  Bushwick  avenue,  through 
private  property,  under  Montrose  avenue  and  Bushwick  place  and  through 
private  property  again  to  a  point  in  private  property  in  the  block  bounded 
by  Montrose  avenue,  Bushwick  place,  Johnson  avenue  and  Waterbury  street 
where  the  route  will  begin  to  emerge  from  the  ground  shall  be  in  subway  or 
tunnel.  The  tracks  from  the  said  point  in  private  property  in  the  block 
bounded  by  Montrose  avenue,  Bushwick  place,  Johnson  avenue  and  Waterbury 
street  where  the  route  will  begin  to  emerge  from  the  ground  and  extending 
thence  through  private  property  and  across  Waterbury  street  and  through 
private  property  again  to  a  point  In  private  property  in  the  block 
bounded  by  Waterbury  street,  Montrose  avenue,  Bogart  street  and  John- 
son avenue  where  the  route  will  emerge  from  the  ground  shall  be  in 
open  cut.  The  tracks  from  the  said  point  In  private  property  in  the  block 
bounded  by  Waterbury  street,  Montrose  avenue,  Bogart  street  and  Johnson 
avenue  where  the  route  will  emerge  from  the  ground  and  extending  thence 
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through  priTftte  {uroperty  In  said  block  to  a  poUit  In  cald  block  ml  or  near  the 
northerly  line  of  Johnson  aTenue  where  the  route  will  becomo  aa  eleTated 
Btrncture  shall  be  carried  upon  embankment  or  viaduct  or  both.  Aad  the 
tracks  from  the  said  point  in  private  proper^  in  said  block  bounded  b7 
Waterbury  street,  Montrose  avenue;,  Bogart  street  <and  Jobnaon  aveana  where 
the  route  will  become  an  elevated  structure  shall  be  carried  upon  a  viaduct 
to  the  southerly  terminus  of  the  route. 

The  tracks  In  Johnson  avenue  shall  be  placed  over  the  ceatnil  part  of  said 
avenue  so  far  as  may  be  practicable,  except  that  wherever  required  hj  apedal 
or  local  necessities  or  conditions  and  at  curves  and  at  statkaa  and  station 
approaches,  the  tracks  or  any  one  or  more  of  them  may  be  diverted  as  far 
as  necessary  to  either  side  or  both  sides  of  said  avenue.  Any  part  of  Johnson 
avenue  may  be  occupied  so  far  as  the  purposes  of  this  general  flaa  ahall 
require. 

The  roof  of  the  said  tunnels  above  mentioned  shall  be  of  iron  or  steel  with 
brick  or  concrete  arches,  supported  by  iron  or  steel  or  masoaxy  oolumns  or 
resting  upon  masonry  walls ;  or  the  roof  may  be  a  masoaiy  atractune ;  or  the 
whole  of  the  lining  may  be  of  metaL 

The  said  tunnels  shall  in  no  case  be  more  than  sixteen  (16)  i&bt  la  height 
in  the  clear,  except  that  at  stations,  station  approaches*  fan  cbambers, 
emergency  exits,  duct  manholes  and  at  other  points  where  special  or  local 
necessities  or  conditions  or  special  methods  of  tnaneling  may  reqaliie,  such 
height  in  the  clear  may  be  Increased  so  far  as  necessary. 

There  shall  be  a  width  in  the  said  tunnels  not  exceeding  etghteea  (18)  feet 
for  each  track,  in  addition  to  the  thickness  of  the  supporting  walls,  except 
that  at  stations,  station  approaches,  fan  chambers,  emergency  exits,  duct 
-  manholes,  switches,  turnouts  and  crossovers  and  at  other  points  where  special 
or  local  aeoessitles  or  conditions  may  require  such  width  may  be  iacneascd  so 
far  as  necessary. 

The  roof  of  the  said  tunnels  when  under  the  street  shall  be  as  near  the 
surface  of  the  street  as  grades  and  street  conditions  will  coovealenCly  permit. 

The  tzacks  where  coastructed  In  subway  or  tunnel  may  be  placed  In  the 
same  tunnel,  or  thefie  may  be  separate  tsnnela,  as  shall  be  oMst  esavenlent 

Viadacts  shaU  be  buUt  with  a  width  of  aot  exceeding  thirteen  (18)  feet  for 
each  track  and  with  an  additional  width  of  net  exceeding  three  <8)  feet  on 
each  side  for  outside  footways,  exoept  that  at  stations,  station  approaches, 
switches,  turnouts,  curves  and  crossovers  aad  at  other  points  where  special 
or  local  necessities  or  conditions  or  special  ooaatruction  may  neqntre,  such 
width  may  be  increased  so  far  as  necessary.  Viaducts  shall  be  built  ef  metal 
or  of  masonry  or  of  both. 

The  txacks  on  the  Novated  portion  of  the  route,  wherever  constmcted  within 
a  street,  shall  rest  upon  longitudinal  and  transverse  girders  supported  by 
columns  constructed  at  suitable  Intervals;  and  no  portion  of  the  said  girders 
shall  approach  nearer  than  fourteen  <14)  feet  to  the  surface  of  the  roadway 
of  the  street,  except  that  at  stations  and  at  other  potnts  where  special  or 
local  necessities  or  conditions  may  exist,  the  bottom  of  the  said  girders  may 
be  not  less  than  twelve  (12)  feet  above  the  surface  of  the  roadway.  At  the 
crossing  over  the  Myrtle  Avenue  Elevated  line  the  bottom  of  the  «a1d  girders 
shall  be  at  least  sixteen  (16)  feet  above  the  top  of  rail  of  said  Myrtle  Avenue 
Elevated  line. 

The  work  of  securmg  property  owners'  consentB  for  the  validation  of  this 
route  has  been  diligently  prosecuted,  but  at  the  dose  of  the  year  sufficiait 
consents  bad  not  yet  been  obtained. 
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ROUTE  HO.  m 
CiTT  Hall  Pabk,  SnucB  akd  Wiuuam  lannnxr  Boitic 

Adopted  by  the  CommiBeioa  May  26,  1914.  ApproTed  by  tbe  Board  of 
Eftimta  aad  ApportioaBMiit  Jne  IS,  1»14»  tad  by  the  Hkyor  Jime  29,  1914. 
The  nmU  m  adopted  is  deBcribed  ae  MIowb: 

A  route  lying  wholly  within  the  Borough  of  Manhattan  and  beginning  at  a 
point  under  Park  place  one  hundred  and  fifty  (150)  feet  west  of  the  westerly 
line  of  Broadway,  where  a  connection  can  be  made  with  the  Park  Place, 
William  and  Clark  Street  Boote  as  heretofore  adopted  and  approved,  and 
thence  running  in  a  general  easterly  direction  under  and  along  Park  place 
and  under  and  across  Broadway,  passing  aader  the  rapid  transit  railroad  now 
under  construction  in  Broadway,  and  ctoasiBg  diagonally  under  Mail  street 
to  a  point  under  City  Hall  park ;  thence  cunring  and  continuing  in  a  general 
sootheasteidy  dlrectloa  onder  Ctty  Han  pailr  and  under  and  acrosa  Park  row, 
paaslag  under  the  fflrteriag  rapid  tiansit  railroad  In  Park  row  and  City  Hall 
park,  and  under  and  along  Spruce  street,  at  a  depth  suflk:ieot  to  pass  under 
the  proposed  rapid  transit  railroad  in  Nassau  street,  to  a  point  in  Spruce 
street  between  Nassau  street  and  William  street ;  thence  curving  in  a  general 
soatberly  dlrectisa  under  Spruce  street,  private  property  and  WilliaB  street 
to  a  peint  In  WUUam  atieet  between  Spnxe  street  and  Beekman  street;  and 
thence  continuing  southerly  under  and  along  William  street  to  a  point 
therein  one  hundred  and  fifty  (150)  feet  south  of  the  southerly  line  of  Beek- 
man street,  where  a  connection  can  be  made  with  said  Park  Place,  wnilami 
and  dart  Street  Boate. 

Gbmiral  Plak  of  Constructiok 

The  general  plan  of  constmctfon  hereby  adopted  for  the  foregoing  route  is 
ae  follow*: 

For  the  entire  route  there  shall  be  two  (2)  tracks. 

The  tracks  shall  be  placed  in  subway  or  tunnel  subetantlally  parallel  with 
each  other  and  on  substantially  the  same  level,  except  that  wherever  required 
by  special  necessities  of  surface  or  subsurface  structures  or  other  special  or 
local  necessities  aad  at  stattoas  and  station  approaches  any  of  the  tracks 
may  be  depressed  net  more  than  thirty  (30)  feet  below  the  level  of  tlte  other 
track  or  tracka. 

The  tracks  shall  be  placed  under  such  parts  of  the  longitudinal  streets  of 
the  route  as  may  be  most  practicable  and  any  part  of  such  streets  may  be 
occupied  so  far  as  the  purposes  of  this  general  plan  shall  re^ira 

The  tunnels  shall  be  at  such  a  depth  below  the  surface  of  the  streets  as 
grades  and  the  necessity  of  passing  under  the  rapid  transit  railroad  now 
under  construction  in  Broadway  and  under  the  existing  rapid  transit  railroad 
in  Park  row  and  City  Hall  park  and  under  the  proposed  rapid  transit  rail- 
road in  Nassau  street  shall  require. 

The  roof  of  the  tunnels  shall  be  of  iron  or  steel  with  brick  or  concrete 
arches,  supported  by  iron  or  steel  or  masonry  columns  or  resting  upon 
masonry  walls ;  or  the  roof  may  be  a  masonry  structure ;  or  the  whole  of  the 
lining  may  be  ef  metaL 

The  tunnels  shall  in  no  case  be  more  than  sixteen  (10)  feet  in  height  in 
the  clear,  unless  it  shall  be  necessary  to  tunnel  by  the  shield  method,  in 
which  event  the  tracks  may  be  placed  in  tubes  not  exceeding  twenty  (20)  feet 
lA  outside  diameter;  except  that  stations,  station  approaches,  fan  chambers, 
emecgency  exits,  switdiea,  turnouts,  curvss  and  crossovers  and  at  other  points 
where  special  or  local  necessities  or  conditions  or  special  methods  of  tunneling 
may  revHre^  such  height  In  the  clear  or  such  diameter  may  be  increased  so 
far  aa  aecessazy. 

There  shall  be  a  width  la  the  tunnels  not  exceeding  fifteen  (15)  feet  for 
sacih  tack,  la  addltloa  to  the  thickness  ot  the  sepporting  walls,  unless  it 
shall  be  aeceesery  to  tunnel  bj  the  shield  method,  la  which  event  the  tracks 
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may  be  placed  in  tubes  not  exceeding  twenty  (20)  feet  In  oatslde  diameter, 
as  aforesaid,  except  that  at  stations,  station  approaches,  fan  cfaambeci, 
emergency  exits,  switches,  tumoots,  cnrres  and  croMOvers  and  at  other  pointi 
where  special  or  local  necessities  or  conditions  may  require  such  width  or 
diameter  may  be  increased  so  far  as  necessary. 

The  tracks  may  at  any  point  or  points  of  the  aald  route  be  placed  la  the 
same  tunnel  or  there  may  be  separate  tunnels  for  one  or  more  tim<^  as 
shall  be  most  convenient. 

The  tracks  may  be  connected  by  necessary  and  suitable  switches  and  con- 
nections, and  an  additional  track  for  siding  accommodations  may  be  con- 
structed between  the  westerly  line  of  Broadway  and  the  easterly  line  of 
Nassau  street. 

ROUTE  NO.  62 

Flushing  Route 

[Revised  and  reprinted  from  Annual  Report  for  1913.] 
This  route  was  originally  laid  out  by  the  Gommission  February  4,  1913. 
On  April  3,  1913,  the  Board  of  Estimate  and  Apportionment  returned  to  the 
Commi«eion  the  resolutions  adopting  this  route,  without  having  taken  action 
thereon.  Thereupon  the  Commission,  April  22,  1913,  rescinded  the  resolutions 
of  February  4,  1913,  and  adopted  a  new  route  svbstantially  the  same  as  the 
original  route  except  that  it  provided  for  a  subway  on  that  portion  of  the 
route  which  passes  through  Amity  street,  while  the  original  route  provided 
for  an  elevated  structure  throughout  the  entire  lengtii.  As  a  result  of  con- 
ferences held  with  representatives  of  the  Board  of  Estimate  and  Apportion- 
ment, and  in  view  of  a  proposed  change  of  grade  on  Roosevelt  avenue  west 
of  Flushing  avenue,  and  because  of  a  plan  to  widen  Amity  street  west  of 
Lawrence  street,  the  Commission  on  June  3,  1913,  rescinded  the  resolutions 
of  April  22,  1913,  and  adopted  a  third  route  substantially  the  same  as  those 
preceding,  with  the  changes  noted  in  the  resolutions  of  April  22,  1913,  except 
that  in  the  route  as  finally  adopted  the  taking  of  private  property  la  un- 
necessary to  construct  the  portal  for  the  change  from  elevated  to  subway 
construction.  This  final  route  was  approved  by  the  Board  of  Estimate  and 
Apportionment  June  12,  1913,  and  by  the  Mayor  Jime  17,  1913.  This  route  is 
described  as  follows: 

A  route  lying  wholly  within  the  Borough  of  Queens,  the  centre  line  of  which 
shall  begin  at  a  point  over  Roosevelt  avenue  at  or  near  Prime  street,  where  a 
connection  can  conveniently  be  made  with  the  Roosevelt  Avenue  Route  adopted 
by  this  Commission  by  resolutions  of  October  10,  1911 ;  running  thence  In  a 
general  northeasterly  and  easterly  direction  over  and  along  Roosevelt  avenue, 
over  the  right  of  way  of  the  Long  Island  Railroad  and  over  and  across  the 
Flushing  river  to  a  point  in  Roosevelt  avenue  between  the  Flushing  river  and 
Wateredge  avenue ;  thence  curving  northerly  over  Roosevelt  avenue  and  Water- 
edge  avenue,  occupying,  if  necessary  for  the  purpose  of  the  curve,  private 
property  at  the  northwest  comer  of  Roosevelt  avenue  and  Wateredge  avenue 
to  Amity  street;  thence  continuing  In  a  general  northeasterly  direction  over, 
along  and  through  Amity  street  to  a  point  therein  at  or  near  Lawrence  street 
where  the  route  passes  into  subway  or  tunnel ;  thence  continuing  northeasterly 
under  Amity  street  to  a  point  therein  between  Wentworth  avenae  and  Boerum 
avenue;  thence  curving  easterly  under  Amity  street  and  Boerum  avenue  to  a 
point  in  private  property  in  the  block  bounded  by  Amity  street,  Boerum  avenue, 
Marston  avenue  and  Murray  street;  thence  continuing  easterly  under  private 
property  In  said  block  and  under  Marston  avenue  and  Murray  street  to  a  point 
in  private  property  in  the  block  bounded  by  Marston  avenue,  Murray  street, 
the  right  of  way  of  the  Long  Island  Railroad  and  Dunsing  street,  where  tht 
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roate  begins  to  emerge  from  the  ground ;  thence  continuing  northeasterly 
through  private  property  In  said  block  and  across  Dunsing  street  and  along 
liatthew  place,  occupying  if  necessary  private  property  on  either  or  both  sides 
of  Matthew  place  to  a  point  in  Matthew  place  at  or  near  Eagles  street,  where 
the  route  becomes  an  elevated  structure ;  thence  curving  easterly  over  Matthew 
place,  private  property  at  the  southwest  comer  of  Matthew  place  and  Forbes 
street,  and  over  Forbes  street,  occupying  if  necessary  private  property  at  the 
southeast  comer  of  Matthew  place  and  Forbes  street,  to  a  point  over  the  right 
of  way  of  the  Long  Island  Railroad;  thence  curving  northeasterly  over  the 
said  right  of  way  and  over  Lucerne  place  to  a  point  in  Lucerne  place  at  or 
near  Oerold  street;  thence  continuing  northeasterly  over  and  along  Lucerne 
place,  occupying  if  necessary  private  property  on  either  or  both  sides  thereof, 
to  Haydock  street;  thence  still  northeasterly  over  and  across  Haydock  street 
and  over  private  property  between  the  right  of  way  of  the  Long  Island  Rail- 
road and  Lucerne  place  to  Joslln  street  and  over  and  across  Joslin  street  and 
over  private  property  and  over  and  across  Jackson  avenue  (formerly  Broad- 
way) to  Station  road ;  thence  still  northeasterly  over  and  along  Station  road, 
occupying  if  necessary  private  property  on  either  or  both  sides  thereof  and 
crossing  over  intersecting  streets,  to  a  point  in  Station  road  at  or  near  Pinford 
place;  thence  curving  easterly  and  northeasterly  over  Station  road,  Pinford 
place  and  private  property  between  the  right  of  way  of  the  Long  Island  Rail- 
road and  Station  road  to  a  point  in  Station  road  at  or  near  Quaker  place; 
thence  continuing  northeasterly  over  and  along  Station  road,  occupying  if 
necessary  private  property  on  either  or  both  sides  thereof  and  crossing  over 
intersecting  streets,  to  Utoria  parkway;  thence  still  northeasterly  over  and 
along  Station  road  to  a  point  therein  between  Belton  street  and  Calhoun 
street;  thence  curving  northerly  and  northeasterly  over  and  across  private 
property,  the  right  of  way  of  the  Long  Island  Railroad,  private  property,  Linn 
street,  private  property  and  Beechnrst  avenue  to  Warburton  avenue;  and 
thence  continuing  northeasterly  over  and  along  Warburton  avenue  to  Bayside 
boulevard. 

The  work  of  securing  property  owners'  consents  for  the  validation  of  this 
route  has  been  undertaken  by  owners  of  property  in  Flushing  and  other 
points  along  the  route.  At  the  close  of  the  year  the  required  amount  in 
Valuation  of  property  had  not  been  obtained,  though  considerable  progress 
had  been  made;  the  indications  being  that  sufficient  consents  can  be  secured 
with  Uttle  difficulty. 
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logoicotive  boilebs: 

Inspection  of    259 

Meetings 27 

Mebgeb  of  Companies 270,  271,  355 

Meter  Tests   31,  35,  288-290,  301 

Motive  Power: 

Change  of   354 

Omnibus  Companies: 

{See  Transportation  Companies.) 

Opinions  of  Commission: 

Publication  of   28 

Orders : 

{See  Index  to  Orders.) 

PASBENGCK  TRAFFIC: 

Increase  of   238 

Number  of  passengers 251 

On   East   River   bridges 257 

Public  Service  Commissions  Law: 

Report  of  work  done  under 19-50,  251-309 

Public  Service  Record 36 

pubucations 28,    36 

Bajlmoad  Companies: 

{See  Transportation  Companies.) 

Railroad  Law  : 

Amendment   to,   requested 237 

Report  of  work  done  under 16-lV,  236-250 

Rapid  Transit: 

Dual  System  of  (Contracts  Nos.  8  and  4) : 

Changes   in   routes 99 

Contracts  for  construction,   etc.,   awarded: 

Value  of 8 

List  of  9 

Summary  of   77 

Contracts  for  track  materials  and  installation,  etc. 

57,  56,  62,  76,  102 

Contributions  by  companies 9,  11 

Cost  of  new  lines  and  their  equipment 52 

Determinations  of  costs  by  chief  engineer 227 

Discussion  of  provisions  of  contracts 51-53 
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Rapid  TkLANSir —  {C<Mtinued) : 

Dual  System  of  (Contracts  Nos.  3  and  4} — {Continued) : 

East  River  tunnels 13,  16 

Equipment,  details  of  213,  260 

Expenses  of  Comnrission 8 

Harlem  River  tunnel 8^ 

Inspection  of  materials    216,  260 

Cement  testing  laboratory 218,  224 

Chemical   laboratory    217,  224 

Concrete   aggregates  laboratory 218,  224 

Paint  219 

Waterproofing  materials 219 

Mscellaneous  contracts    57,   58,   62,   76,  102 

New  contracts   13 

Policy  of  city  upon  outbreak  of  European  war 11 

Post-office  easement  99 

Progress  of  construction 51-75,  102-213 

Relics  found  in  excavations  98 

Sections  not  under  contract 16 

Stations  on  new  rievated  railroad^ 95 

Subsurface  structures,  adjustment  of 224 

Summary   of   construction   contracts : 77 

Summary  of  payments  for  rapid  transit  work 84 

Temporary  operation   14,  53 

Temporary  sewer  in  Fourth  Avenue  subway 100 

Track  construction   214 

Turnstiles  on  new  lines 97 

Violations  of  Labor  Law 12,  90 

Interborough  Rapid  Transit  Company  (Contract  No.  3)  : 

City-owned  lines  for  operation  by 62-70,  103,  106-169 

Diagonal  Station  connection    (Routes  Nob.  43  &  26)..     64 

Eastern  Parkway  line    (Route  No.    12) 68,  150-155 

Jerome  Avenue  branch  (Route  No.  16) 67,  124 

Lexington  Avenue  subway: 

(Route  No.   5) 62,  106-124 

( Routes  Nos.  43  &  26 ) 106-124 

Livonia  Avenue  line   (Route  No  31 ) 150-154 

Nostrand   Avenue  line    (Route  No   29) 150l.156 

Park    Place,    William    and    Clark    Street    line     (Route 

No.  48)    60,  148 

Initial    liability    101 

Seventh  Avenue  subway  (Routes  Noa.  4  &  38) 64,  134 

Readvertisement  of  a  section 94 

Southern    Boulevard    and    Westchester    Avenue   branch 

(Routes  Nos.  19  &  22) 127 

Steinway  Tunnel  line: 

(Route  No.  50) 69,  156-166 

(Routes  Nos.  26,  85,  &  36  A  37) ...  .13,  14,  54,  156-169 

White  Plains  Road  line  (Route  No.  18) .67,  131 

Company-owned  lines    62,  106,  169-174 

Extension  of  elevated  railroads 173 

Competitive  bidding  on  contracts 100 

Temporary  operation   60 

Third-tracking    of    elevated    railroads 169,  258,  269 

Temporary  operation   59 

Suimnary  of  construction  contracts 77 

New  York  Municipal  Railway  Ck>rporation  (0)ntract  No.  4) : 

City-owned  lines  for  operation  by 62,  70-75,  104,  174-207 

Broadway-59th  Street  line,  Manhattan: 

(Route  No  5) 70,  176-185 


SOO  ObKE&AI,   IlfDEX 

Terminals  :  pagb 

Number  and  traffic  at 257 

Traces : 

Construction  of,  under  Dual  System 214 

Defects  in    282 

Double-tracking  of  railroads 351 

Extensions  of    352 

Inspection  of  260 

Miles   operated   252 

Transfer  Companies: 

Capitalization   of   19,  20 

Capitalization   and   revenue  of 22 

Transfers  : 

At   149th  Street  stations 269 

Between  Manhattan  surface  lines  and  Staten  Island  ferries 35,  268 

Formal  cases  * 359,  370 

Situation   in   Brooklyn 33,  34,  266 

Transportation  Companies: 

Capitalization  of   19,  20 

Capitalization  and  revenue  of 22 

Comparative  summary  of  operations 26,  27 

Regulation  of   19-^0,  251-286 

Ventilation  of  Surface  Cars 281 
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Adams  Expbess  Company  :  ^^^" 

Kates  between  Sbeepqbead  Bay  and  Brighton  Beach,  Brooklyn : 

Case    No.    1724 484 

Rates  for  transportation  of  horses  within  the  First  District : 

Case    No.    1853 484 

Abtobia  Light,  Heat  and  Powes  Company  : 

Application   for  approval   of   issue   of   $5,000,000   bonds  and   $9,500,000 
stock : 
Case    No.    1717 382 

Baggage  Companies  : 

Rates  and  schedules : 

Case    No.    1889 550 

Form  of  annual  report  for  year  ending  June  30,  1914  : 

Case    No.    1842 649 

Belt   Line    Railway   Corpobation  : 

Application  for  approval  of  Increase  of  capital  stock  of  Belt  Line  Rail- 
way Corporation,  and  Issue  of  capital  stock  and  acquisition  thereof 
by  Third  Avenue  Railway  Company : 

Case    No.    1723 385 

Application  for  approval  of  contract  for  operation  of  cars  over  lines 
of  Third  Avenue  Bridge  Company  and  tracks  of  Third  .\ venae  Rail- 
way Company  and  Belt  Line  Railway  Corporation : 

Case    No,    1897 445 

Service  and  transfers  on  23d  Street  Crosstown,  Ninth  Avenue,  Broadway- 
Columbus,  Broadway-Amsterdam  and  50th  Street  Crosstown  Lines : 
Case    No.    1820 541 

Broadway  and  Seventh  Avenfe  Railroad  Company: 
Application  for  approval  of  issue  of  $500,000  bonds : 

Case    No.    1833 386 

Bronx   Qas   and  Electric   Company  : 

Application  for  approval  of  $200,000  further  bond  issue: 

Case  No.  1667 387 

Bronx  Traction  Company  : 
Service  and  Equipment : 

Case    No.    1759 607 

Brooklyn  and  Jamaica  Bay  Railway  Company  : 

Application  for  approval  of  certificate  for  public  convenience  and  neces- 
sity for  street  railroad  in  Brooklyn  : 
Case    No.    1284 434 

Brooklyn  and  North  River  Railroad  Company  : 

Application  for  approval  of  issue  of  $500,000  capital  stock : 

Case    No.    1739 385 

Brooklyn  Borough  Gas  Company  : 

Application  for  the  approval  of  an  issue  of  $125,000  additional  capital 
stock  * 

Case    No.    1767 391 

Application  for  approval  of  issue  of  $125,000  capital  stock : 

Case   No.    1869 389 

Brooklyn  Eastern  District  Terminal  : 

Investigation  as  to  organisation,  operation,  franchises,  etc. : 

Case   No.    1862 488 

Brooklym  Heights  Railroad  Company  : 

Rates  of  fare,  through  routes  and  Joint  rates  on  street  surftice  railroads : 

Case   No.    1801 485 

Transfers  between  Bergen  street  and  10th  avenue  and  between  Vander- 
bilt  Avenue  and  Gates  Avenue  lines : 

Case   No.    1646 536 

Exchange  of  transfers : 

Case    No.    1538 540 

Fares  to  and  from  Coney  Island : 

Case   No.    1876 544 

Through  routes  and  Joint  rates : 

Case    No.    1851 547 

Information   as   to   number   of   passengers   transported    on    surface  and  g 

elevated  lines:  I 

Case    No.    1870 561  ' 

[8011 
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Brooklyn  Hbiorts  Railboad  Company  —  {Concluded) :  paob 

Proposed   operation   of   through    route   from   Greenpoint   to   Borough   of 
Mannattaii  over  WlUlamshurg  bridge: 

Case    No.    1856 578 

Failure  to  stop  cars  at  Cortelyou  road  on  Sixteenth  Avenue  line : 

Case    No.    1868 578 

Storing  of  cars  on  Manhattan  avenue  and  Box  street,  Brooklyn : 

Case   No.    1888 578 

Complaint  of  High  bridge  Taxpayers*  Association  as  to  through  service 
from  Rldgewood  terminal  to  Jamaica : 

Case    No.    1873 679 

Service  on  Bay  Ridge  Avenue  line : 

Case    No.    1608 689 

Service  on  Putnam  Avenue  line : 

Case    No.    1713 689 

Service  on  Flatbush  Avenue  line: 

Case   No.    1794 690 

Service  on  street  surface  railroads : 

Case    No.    1880 690 

Service  on  Vanderbllt  Avenue  and  16th  Avenue  lines : 

Case   No.    1744 597 

Service  on  street  surface  railroad  lines : 

Case   No.    1785 598 

Bbooklyn,  Qubens  County  and  Subdsban  Railroad  Company  : 
Flares  to  and  from  Coney  Island : 

Case   No.    1376 544 

Bates  of  fare,  through  routes  and  Joint  rates  on  street  surface  railroads : 

Case   No.    1801 486 

Through  routes  and  Joint  rates: 

Case   No.    1851 647 

Information    as   to   number   of   passengers   transported   on   surface   and 
elevated  lines: 

Case    No.    1870 551 

t        Failure  to  Rtop  surface  cars  at  Broadway  and  Rodney  street,  Brooklyn: 

\  Case   No.    1814 682 

Complaint   of   Illghbridge  Taxpayers'  Association  as  to  through  service 
from  Rldgwood  terminal  to  Jamaica : 

Case    No.    1873 579 

Service  on  street  surface  railroads : 

Case    No.    1880 590 

Service  on  street  surface  railroad  lines : 

Case    No.    1786 598 

Bbooklyn  Union  Elevated  Railboad  Company  : 
Fares  to  and  from  Coney  Island : 

Case    No.    1375 544 

See  also   New   York   Consolidated   Railroad  Company,   successor  to   this 
Company. 

Canabrib  Railroad  Company  : 

Fares  to  and  from  Coney  Island : 

Case    No.    1376 544 

Central  Crosstown  Railroad  Company  of  New  York  : 

Application   for  approval   of  temporary   operating  agreement  with   New 
York  Railways  Company : 

Case    No.    1639 448 

Apnllcatlon  for  approval  of  operating  agreement: 

Case    No.    1793 443 

Application    for    approval    of    abandonment    of    portion    of    route    oo 
East  17th  and  East  18th  streets: 
Case    No.    1640 452 

Cbntral  Railroad  Company  of  New   Jersey  : 

Application  for  modification  of  requirements  of  Section  28  of  the  Public 
Service  Commissions  Law  as  to  publishing,  posting  and  filing  of 
schedules  for  switching  of  trolley  cars  at  Third  avenue  and  133d 
street.  The  Bronx : 
Case    No.    1864 464 

Cbntbal  Union  Gas  Company: 

Supply  of  gas  for  buildings  or  premises  within  100  feet  of  main : 

Case    No.    1819 641 

Complaint    of    Ostro    Construction    Company    as    to    the   supply    of    gas 
ranges : 

Case    No.    1804 ;...     639 

Replacement   of   prepayment   gas   meters   with   gas   meters   of  standard 
tvoe  * 
Case    No.    1875 640 

City  Island  Railroad  Company: 

Application   of   George   Keegan   for  approval   of  plan   of  reorganisation 
and  issue  of  securities  thereunder: 
Case    No.    1056 392 
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Common  Carbikbs:  paob 

Smoking  on  passenger  cars  and  stations : 

Case   No.    1689 585 

COMBT  Island  and  Brooklyn   Railroad  Company  : 

Rates  of  fare,  through  routes  and  Joint  rates  on  street  surface  railroads : 

Case   No.    1801 485 

Complaint   as    to   change    of   five-cent   fare   point    to   and    from    Coney 
Island  and  transfers  from  Fifth  Avenue  Elevated  line  to  surface 

UnAfi  * 

Case   No.    1871 635 

Through  routes  and  Joint  rates : 

Case   No.    1851 647 

Information   as   to   number   of   passengers   transported   on   surface   and 
elevated  lines: 

Case   No.    1870 551 

Service  on  street  surface  railroads : 

Case   No.   1880 690 

CONBY  Island  and  Oravksbnd  Railway  Company  : 
Through  routes  and  Joint  rates: 

Case    No.    1851 647 

Rates  of  fare,  through  routes  and  Joint  rates  on  street  surface  railroads : 

Case   No.    1801 485 

Information   as    to   number   of   passengers   transported   on   surface  and 
elevated  lines: 

Case   No.    1870 551 

Service  on  street  surface  railroads : 

Case   No.   1880 590 

Conbolidatbd  Gas  Company  of  New  York  : 

Application  for  approval  of  acquisition  of  stock  and  bonds : 

Case   No.    17lt 882 

Application  for  approval  of  acquisition  of  stock : 

Case   No.    1718 424 

Application    for    approval    of    the    issuance    of    $25,000,000    convertible 
debenture  bonds  and  $25,000,000  additional  capital  stock : 
Case    No.    1823 893 

Corporations  Subject  to  Jurisdiction  or  the  Commission  : 

Safeguarding  employees  from  injury  by  high  tension  electrical  apparatus : 

Case   No.   1628 564 

Deonon  Terminal  Railroad  Corporation  : 

Application  for  certificate  of  public  convenience  and  necessity  for  freight 
railroad  In  First  Ward,  Borough  of  Queens : 

Case    No.    1786 434 

Aoplication    for   approval   of   exercise   of   franchise   for   railroad   across 
rearson  street  and  other  streets.  Borough  of  Queens : 

Case    No.    1843 436 

Application   for   determination   of   grade   of   crossing   of   Pearson   street 
and  other  streets  in   the  First   Ward,   Borough   of  Queens,   with 
railroad  tracks : 
Case    No,    1844 457 

Dry  Dock,  East  Broadway  and  Battery  Railroad  Company  : 

Application  for  approval  of  mortgage  and  issue  of  $2,800,000  bonds : 

Case   No.    1716 895 

Application  for  approval  of  issue  of  supplemental  mortgage: 

Case    No.    1866 397 

Application   for  approval  of  change  of  motive  power  on   Canal   street, 
east    of    the    Bowery,    from    horses    to    underground    current    of 
electricity : 
Case    No.    1782 456 

East  River  Terminal   Railroad  : 

Investigation  as  to  organisation,  operations,  franchises,  etc. : 

Case    No.    1852 483 

Edison  Electric  Illuminating  Company  of  Brooklyn  : 

Application   for  approval  of  acquisition  of  122  shares  of  capital  stock 
of  Amsterdam  Electric  Light  and  Power  Company : 

Case    No.    1564 447 

Rate  for  electricity  In  Brooklyn : 

Case    No.    1540 535 

Electric  Railroad  Corporations  : 
Quarterly  reports: 

Case   No.    1809 661 

Monthly  reports  of  street  and  electric  railway  operations : 

Case   No.    1379 660 

Electric  Railroad  Corporations   (Lessor  Corporations)  : 
Form  of  annual  report  for  year  ending  June  30,  1914 : 

Case   No.    1836 661 
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may  be  placed  in  tabes  not  exceeding  twenty  (20)  feet  in  outside  diameter, 
as  aforesaid,  except  tbat  at  stations,  station  approaches,  fan  diambers, 
emergency  exits,  switches,  turnouts,  curves  and  crossoyers  and  at  other  points 
where  special  or  local  necessities  or  conditions  may  zequire  such  width  or 
diameter  may  be  increased  so  far  as  necessary. 

The  tracks  may  at  any  point  or  points  of  the  said  route  be  placed  In  the 
same  tunnel  or  there  may  be  separate  tunnels  for  one  or  more  tsacks,  as 
shall  be  most  convenient. 

The  tracks  may  be  connected  by  necessary  and  suitable  switches  and  con- 
nections, and  an  additional  track  for  siding  accommodations  may  be  con- 
structed  between  the  westerly  line  of  Broadway  and  the  easterly  line  of 
Nassau  street. 

ROUTE  NO.  52 

Flushing  Route 

[Reyiaed  and  reprinted  from  Annual  Report  for  I9I3.] 
This  route  was  originally  laid  out  by  the  CommiBsion  February  4,  1913. 
On  April  3,  1913,  the  Board  of  Estimate  and  Apportionment  returned  to  the 
Commiseion  the  resolutions  adopting  thia  route,  without  haying  taken  action 
thereon.  Thereupon  the  Conunission,  April  22,  1913,  resdnded  the  reaolutiona 
of  February  4,  1913,  and  adopted  a  new  route  substantially  the  same  as  the 
original  route  except  that  it  provided  for  a  subway  on  that  portion  of  the 
route  which  passes  through  Amity  street,  while  the  original  route  provided 
for  an  elevated  structure  throughout  the  entire  lengtii.  As  a  result  of  con- 
ferences held  with  representatives  of  the  Board  of  Estimate  and  Apportion- 
ment, and  in  view  of  a  proposed  change  of  grade  on  Roosevelt  avenue  west 
of  Flushing  avenue,  and  because  of  a  plan  to  widen  Amity  street  west  of 
Lawrence  street,  the  Commission  on  June  3,  1913,  rescinded  the  resolutions 
of  April  22,  1913,  and  adopted  a  third  route  substantially  the  same  as  those 
preceding,  with  the  changes  noted  in  the  resolutions  of  April  22,  1913,  except 
that  in  the  route  as  finally  adopted  the  taking  of  private  property  is  un- 
necessary to  construct  the  portal  for  the  change  from  elevated  to  subway 
construction.  This  final  route  was  approved  by  the  Board  of  Estimate  and 
Apportionment  June  12,  1913,  and  by  the  Mayor  June  17,  1913.  This  route  is 
described  as  follows: 

A  route  lying  wholly  within  the  Borough  of  Queens,  the  centre  line  of  which 
shall  begin  at  a  point  over  Roosevelt  avenue  at  or  near  Prime  street,  where  a 
connection  can  conveniently  be  made  with  the  Roosevelt  Avenue  Route  adopted 
by  this  Commission  by  resolutions  of  October  10,  1911 ;  running  thence  In  a 
general  northeasterly  and  easterly  direction  over  and  along  Roosevelt  avenue, 
over  the  right  of  way  of  the  Long  Island  Railroad  and  over  and  across  the 
Flushing  river  to  a  point  in  Roosevelt  avenue  between  the  Flushing  river  and 
Wateredge  avenue ;  thence  curving  northerly  over  Roosevelt  avenue  and  Water- 
edge  avenue,  occupying,  if  necessary  for  the  purpose  of  the  curve,  private 
property  at  the  northwest  comer  of  Roosevelt  avenue  and  Wateredge  avenue 
to  Amity  street ;  thence  continuing  in  a  general  northeasterly  direction  over, 
along  and  through  Amity  street  to  a  point  therein  at  or  near  Lawrence  street 
where  the  route  passes  into  subway  or  tunnel ;  thence  continuing  northeasterly 
under  Amity  street  to  a  point  therein  between  Wentworth  avenue  and  Boerum 
avenue;  thence  curving  easterly  under  Amity  street  and  Boerum  avenue  to  a 
point  in  private  property  in  the  block  bounded  by  Amity  street,  Boerum  avenue, 
Marston  avenue  and  Murray  street;  thence  continuing  easterly  under  private 
property  in  said  block  and  under  Marston  avenue  and  Murray  street  to  a  point 
in  private  property  in  the  block  bounded  by  Marston  avenue,  Murray  street, 
the  right  of  way  of  the  Long  Island  Railroad  and  Dunsing  street,  where  the 
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Long  Island  Railroad  Company  —  (Concluded)  :  pagb 

Alteration    of   grade    crossings    at   Fresh    Pond    road    and    Metropolitan 
avenue,  Bushwick  junction : 

Case    No.    1261 466 

Alteration    of    grade    crossing    at    Hempstead    and    Jamaica    turnpike. 
Queens : 

Case    No.    1264 467 

Alteration  of  grade  crossings  on  North   Side  DiTision,  Flushing : 

Case   No.    1266 468 

Alteration    of    grade    crossing    at    Bennett    or    Baylis,    Wertland,    Creed 
and  Madison  avenues : 

Case   No.    1380 470 

Alteration  of  grade  crossing  at  Collins  avenue  and  nine  other  crossings 
on  Montauk  Division,  Queens: 

Case    No.    1384 471 

Alteration   of  grade  crossing  at  Norwood  avenue  and   twenty-one  other 
grade  crossings,   Atlantic  Avenue  Division : 

Case    No.    1672 471 

Alteration  of  grade  crossing  at  Greenpolnt  aTenue,  Montauk  Division : 

Case    No.    1865 475 

Passenger  rates  on  Rockaway  Beach  Line: 

Case    No.    1750 538 

Investigation   of  train   collision   on    September  22,   1913,   on   Whitestone 
Branch,  and  service  and  equipment : 

Case    No.    1736 566 

Safety   precautions  at  Channel  avenue.  Far  Rockaway,  on  Atlantic   Di- 
vision : 

Case   No.    1881 667 

Construction  of  foot  path  along  trestle  on  Rockaway  Beach  Division : 

Case   No.    1858 568 

Operation  of  steam  locomotives  In  Atlantic  Avenue  Division  tunnels : 

Case   No.    1878 681 

Complaint   of   Jamaica    Station    Association    as    to    service   and    station 
facilities  at  Union  Hall  station : 

Case   No.    1757 593 

Service,    equi^ent    and    stations    on    Atlantic    Avenue    and    Rockaway 
Beach  DivlRlons : 

Case    No.    1644 592 

Service  on  lines  of  railroad  from  and  to  Long  Island  City  and  Thirty- 
fourth   Street-Long  Island  City   Ferry   Line: 

Case   No.    1753 592 

Service  on  North   Side  Division : 

Case   No.    1815 596 

Service  and  equipment  on  lines  within  the  First  District: 

Case   No.    1891 597 

Operation  of  wooden  trailer  cars  on  trains : 

Case    No.    1636 611 

Installation  of  emergency  lighting  system  In  Atlantic  Avenue  tunnels : 

Case    No.    1874 611 

Relocation    of   third    rail   equipment   on    elevated    portions    of    Atlantic 
Avenue  Division : 

Case   No.    1876 612 

Construction   of  new   local  station   on   Old   Southern   Division   at   South 
street,  Jamaica : 

Case   No.    1727 623 

Station  approaches  to  Jamaica  station : 

Case    No.    1754 624 

Complaint    of    West    End    Citizens    League    as    to    shelter    facilities    at 
Brooklyn  Manor  station : 

Case    No.    1791 625 

Construction    of    buildings    for    private    use    on    Station    IMaza    at    PVir 
Rockaway : 
Case    No.    1817 626 

Manhattan  and  Qhrens  Traction  Corporation  : 

Application    for   approval   of   issue   of   $1,500,000   stock   and    1 1,500,000 
bonds : 

Case    No.    1650 406 

Wheelguards  and  safety  devices  on  surface  cars : 

Case    No.    11«4 .",72 

Additions  and  rensirs  to  rolling  equipment : 

Case    No.    17R3 614 

Manhattan   Bridoe  Threb  Cent  Line: 

Application  for  approval  of  issue  of  $50,000  stock: 

Case    No.    1356 408 

Application   for  approval   of  increase  of  capital   stock  and   of   $?00.000 
stock  issue : 

Case    No.    1550 409 

Application  for  approval  of  issue  of  $260,000  additional  capital  stock: 

Case    No.    1802 410 


Index  to  Obders  807 

Makhattan  Railway  Company  :  ^^^^ 

Application  for  approval  of  second  mortgage  and  issue  of  $5,400,000 
bonds  thereunder : 

Case    No.    1762 413 

Complaint  of  Central  Mercantile  Association  as  to  condition  of  stations 
on  Sixth  Avenue  Elevated  Line : 
Case    No.    1825 021 

Marini    Railway    Company  : 

Application    for   approval    of    supplemental    contract    with    Long   Island 
Railroad  Company  for  use  of  tracks : 
Case    No.    1800 442 

Mason-Ska  MAN   TaANspoaTATiON   Company  : 

Investigation    as    to    consolidation    into    Mason-Seaman    Transportation 
Company  and  as  to  issue  of  securities  by  consolidated  company : 
Case    No.    1854 488 

Mkthopolitan   Sthert   Railway   Company  : 

Application  for  approval  of  transfer  by  Receiver  of  Metropolitan  Street 
Railway  Company  to  New  York  Railways  Company  of  rights 
under  agreements  as  to  operation  of  cars  across  wiUiamshurg 
Rridge,  and  of  transfer  of  500  shares  of  capital  stock  of  Bridge 
Operating  Company : 
Case    No.    1822 446 

Mid-Cbosstown  Railway  Company.  Inc.  : 

Second  application  for  approval  of  issue  of  capital  stock  and  bonds : 

Case    No.    1728 418 

NASSAn   ELFcrnic   Railroad  Company  : 

Rates  of  fare,  through  routes  and  Joint  rates  on  street  surface  railroads : 

Case    No.    1801 486 

Complaint  as  to  change  of  flve-cent  fare  point  to  and  from  Coney 
Island,  and  transfers  from  Fifth  Avenue  Elevated  Line  to  sur- 
face lines : 

Case    No.    1R71 535 

Transfers  between  Bergen  street  and  Iflth  avenue  and  between  Tander- 
bilt  Avenue  and  Gates  Avenue  Lines : 

Cose    No.    1 646 536 

Through  routes  and  Joint  rates  on  street  surface  lines  in  Boroughs  of 
Brooklyn  and  Queens : 

Case   No.    1688 537 

Exchange  of  transfers: 

Case    No.    1538 540 

Fares  to  and  from  Coney  Island : 

Case    No.    1875 544 

Through  routes  and  Joint  rates : 

Case   No.    1861 547 

Information  as  to  number  of  passengers  transported  on  surface  and 
elevated  lines : 

Case   No.    1870 551 

Standing  passengers  on  rear  platforms  of  end  cars  of  trains : 

Case   No.    1698 670 

Failure  to  stop  surface  cars  at  Broadway  and  Rodney  street,  Brooklyn : 

Case    No.    1814 582 

Turning  back  of  trains  on  elevated  lines : 

Case    No.    1808 584 

Service  on  street  surface  railroads : 

Case    No.    1880 590 

Service  on  Van^'erbilt  Avenue  and  16th  Avenue  Lines : 

Case    No.    1744 597 

Service  on  street  surface  railroad  lines : 

Case    No.    178.n 598 

Service  and  equipment  on  Sea  Beach  Lines : 

esse    No.    1706 602 

Saturday,    Sunday   and   holiday   service   on   elevated   lines   in    Brooklyn : 

Case    No.    IS.'SO 603 

Service  on  elevated  lines : 

Case    No.    1882 604 

Destination  signs  In  cars  in  service  on  elevated  lines : 

Case    No.    1505 616 

Toilet  facilities  In  stations  on  elevated  lines : 

Case    No.    1454 626 

New  York  and  Harlem   Railroad  Company  : 

Application  of  City  of  New  York  for  determination  of  grade  of  Onn 
nill  road,  as  widened,  across  company's  tracks : 

Case    No.    1^82 460 

Application  of  City  of  New  York  as  to  grade  of  East  166th  street.  The 
Bronx,  to  be  opened  across  company's  tracks : 
Case    No.    1405 461 

New  York  and  I-.ONa  Island  Traotion  Company  : 
Sprinkling  streets  with  water : 

Case   No,    1849 682 
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New  Tobk  and  North  Shore  Traction  Company  :  pmm 

Application  for  approval  of  issue  of  fl,500,000  bonds  and  $771,764.12 
stock : 

Cage    No.    1398 414 

Application   for  approval  of  issue  of  $115,404  additional  capital  stock : 

Case    No.    1770 418 

New  York  and  Queens  County  Railway  Company  : 

Application  for  approval  of  abandonment  of  street  railroad  route  on 
Flushing  avenue  between  Eh  ret  avenue  and  Jackson  avenue, 
Borough  of  Queens : 

Case    No.    1894 454 

Practices,  regulations  and  service  on  Flushing-Jamaica  Line : 

Case    No.    1774 599 

Service  and  rolling  equipment : 

Case    No.    1510 599 

Service  and  equipment : 

Case    No.    1848 600 

Automatic  electric  block  signals  on  single  track  lines : 

Case   No.    1441 615 

Extension   of   street    surface   railroad    on    Flushing  avenue   from    Ehret 
avenue  to  Jackson  avenue,  Borough  of  Queens : 
Case   No.    1726 046 

New  York  and  Quebns  Gas  Company  : 

Extension   of   gas    mains    to    Douglaston    and    Little    Neck,    Borough    of 
Queens : 
Case    No.    1856 640 

New  York  and  Rockaway  Beach  Railway  Company  : 

Construction  of  foot  path  along  trestle  on  Rockaway  Beach  Division : 

Case    No.    1858 568 

New  York  Central  and  Hudson  River  Railroad  Company  : 

Application  of  City  of  New  York  for  determination  of  grade  of  Exterior 
street  to  be  opened  across  tracks  of  Spuyten  Duyvil  and  Port 
Morris  Railroad  Company : 

Case    No.    1475 463 

Rules  and  regulations  for  **  spotting  "  cars : 

Case    No.    1827 537 

Facilities  and  charges  for  checking  packages  at  Grand  Central  station : 

Case    No.    1730 538 

Proposed  improvements  at  West  132d  Street  grade  crossing: 

Case    No.    1872 568 

Operation  of  freight  trains  on  Eleventh  avenue : 

Case    No.    1292 584 

New  York  City  Interborouoh  Railway  Company: 

Service  and  equipment :  i 

Case    No.    1759 607  j 

New  York  Connecting  Railroad  Company: 

Application    for    approval    of   execution    of    mortgages,    issue    of    bonds  | 

thereunder  and  temporary  issue  of  $10,000,00>0  notes :  i 

Case    No.    1720 421 

Application  for  approval  of  issue  of  $5,000,000  additional  bonds : 

Case    No.    1810 422 

New  York  Coxfomdatkd  Railroad  Company  : 

Application  of  City  of  New  York  to  determine  grade  of  Eighth  avenue, 
Brooklyn,    to   be   opened   across    company's  tracks : 

Case    No.    1381 401 

Application  of  City  of  New  York  for  determination  of  grade  of  President 
street,  Brooklyn,  to  be  opened  across  company's  tracks : 

Case    No.    1769 462 

Complaint  as  to  change  of  flve-cent  fare  point  to  and  from  Coney 
Island,  and  transfers  from  Fifth  Avenue  Elevated  Line  to  sur- 
face lines : 

Case    No.    1871 535 

Passenger  rates  on  Rockaway  Beach  Line: 

Case    No.    1750 538 

Fares  to  and  from  Coney  Island : 

Case    No.    1375 544 

Information  as  to  number  of  passengers  transported  on  surface  and 
elevated   lines : 

Case   No.    1870 551 

Additional  safety  precautions  at  grade  crossings  on  Canarsie  line: 

Case    No.    1765 569 

Standing  passengers  on  rear  platforms  of  end  cars  of  trains : 

Case    No.    1693 579 

Turning  back   of   trains   on   elevated   linos : 

Case    No.    1808 584 

Service  and  equloment  on  Sea  Beach  Line : 

Case    No.    1706 602 

Service  on  Brighton  Beach  Elevated  Line : 

Case    No.    1847 602 
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Nbw  York  Consolidated  Railboad  Company —  (Concluded)  :  pagb 

Saturday,   Smiday  and  holiday  service  on  elevated   lines  In   Brooklyn: 

Case   No.    1850 603 

Service  to  and  across  Brooklyn  Bridge : 

Case    No.    1777 604 

Service  on  elevated  lines : 

Case    No.    1882 604 

Service  on  Norton's  Point  Line  and  extension  of  Brighton  Beach  and 
Culver  Lines  from  Culver  depot  to  Sea  Gate: 

Case   No.    1796 606 

Destination  signs  in  cars  in  service  on  elevated  lines : 

Case   No.    1505 616 

Changes  of  stairway  facilities  of  Flatbush  Avenue  station  on  Fulton 
Street  Elevated  Line: 

Case    No.    1771 626 

Toilet  facilities  in  stations  on  elevated  lines : 

Case    No.    1464 626 

Construction  of  new  station  on  Myrtle  Avenue  Elevated  Line  at  Cumber- 
land street  and  Myrtle  avenue : 

Case    No.    1781 627 

Service  and  facilities  at  stations  on  Centre  Street  Loop : 

Case    No.    1884 628 

Stairway  facilities  at  the  Broadway  Ferry  station  on  the  Broadway 
Elevated  JAne : 

Case    No.    1877 628 

Nbw  York  Dock  Railway  : 

Application  for  approval  of  issue  of  $500,000  capital  stock : 

Case    No.    1587 424 

New  York  Edison  Company  : 

Application  for  approval  of  issue  of  $15,800,000  capital  stock : 

Case    No.    1718 424 

Rates  for  electricity  in  Manhattan  and  The  Bronx: 

Case   No.   1305 509 

Rates  for  electricity  in  Manhattan  and  The  Bronx : 

Case    No.    1492 540 

Complaint  of  Saks  &  Company  as  to  discrimination  In  charges  for  electric 
current : 

Case   No.   1629 S41 

Complaint  of  C.  Perceval,  Incorporated,  as  to  refusal  to  furnish  electric 
service  connection  : 

Case   No.    1729 634 

Complaint  of  Sharp  and  Company  as  to  installation  of  prepayment 
meters : 

Case    No.    1776 636 

Complaint    of    Frankel    Brothers    as    to    regulations    for    breakdown    or 
auxiliary  service : 
Case    No.    1661 6,^8 

New  York  Municipal  Railway  Corporation  : 

Application  for  approval  of  issue  of  $400,000  additional  capital  stock : 

Case    No.    1692 426 

Application  for  approval  of  certain  agreements : 

Case    No.    1710 442 

New  York,  New  Haven  and  Hartford  Railroad  Company  : 

Facilities  and  charges  for  checking  packages  at  Grand  Central  Station : 

Case    No.    1730 538 

Protection  of  employees  from  contact  with  overhead  electric  equipment : 

Case   No.    im 571 

Service  on  Harlem  River  Branch  to  and  from  City  Island  (Bartow)  : 

Case   No.    1879 604 

New  York  Railways  Company: 

Application   for  authority   to  issue  $754,000   bonds: 

Case    No.    1560 426 

Application  for  approval  of  temporary  operating  agreement  with  Central 
Crosstown   Railroad  Company  of  New  York : 

Case    No.    1639 443 

Application  for  approval  of  operating  agreement : 

Case   No.    1793 443 

Application  for  approval  of  transfer  by  Receiver  of  Metropolitan  Street 
Railway  Company  to  New  York  Railways  Company  of  rights 
under  agreements  as  to  operation  of  cars  across  Williamsburg 
Bridge,  and  of  transfer  of  500  shares  of  capital  stock  of  Bridge 
Operating  Company : 

Case    No.    1822 446 

Application  for  approval  of  acquisition  of  canltal  stock  of  Twenty-third 
Street  Railway  Company  and  of  issue  of  bonds  in  payment  thereof : 

Case    No.    1830 448 

Application  for  approval  of  abandonment  of  portions  of  route  on  South 
street,  James  Slip  and  New  Chambers  street : 
Case    No.    1862 454 
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Mbw  Yobk  Railways  Company  —  (Concluded)  :  fags 

Service  and  transfer  on  23d  Street  Crosstown,  Ninth  Avenue,  Broadway- 
Columbus,  Broadway- Amsterdam  and  59th  Street  Crosstown  Lines : 

Case    No.    1820 641 

Reversing  direction  of  cars  of  Madison  Street  Line  operating  on  Chambers 
and  Duane  streets : 

Case    No.    1885 585 

Service  on  Eighth  Avenue,  Sixth  Avenue  and  Christopher  Street  Lines: 

Case   No.    1788 605 

Service  on  Eighth   Street  Crosstown  Line: 

Case    No.    1846 606 

Complaint    of   Central   Mercantile   Association   as   to   condition   of   cars 
on  Sixth  Avenue,  Seventh  Avenue  and  14th  Street  Surface  Lines: 

Case    No.    1824 618 

Extension   of  tracks  and  service  on   West  34th   Street  Crosstown  Line, 
between  Tenth  avenue  and  North  river : 

Case    No.    1809 649 

Account  for  injury  and  damage  claims : 

Case    No.    1818 650 

New   York   Steam   Company  : 

Improvements  in  methods  and  property : 

Case    No.    1763 642 

Newtown   Gas  Company  : 

Rate  for  gas  in  Second  Ward,  Borough  of  Queens : 

Case   No.    1610 539 

Northern  Union  Gas  Company  : 

Replacement  of  prepayment  gas  meters  with  gas  meters  of  standard  type : 

Case   No.    1875 640 

Supply  of  gas  for  buildings  or  premises  within  100  feet  of  main : 

Case   No.    1819 641 

Pblham  Park  and  City  Island  Railway  Company,  Inc.  : 

Application  of  George  Keegan  for  approval  of  plan  of  reorganization  and 
issue  of  securities  thereunder: 

Case   No.    1655 427 

Further  operation  of  monorail  line: 

Case   No.    1813 647 

Pblham  Park  Railroad  Company  : 

Application  of  George  Keeean  for  approval  of  plan  of  reorganization  and 
issue  of  securities  tnereunder: 
Case   No.    1655 427 

Pennsylvania  Tunnel  and  Terminal  Railroad  Company  : 

Application  for  approval   of  agreement  for  trackage  rights  and  nse  of 
Pennsylvania  station  to  July  1,  1914 : 

Case   No.    1884 441 

Application  for  approval  of  fifth  operating  agreement  with  Pennsylvania 
Railroad  Company : 
Case    No.    1803 444 

Railroad  Corporations  : 

Form  of  annual  report  for  year  ending  June  30,  1914 : 

Case   No.    1837 564 

Notice    of    proposed    acquisition    or    putting   into   operation    of   cars   or 
car  equipment : 

Case    No.    1867 555 

Smoking  on   passenger  cars  and  stations : 

Case   No.    1689 585 

Marking  structures  for  carrying  overhead  wires  and  pillars  for  support 
of  overhead   tracks : 

Case   No.    1789 608 

Rules  for  inspection  and  testing  of  steam  locomotive  boilers : 

Case    No.    1301 651 

Richmond  Hill  &  Queens  County  Gas  Light  Company  : 
Rates  for  gas  in  the  Fourth  Ward,  Borough  of  Queens: 

Case    No.    1807 549 

Richmond  Light  and  Railroad  Company  : 
Additional  cars  and  service: 

Case    No.    1772 607 

Improvements  and  additions  to  electric  plant : 

Case    No.    1755 637 

Distribution  system  for  light,  beat  or  power : 

Case    No.    1896 638 

Constrnction   of  extension   from   Bulls   Head   to  Llnoleumvllle  and  from 
Bulls  Head  to  SpringvIIle  in  Staten  Island : 

Case    No.    1675 648 

Double-tracking  the  Castleton   Avenue  or  Brighton  Heights   Line: 

Case    No.    1601 648 

Sea  Reach  Railway  Company  : 

Fares  to  and   from  Coney  Island : 

Case    No.    1375 544 
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South  Brooklyn  Bailway  Company  :  page 

Fares  to  and  from  Coney  Island : 

Case    No.    1375 544 

Information  as  to  number  of  passengers  transported  on  surface  and  ele- 
vated lines : 

Case   No.    1870 551 

Standing  passengers  on  rear  platforms  of  end  cars  of  trains : 

Case   No.    1693 579 

Turning  back  of  trains  on  elevated  lines : 

Case   No.    1808 584 

Saturday,  Sunday  and  holiday  service  on  elevated  lines  In  Brooklyn : 

Case   No.    1850 603 

Service  on  elevated  lines : 

Case    No.    1882 604 

Service  on   Norton's  Point  Line  and  extension  of  Brighton   Beach  and 
Culver  Lines  from  Culver  Depot  to  Sea  Gate : 

Case   No.    1796 606 

Destination  signs  In  cars  in  service  on  elevated  lines: 

Case    No.    1505 016 

Toilet  facilities  In  stations  on  elevated  lines : 

Case    No.    1454 026 

South  Shori  TnAcrioN  Company  : 

Failure  to  file  annual  report  for  year  ending  June  80,  1913 : 

Case    No.    1828 535 

SOUTHESN   BorLKVARD   BaILROAD  COMPANY  : 

Service  and  equipment: 

Case   No.    1759 607 

Staoi  Coach  Corporations: 

Franchise  and  corporate  documents : 

Case    No.    1883 556 

Stage  Coach  Corporations   (Dormant)  : 

Form  of  annual  report  for  year  ending  June  80,  1914 : 

Case    No.    1841 .556 

Statek  Island  Midland  Bailway  Company  : 

Application   for  approval   of  Issue  of  $136,000   equipment  trust   certlfi- 

Case    No.    1887 428 

Additional  cars  and  service: 

Case   No.    1772 607 

Service  on  Port  Bichmond  and  Midland  Beach  Line: 

Case    No.    1760 606 

Statsn  Island  Bailway  Company: 

Alterations  of  grade  crossings  at  Amboy  Boad  and   Sharott  avenue  at 
Pleasant   Plains : 

Case    No.    1780 475 

Alteration  of  grade  of  Crooks*  crossing  on  the  Amboy  Boad  at  GlffordR : 

Case   No.    1272 477 

Alteration  of  grade  crossing  of  the  Amboy  Boad  at  Huguenot  avenue : 

Case    No.    1270 475 

Alterations  of  grade  crossings  at  Segulne,  Bayvlew  and  Manee  avenues 
(Princes  Bay),  and  Woodvale  avenue   (Pleasant  Plains)  : 
Case    No.    1811 481 

Staten  Island  Bapid  Transit  Bailway  Company: 

Alteration  of  grade  crossing  at  Pennsylvania  avenue,  Bosebank : 

Case    No.    1756 481 

Crossings  at  Clifton  avenue  and  Maryland  ilVenue,   Bosebank : 

Case    No.    1797 483 

Bules  and  regulations  for  *'  spotting  *'  cars : 

Case   No.    1831 545 

Steam  Corporations  : 
Bates  and  schedules : 

Case    No,    1890 559 

Steam  Bailroad  Corporations    (Lessor  Corporations)  : 

Form  of  annual  report  for  year  ending  June  80,  1914 : 

Case    No.    18.39 558 

Steam  Bailroad  Corporations    (Operating  Corporations)  : 
Form  of  annual  report  for  year  ending  June  30,  1914 : 

Case    No.    1838 558 

Street  Bailroad  Corporations  : 

Form  of  annual  report  for  year  ending  June  30,  1914 : 

Case    No.    1837 554 

Notice  of  proposed  acquisition  or  putting  into  operation  of  cars  or  oar 
equipment : 

Case    No.    1867 555 

Monthly  reports  of  street   and  electric  railway  operations : 

Case    No.    1379 560 

Quarterly  reportii : 

Case    No.    1399 561 
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Brakes  on  surface  cars  operated  In  the  City  of  New  York : 

Case    No.    13«y 573 

Smoking  on  imssenger  cars  and  stations: 

Case    No.    1689 585 

Return   of  fares  or  Issuance  of  emergency  or  block  tickets : 

Case    No.    1812 r.8T 

Marking  structures  for  carrying  overhead  wires  and  pillars  for  support 
of  overhead  tracks : 

Case    No.    17S9 608 

Heating,  heating  regulations  and  ventilation  in  closed  passenger  cars: 

Case    No.    1420 618 

Steps  on  closed  surface  cars  operated  in  the  City  of  New  York : 

Case    No.    1370 61» 

Brakes  and  brake  shoes  on  street  surface  cars  for  mitigating  noise: 

Case    No.    1746 619 

Street  Railroad  Corporations    (Lessor  Corporations)  : 

Form  of  annual   report  for  year  ending  June  30,  1014 : 

Case   No.    1836 r»61 

Street  Railroad  Corporations   (Operating  Corporations)  : 
Form  of  annual  report  for  1913 : 

Case   No.    1694. 562 

Form  of  annual  report  for  1914 : 

Case   No.    1835 562 

Street  Railroad  Corporations  in  the  Borough  of  Manhattan  : 

Rates  of  fare  upon  connecting  or  intersecting  lines  of  street  railroad : 

Case    No.    1364 543 

Street  Railroad  Corporations  Operating  in  the  Boroughs  of  Beookltn 
and  Qceenb : 
Fenders,   wheelguards  and  safety  devices  used  in  connection  therewith : 

Case    No.    1048 57;> 

Street    Surface    Railroad    Companies    Operating    in    the    Boroughs    of 
Manhattan  and  the  Bronx  : 
Fenders,  wheelguards  and  safety  devices  used  in  connection  therewith : 

Case    No.    1047 574 

Third  Avenue  Bridue  Company: 

Application  for  authority  to  issue  $20,000  stock : 

Case    No.    1435 429 

Application  for  approval  of  contract  for  operation  of  cars  over  lines  of 
Third  Avenue  Bridge  Company  and  tracks  of  Third  Avenue  Rail- 
way  Company  and  Belt  Line  Railway  Corporation : 

Case   No.    1897 445 

Application  for  approval  of  issue  by  Third  Avenue  Bridge  Company  of 
promissory  note  to  Third  Avenue  Railway  Company : 

Case    No.    1662 451 

Application  for  approval  of  purchase  by  Third  Avenue  Railway  Company 
of  stock  of  Third  Avenue  Bridge  Company : 
Case   No.    1666 451 

Third  Avenue  Railway  Company  : 

Application  for  approval  of  increase  of  capital  stock  of  Belt  Line  Rail' 
wav  Corporation,  issue  of  capital  stock  and  acquisition  thereof  by 
Third  Avenue  Railway  Company : 

Case    No.    1723 385 

Second  application  for  approval  of  acoulsition  of  stock  of  Mld-Crosstown 
Railway  Company,  Inc.,  and  of  Issue  of  $500,000  bonds  to  pay 
therefor: 

Case   No.    1714 .- 429 

Application   for  approval  of  issue  of  $6,650,000  bonds : 

Case    No.    1778 431 

Application  for  approval  of  agreement  of  merger  and  consolidation  with 
Kingsbridge  Railway  Company : 

Case   No.    1766 445 

Application  for  approval  of  contract  for  operation  of  cars  over  lines  of 
Third  Avenue  Bridge  Company  and  tracks  of  Third  Avenue  Rail- 
way Company  and  Belt  Line  Railway  Corporation : 

Case    No.    1897 445 

Application  for  approval  of  issue  by  Third  Avenue  Bridge  Company  of 
promissory  note  to  Third  Avenue  Railway  Company : 

Case    No.    1662 451 

Application  for  approval  of  purchase  by  Third  Avenue  Railway  Company 
of  stock  of  Third  Avenue  Bridge  Company : 

Case   No.    1666 451 

Exemption  from  exchange  of  transfers  on  125th  street  and  other  streets. 
Borough  of  Manhattan : 

Case    No.    1792 546 

Improvement  in  tracks : 

Case   No.    1893 649 

Thirty-fourth  Street  Crosrtown  Railway  Company  : 

Extension   of  tracks  and  service  on   West  34th   Street  Crosstown  Line, 
between  Tenth  avenue  and  North  river: 
Case   No.    1809 640 
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Form  of  annual  report  for  year  ending  June  30,  11)14  : 

Case    No.    1842 649 

Bates  and  schedules : 

Case    No.    1889 660 

TWBNTT-THIRD    STREST   BaILWAT    COMPANY  : 

Application  for  approval  of  |1,500,000  bond  Issue: 

Case   No.    1584 483 

Union  Bailwat  Company  of  New  York  City  : 

Exemption  from  exchange  of  transfers  on  125tb  street  and  other  streets, 
Borough  of  Manhattan : 

Case    No.    1702 646 

Service  and  equipment : 

Case    No.    1759 607 

United  Electric  Light  and  Power  Company  : 

Complaint  of  Alonzo  B.  Kight  as  to  refusal  to  extend  conjunctional  ser- 
vice rate: 

Case    No.    1638 646 

Complaint  of  Electrical  Inspection  and  Audit  Corporation,  in  behalf  of 
Marshall  P.  Wilder,  as  to  Blder  No.  28,  relating  to  Tenants'  Sub- 
Meters  : 

Case   No.    1798 547 

Charges  and   regulations  for  electric  service,   with  special  reference  to 
proposed  Contract  Biders  Nos.  20  and  28 : 
Case   No.    1800 647 

Van  Brunt  Street  &  Erie  Basin  Bailroao  Company  : 
Through  service  and  Joint  rates : 

Case   No.    1851 647 

Failure  to  file  accident  reports : 

Case   No.    1829 563 

Westchester  Lighting   Company: 

Supply  of  gas  for  buildings  on  premises  within  100  feet  of  main : 

Case    No.    1819 641 

WooDHAVEN  Oar  Light  Company  : 

Complaint  of  Albert  C.  Schwartx,  et  ai,,  as  to  rate  for  gas  in  the  Fourth 
Ward,  Borough  of  Queens : 

Case    No.    1787 549 

Bates  for  gas  in  the  Fourth  Ward,  Borough  of  Queens : 

Case   No.    1807 649 

Extension  of  ma  mains  in  Aqueduct,  Howard  estates  and  Bamblersvllle, 
Borough  of  Queens : 
Case    No.    1737 642 

Yellow  Taxicab  Company  : 

Investigation  as  to  consolidation  into  Mason-Seaman  Transportation  Com- 
pany and  as  to  issue  of  securities  by  Consolidated  Company : 
Case   No.    1854 483 


